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First  District 


Xkw  York,  Janwtry  8,  1917. 

Honorable  Edwabd  Sohoeneck,  President  of  the  Semite: 

Honorable  Thaddeus  C.  Sweet,  Speaker  of  the  Assembly: 

SiBS : —  The  Public  Service  Commission  for  the  First  District 
of  the  State  of  New  York  herewith  transmits  to  the  Legislature 
its  report  for  the  year  ended  December  31,  1916. 

Respectfully, 

OSCAR  S.  STRAUS, 

Chairman, 
WILLIAM  HAYWARD, 
HENRY  W.  HODGE, 
TRAVIS  H.  WHITNEY, 

CHARLES  S.  HERVEY, 
Commissumers. 
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CHAPTER  I 


GENERAL 


New  York  City,  January  8,  1917. 
To  the  Honorable,  the  Legislature  of  the  State  of  New  York: 

Confonning  to  the  provisions  of  the  Public  Service  Commis- 
sions Law,  the  Public  Service  Commission  for  the  First  District 
herewith  presents  to  the  Legislature  its  tenth  annual  report,  cover- 
ing the  year  ended  December  31,  1916. 

On  January  6,  1916,  Robert  C.  Wood,  who  had  been  a  member 
of  the  Commission  since  May  29,  1914,  presented  his  resignation 
to  the  Governor  who  appointed  Henry  W.  Hodge  as  his  successor. 
Mr.  Hodge  qualified  and  took  office  on  Januarv'  7,  1916.  The 
unexpired  term  for  which  he  was  appointed  ends  January  31, 
1919. 

On  February  7,  the  Governor  appointed  Travis  H.  Whitney 
as  a  member  of  the  Commission  to  succeed  J.  Sergeant  Cram  for 
the  term  ending  January  31,  1921.  Commissioner  Whitney  quali- 
fied and  took  office  on  March  17,  1916. 

On  December  27,  1915,  Commissioner  George  V.  S.  Williams, 
who  had  been  a  member  of  the  (^immisvsion  since  April  1,  1912, 
presented  his  resignation  to  the  Governor  to  take  e^eQi  Januarv^ 
•»1,  1916.  On  February  7,  1916,  the  Governor  appointed  Charles 
^.  Hervey  as  successor  to  Mr.  Williams.  Commissioner  Hervey 
qualified  and  took  office  on  March  17,  1916.  The  unexpired  term 
for  which  Commissioner  Hervey  was  appointed  ends  Januarv  31, 
1917. 

On  March  20,  1916,  the  Commission  appointed  James  Blaine 
Walker  as  Secretary.  He  succeeded  Commissioner  Travis  H. 
^Tiitney  in  that  office.  At  the  time  of  his  appointment  as  Secre- 
*ar>\  ifr.  Walker  was  an  Assistant  Secretary  of  the  Commission. 

The  Lejn^islature  of  1916  enacted  several  amendments  to  laws 
Jiffecting  the  Public  Service  Commissions.  Five  of  these  measures 
have  particular  reference  to  the  activities  of  the  Commission  for 
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the  First  District.  One  of  the  amendineiits  provided  that  the 
expenses  of  the  Commission  for  the  First  District  incurred  in  its 
capacity  as  a  regulatory  body  become  a  State  charge  on  and  after 
July  1,  1917.  Another,  technical  in  its  nature,  added  Bronx 
County  to  the  list  of  counties  comprised  in  the  First  District. 
Still  another  change  amended  Section  4  of  the  Public  Service 
Commissions  Law,  by  providing  that  the  Public  Service  Commis- 
sion may  maintain  an  action  for  penalties  or  forfeitures  for  a  less 
sum  than  $5,000 ;  a  fourth  amended  Section  1  of  Chapter  125  of 
the  Laws  of  1906,  by  extending  the  provisions  of  the  so-called 
eighty-cent  gas  law  to  the  30th  and  31st  Wards  of  Brooklyn.  The 
fifth  amendment  required  gas  companies  manufacturing  or  selling 
gas  in  New  York  city  to  meter  all  gas*  used  in  the  conduct  of  their 
business. 

The  Commission,  which  was  organized  on  July  1,  1907,  per- 
formed during  the  year  1916,  more  work  than  in  any  other  one 
year  since  its  creation.  The  largest  part  of  this  work  was  done 
in  its  capacity  as  a  rapid  transit  board  for  The  City  of  New 
York,  and  included  the  awarding  of  construction  contracts  of 
various  sorts  for  the  new  lines  of  the  Dual  System,  the  super- 
vision of  construction  work  on  contracts  previously  let  and  the 
preparation  of  the  final  plans  for  the  construction  of  the  Dual 
System.  This  work  is  performed  under  Chapter  IV  of  the  Laws 
of  1891  and  Amendments,  known  as  the  Rapid  Transit  Act. 

The  regulation  and  supervision  of  common  carriers  and  other 
public  service  corporations  placed  under  its  jurisdiction  by  the 
Public  Service  Commissions  Law  were  also  continued  by  the  Com- 
mission during  the  year.  It  also  performed  certain  duties  under 
the  Railroad  Law,  and  other  statutes. 

The  work  of  the  Commission  in  its  function  of.  a  rapid  transit 
board  was  more  extensive  in  1916  than  in  any  previous  year, 
although  the  sum  total  of  contracts  awarded  on  rapid  transit  work 
was  slightly  less  in  number  and  in  value  than  in  the  year  1915. 
There  was  more  construction  work,  howovor,  in  progress  than  in 
1915. 

Contracts  awarded  during;  the*  twelve  months  just  closed  were  in 
the  aggregate  $24,360,267.47,  there  being  at  the  end  of  the  year 
under  way  or  completed,  contracts  on  the  (/ity-owned  lines  of  the 
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Dual  System,  exclusive  of  the  First  Subway,  amouutiug  to  $196,- 
340,013.34.  Of  the  contracts  awarded  during  the  year,  nine 
were  for  what  is  commonly  termed  general  construction  work  and 
involved  the  building  of  subways  and  elevated  extensions  of  sub- 
ways, six  for  supplies  of  track  materials,  eight  for  station  finish, 
five  for  track  installation  and  sixteen  miscellaneous  contracts. 
The  construction  contracts  awarded  amounted  to  $20,741,543, 
track  ^materials,  $198,491,  station  finish  $1,578,357.21,  track 
installation  $992,234.55,  miscellaneous  contracts  $849,641.71. 

The  report  of  the  Auditor  shows  that  the  running  expenses  of 
the  Commission  during  1916  amounted  to  about  $3,650,000,  of 
which  approximately  $3,000,000  was  assigned  to  rapid  transit 
work,  that  is,  to  the  payment  of  engineers  and  other  expenses 
necessarily  incurred  in  the  preparation  of  plans,  awarding  of  con- 
tracts and  supervision  of  construction.  It  is  provided  in  the  Dual 
System  contracts  that  the  expenses  of  the  Commission  chargeable 
to  rapid  transit  work  shall  be  included  in  the  cost  of  construction 
on  the  new  lines ;  that  is,  they  become  a  part  of  the  City's  capital- 
ization upon  which  the  operating  companies  must  make  interest 
and  sinking  fund  payments.  There  has  been  aft  annual  increase 
in  the  expenses  of  the  Commission  during  the  last  few  years  due 
almost  entirely  to  the  expansion  of  its  engineering  staff,  made 
necessary  by  the  construction  of  the  Dual  System.  However,  tlie 
"  peak  "  of  this  work  was  reached  in  1916,  and  it  will,  from  this 
time  on,  as  the  new  lines  are  completed,  show  a  decrease.  The 
reduction  in  the  engineering  force  has  already  begun  and  here- 
after the  rapid  transit  expenses  of  the  Commission  will  be  a 
decreasing  factor. 

It  is  expected  that  the  expenses  of  the  Commission  for  1917 
will  be  in  the  neighborhood  of  $3,500,000,  of  which  about 
$2,850,000  will  be  paid  by  The  City  of  New  York  on  account  of 
rapid  transit  expenses,  while  of  the  remaining  $650,000  which 
represents  the  estimated  expenditures  for  r^ulation  purposes 
approximately  one-half  must  be  met  by  the  State  under  the  act 
of  the  Legislature  of  1916,  referred  to  above,  and  approximately 
one-half  by  the  City,  for  the  regulatory  expenses  for  the  first  six 
months  of  1917.  After  July  1,  1917,  all  regulatory  expenses  of 
the  Commission  will  be  borne  by  the  State.     These  expenses  are 
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incurred  in  the  performance  of  the  duties  imi)osed  upon  the  Coiii- 
misyion  by  the  Public  Service  rommissions  Law,  the  Railroad 
Law  and  other  statutes. 

There  were  on  the  pay-roll  of  the  (Jommissioii  at  the  end  of  tlie 
year  2,025  employes.  Of  this  number  about  1,678  were  engaged 
exclusively  on  rapid  transit  work  and  the  remaining  347  in  regula- 
tion work.  The  total  at  the  end  of  1915  was  2,384.  As  the 
number  of  employes  of  the  Commission  a&signed  to  regulatory 
work  has  not  changed  substantially  from  year  to  year,  it  at  once 
becomes  apparent  that  the  engineering  force  of  the  Commission 
has  been  materially  decreased  during  the  year.  Under  the  regu- 
lations of  the  Commission  efficiency  records  are  maintained,  and 
they  are  used  as  guides  in  reducing  the  force.  The  efficiency 
records  taken  in  connection  with  the  length  of  service  of  the  em- 
ployes concerned  govern  the  Commission  in  laying  off  men  as  the 
construction  work  decreases  with  the  completion  of  parts  of  the 
Dual  System. 

Rapid  Transit 

Several  portions  of  the  Dual  System  were  placed  in  operation 
during  the  year,  the  new  lines  adding  materially  to  transportation 
facilities  of  the  city  and  affording  relief  at  several  points  of  great 
congestion.  These  new  facilities  included  the  New  Utrecht  Ave- 
nue Elevated  line  in  Brooklyn,  opened  for  most  of  its  length ;  the 
Fourth  Avenue  Subway  extension  in  Brooklyn  from  65th  to 
86th  streets;  portions  of  the  Queensboro  Subway,  and  third 
tracks  upon  elevated  lines  in  Manhattan,  The  Bronx  and 
Brooklyn. 

During  the  year  1917,  the  people  of  New  York  City  will  realize 
very  largely  from  their  investment  in  the  Dual  System  of  rapid 
transit  Every  effort  is  being  made  by  the  Commission  to  have  all 
the  principal  trunk  lines  of  the  Dual  System  in  operation  by  the 
end  of  the  year.  Of  the  approximate  345  track  miles  which  will 
be  added  to  the  transit  facilities  of  New  York  through  the  new 
system,  upwards  of  ninety  are  now  in  operation.  Of  the  line? 
which  it  is  expected  to  place  in  operation  through  the  coming  year, 
the  most  important,  from  the  standpoint  of  the  relief  which  will 
be  afforded  to  the  extreme  conditions  of  congestion  now  existinj^, 

Digitized  by  VjOOQIC 


General  11 

are  the  extensions  of  the  First  Subway  south  from  42d 
street  through  Seventh  avenue  and  other  thoroughfares  to  the 
Battery,  and  northward  through  the  Lexington  Avenue  subway 
and  its  extensions  in  The  Bronx ;  and  the  operation  of  the  Broad- 
way subway  in  Manhattan.  The  extensions  of  the  First  Subway, 
which  will  complete  the  east  and  w^est  side  trunk  lines,  are  for 
operation  by  the  Interborough  Rapid  Transit  Company,  while  the 
Broadway  subway  in  Manhattan  is  for  operation  under  the  New 
York  Municipal  Railway  Corporation,  (Brooklyn  Rapid  Transit). 

Another  line  which  will  be  placed  in  operation  early  in  1917  is 
the  White  Plains  Road  extension  of  the  Lenox  Avenue  branch  of 
the  First  Subway,  for  operation  by  the  Interborough  Rapid  Tran- 
sit Company.  This  extension  is  a  three-track  elevated  railroad 
branching  off  from  the  Lenox  Avenue  line  just  south  of  the  present 
terminus  at  ISQth  street  (Bronx  park),  and  running  over  private 
property  to  White  Plains  road  and  along  that  thoroughfare  to 
241st  street,  near  the  northern  city  line. 

The  two  new  elevated  lines  in  the  Borough  of  Queens  will  be 
placed  in  operation  during  the  yeat.  These  consist  of  three-track 
elevated  railroads  extending  from  the  Queensboro  Bridge  Plaza 
station  north  to  Astoria  and  east  to  Corona,  respectively. 

It  is  possible  that  the  Flatbush  Avenue-Eastern  Parkway  exten- 
sion of  the  first  subway  in  Brooklyn  may  be  operated  during  1917, 
This  line  is  a  four-track  structure,  double-decked  under  Eastern 
parkway,  and  constructed  in  connection  with  two  tracks  of  the 
XewTork  Municipal  Company  under  Flatbush  avenue.  Even- 
tually this  line  will  be  extended  as  an  elevated  structure  along 
East  98th  street  and  Livonia  avenue  to  New  Lots  road.  Bids 
for  the  construction  of  this  elevated  portion  will  shortly  be 
received  by  the  Commission. 

In  addition  to  the  above,  it  is  expected  the  connection  of  the 
Xew  Utrecht  Avenue  Elevated  line  from  Twenty-fifth  avenue 
with  the  new  Coney  Island  terminal,  together  with  the  completed 
express  track  will  be  ready  for  operation  during  the  year.  As 
stated  elsewhere,  the  major  portion  of  the  New  Utrecht  Avenue 
line  was  placed  in  operation  in  June,  1916. 

The  elevated  portion  of  the  Gravesend  Avenue  line  (Culver 
Rapid  Transit  Railroad)  from  Tenth  avenue  and  32d  street  to 
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Avenue  X  will  probably  be  placed  in  operation  early  in  1917. 
The  Culver  line  is  a  three-track  railroad,  connecting  with  tracks 
in  the  38th  street  cut  at  37th  street  and  Tenth  avenue;  it  extends 
thence  over  private  property  to  Gravesend  avenue;  along  that 
thoroughfare,  Shell  road  and  West  6th  street  to  Surf  avenue, 
Coney  Island. 

Sufficient  progress  is  being  made  on  the  construction  of  the  ex- 
tension of  the  Second  Avenue  Elevated  line  in  Manhattan,  across 
the  Queensboro  bridge,  to  warrant  a  belief  that  through  service 
from  the  elevated  over  the  Queens  lines  may  be  had  early  in  the 
Summer.     This  is  a  company-owned  line. 

Numerous  additional  elevated  railroad  facilities  on  company- 
owned  lines  will  be  placed  in  operation  during  the  year.  In  the 
early  part  of  1917  it  is  believed  the  Jamaica  Avenue  Elevated  ex- 
tension of  the  Broadway  line  from  Crescent  street.  Cypress  Hills, 
to  Cliffside  avenue,  Jamaica,  will  be  placed  in  operation  as  far  as 
Greenwood  avenue,  and  a  few  months  later  to  the  terminus  at 
Cliifside  avenue.  The  express  track  of  the  Myrtle  Avenue  line 
between  Broadway  and  Wyckoif  avenue  will  be  ready  for  operation 
in  April. 

At  the  close  of  the  year,  contracts  for  eighty-one  of  the  eighty- 
seven  contract  sections  upon  City-owned  lines  for  the  Dual  System 
had  been  awarded.  Only  six  yet  remain  to  be  let  and  practically 
all  of  these  should  be  awarded  by  the  end  of  the  year. 

During  the  year,  changes  were  made  in  the  First  Subway, 
costing  $2*2,600.  This  work  included  new  entrances  and  exits, 
etc.,  at  various  stations.  The  total  cost  of  the  First  Subway  to 
the  City  up  to  December  31,  1916,  was  $56,464,038.88.  This 
covers  the  construction  cost  and  the  cost  of  the  permanent  im- 
provements of  the  subway  structure  from  Atlantic  and  Flatbush 
.  avenues,  Brooklyn,  to  tlio  present  termini  of  the  two  branches  in 
The  Bronx.  The  Auditor's  Report  shows  that  up  to  December 
31,  1016,  The  City  of  New  York  had  also  expended  for  construc- 
tion on  City-owned  lines  under  Contract  No.  3  with  the  Inter- 
borough  Rapid  Transit  Company,  $44,156,752.37,  for  construc- 
tion on  City-owned  lines  under  Contract  No.  4  with  the  New 
York  Municipal  Railway  Corporation,  $67,245,981.97,  making 
a  totiil  investment  of  the  City  in  rapid  transit  railroads  up  to  the 
close  of  the  year,  $167,866,773.22. 
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Contracts  Awarded  in  1916 
The  Commission  awarded  new  contracts  as  stated  above  to  the 
amount  of  $24,360,267.47  during  the  year.    These  contracts  were 
as  follows: 

To  Booth  &  Flinn,  Limited,  for  Section  No.  1  of  Route  No.  8, 
$2,528,618.25. 

To  Degnon  Contracting  Company,  for  Section  No.  '2  of  Eoute 
Xo.  8,  $1,972,349. 

To  Booth  &  Flinn,  Limited,  for  Section  No.  3  of  Route  No.  8, 
$6,639,023.50. 

To  Mason  &  Hanger  Co.,  Inc.,  for  Section  No.  4  of  Route 
Xo.  8,  $1,847,174.40. 

To  McArthur  Bros.  Co.,  for  Section  No.  5  of  Route  No.  8, 
$1,336,949.85. 

To  Thomas  Dwyer,  for  Section  No.  1-A  of  Route  No.  49, 
$42,268. 

To  P.  McGovem  &  Company,  for  Route  No.  61,  $4,194,797. 

To  D^non  Contracting  Company,  for  Section  No.  1-B  of  Route 
Xo.  12,  $810,265. 

To  Degnon  Contracting  Company,  for  Section  No.  2-A  of  Route 
Xo.  12,  $1,370,098. 

To  D.  C.  Serber,  for  station  finish  on  Sections  Nos.  1  to  4 
inclusive,  of  Route  No.  5^  $344,716.35. 

To  John  B.  Roberts,  for  station  finish  on  Sections  Nos.  7  to 

11  inclusive,  of  Route  No.  5,  $278,182.66. 

To  A.  W.  King  &  Company,  for  station  finish  on  Sections  Nos. 

12  to  15  inclusive,  of  Route  No.  5,  $316,091.06. 

To  Serber-Stander  Company,  Inc.,  for  station  finish  (three 
stations)  on  Routes  Nos.  4  and  36  and  20,  $149,324.75. 

To  Snare  &  Triest  Co.,  for  construction  of  concrete  track  floors, 
and  platforms  Route  No.  49,  Section  Nos.  1  and  2,  $52,654. 

To  Thomas  J.  Waters  Co.,  for  station  finish  (Grand  Central 
Sution)  Route  No.  26,  Section  No.  1,  $22,648.17Vo. 

To  Degnon  Contracting  Company,  for  station  finish  (Hunters 
Pomt  Avenue  Station)  on  Route  No.  50,  $32,219,211/2. 

To  Louis  Wechsler,  for  station  finish  for  Sections  Nos.  5,  6 
and  6-A  of  Routes  Nos.  4  and  38  and  Route  43,  $38^,521. 
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To  Empire  Construction  Company,  for  installation  of  tracks 
on  Routes  ISTos.  5,  16  and  43,  $276,433.55. 

To  T.  H.  Eeynolds  Contracting  Co.,  for  installation  of  trad.-  . 
on  Routes  4  &  36  (Sections  1  to  4  inclusive),  5  (Sections  1 
4  inclusive),   20    (Section  2)    and  33    (Sections   1,   2  and  3;, 
4  &  36,  $288,400. 

To  Kaufman  &  Garcey,  for  installation  of  tracks  on  Rout>e 
No.  49,  $103,680. 

To  Engel  &  Hevenor,  for  installation  of  tracks  on  Routes  Xos. 
4  &  38  (Sections  1-A,  1  to  6-A  inclusive),  48  (Sections  1,  2 
and  3)  and  33  (Section  3),  $229,440.50. 

To  Coast  &  Lakes  Contracting  Corporation,  for  installation  of 
tracks  on  Route  No.  18,  $94,280.50. 

The  following  are  contracts  for  track  materials : 

To  Eppinger  &  Russell,  for  treated  ties  and  timber,  $5,500. 

To  Ramapo  Iron  Works,  Special  Work  Order  No.  7,  $85,889. 

To  Pennsylvania  Steel  Company,  Special  Work  Order  No.  8, 
$65,316. 

To  Ramapo  Iron  Works,  Special  Work  Order  No.  9,  $29,859. 

To  Ramapo  Iix)n  Works,  Special  Work  Order  No.  10,  $11,427. 

To  Vulcan  Rail  &  Construction  Company,  noiseless  track 
device,  $500. 

To  Foran  Foundry  &  Manufacturing  Company,  tie  pktes, 
$2,066.96. 

The  following  are  miscellaneous  contracts  awarded : 

To  J.  W.  Masury  &  Son,  "  Q  "  Varnish,  $2,265. 

To  Chase  R<^berts  &  Company,  "  C  "  Varnish,  $2,736. 

To  W.  G.  Steams,  cable  feed  pipe  for  Sections  Nos.  8,  9,  10, 
11  on  Route  No.  5,  $11,075. 

To  John  B.  Roberts,  stairway  reconstruction,  $1,858. 

To  Underpinning  &  Foundation  Company,  stairways  and  side 
walls  for  Section  No.  2-A  of  Route  No.  5,  $9,950. 

To  Underpinning  &  Foundation  Company,  track  floor  for  Sec- 
tion No.  2-A  of  Route  No.  5,  $3,500. 

To  Snare  &  Triest  Co.,  stairway  removal,  $2,160. 

To  Samuel  Finkelstein,  numerical  station  marking,  $1,844.75. 

To  Beaver  Engineering  &  Contracting  Company,  for  44th 
Stroot  Duct  Lino,  $88,918.50. 
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To  T.  H.  Keynolds  Contacting  Company,  for  157th  Street 
Duet  Line,  $10,307. 

To  Empire  Construction  Company,  for  163rd  Street  Duct 
Bench,  $9,791.25, 

To  Thomas  Crimmins  Contracting  Company,  relocation  of  trol- 
ley tracks  for  Section  No.  1  of  Eoutes  Nob.  36  and  37,  $2,900. 

To  Post  &  McCord,  Inc.,  removal  of  "  L ''  column  for  Section 
Xo.  2  of  Eoutes  Nos.  36  &  37,  $1,835. 

To  H.  C.  StowQ  Construction  Company,  signal  towers  on 
Routes  Nos.  16,  18,  36  &  37,  $110,650.71. 

To  Thoxaas  J.  Buckley  Construction  Company,  for  180th 
Street  Storage  Yard  on  Eoute  No.  18,  $269,222.50. 

To  Thomas  J.  Buckley  Construction  Company,  for  239th 
Street  Storage  Yard  on  Route  No.  18,  $372,893. 

Inspection  of  Matbbials 

During  the  year  materials  for  use  in  subway  construction  were 
inspected  hj  the  engineers  of  the  Commission  to  a  total  estimated 
at  $14,500,000.  While  the  grand  total  for  the  year  was  not  quite 
equal  in  value  to  that  of  1915,  the  variety  of  materials  which 
were  inspected  increased,  largely  due  to  the  character  of  the  sta- 
tion finish  contracts  and  special  track  work.  The  territory  cov- 
ered by  the  work  of  inspection  embraced  329  manufacturing 
plants  located  in  194  cities  and  towns  and  17  states. 

Every  unit  of  steel,  cement,  paint,  brass,  bronze,  lumber,  rubber, 
asphalt,  asbestos,  felt  and  the  various  other  materials  entering 
into  the  construction  of  subways  and  elevated  lines  must  pass  a 
rigid  inspection  before  being  used.  Much  of  the  inspection  is 
carried  on  in  New  York  City,  but  a  great  deal  of  it  must  be  done 
in  distant  states,  and  on  this  account  the  Commission  locates 
inspectors  in  the  principal  centers  of  the  steel,  cement  and  lumber 
producing  communities. 

Not  only  the  materials  purchased  by  the  City  of  New  York 
for  Oily-owned  lines,  but  those  purchased  by  the  Interborough 
Rapid  Transit  Company  and  the  New  York  Municipal  Railway 
Corporation  for  their  construction  work  are  included  in  these 
tests.  The  inspections  included  126,300  tons  of  structural  steel 
inspected  at  the  mills,  115,800  tons  inspected  at  the  shops,  and 
inspections  of  more  than  one  million  barrels  of  cement. 
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The  Labob  Law 

One  question  involving  the  construction  to  be  placed  upon  cer- 
tain sections  of  the  Labor  Law  was  brought  before  the  Commis- 
sion during  the  year.  The  point  was  raised  on  behalf  of  labor 
organizations,  that  contracts  for  the  equipment  of  the  new  rapid 
transit  lines  which  are  awarded  by  the  two  operating  companies 
should  be  governed  by  Section  3  of  the  Labor  Law,  relating  to 
the  prevailing  rate  of  wages  and  hours  of  employment  on  public 
work. 

'William  D.  McNulty,  representing  the  Inside  Electrical 
Workers  of  Greater  New  York,  brought  the  matter  to  the  attention 
of  the  Commission  in  March.  He  stated  that  if  equipment  con- 
tracts came  within  the  clause  as  to  public  work,  violations  of  the 
Labor  Law  were  frequent  on  the  part  of  the  contractors.  The  mat- 
ter was  referred  to  Commissioner  Hayward,  and  later  a  definite 
application  was  placed  before  the  Commission,  that  inclusion  of 
Section  3  of  the  Labor  Law  in  certain  contracts  to  be  made  by 
the  Interborough  Rapid  Transit  Company  for  equipment  on  the 
Nostrand  Avenue  line  in  Brooklyn,  be  directed  by  the  Commission 
as  a  prerequisite  of  approval  of  these  contracts.  The  Commission, 
however,  denied  Mr.  McNulty's  application,  and  it  was  informally 
announced  later  that  labor  organizations  would  test  the  matter 
in  the  courts. 

Strikes  on  Rapid  Trajs'sit  Woric 
Two  labor  disputes  occurred  early  in  the  year  in  connection 
with  the  rapid  transit  work  of  the  Commission. 

On  April  3,  laborers,  timbermen  and  timbermen's  helpers  quit 
work  for  fifteen  days.  The  strike  was  general  in  its  nature,  and 
affected,  more  or  less,  all  work  under  contract.  All  three  classes 
of  labor  demanded  an  increase  in  the  wage  schedule. 

On  April  7,  a  conference  was  held  at  the  offices  of  the  Com- 
mission without  a  settlement  being  reached.  Later,  Chairman 
Oscar  R.  Straus,  believing  that  an  amicable  settlement  might  be 
made,  suggested  to  both  the  contractors  and  the  representatives 
of  the  Tunnel  and  Subway  Constructors'  International  Union  that 
they  meet  at  his  office  to  determine  whether  a  settlement  could 
not  be  reached.  Both  sides  agreed,  and  the  contractors,  as  indi- 
cating their  willingness  to  cooperate,  made  a  tender  of  a  wage 
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increase  which  Chairman  Straus  was  authorized  to  present  to  the 
workers. 

A  conference  was  held  on  April  12,  and  an  agreement  was 
drawn  up  whereby  a  scale  of  wage  increases  was  approved  by  the 
contractors  and  certain  concessions  made  by  the  Union  members. 
The  agreement  was  signed  on  April  18,  and  practically  all  of  the 
strikers  returned  to  work  on  the  following  day. 

Chairman  Straus  also  exercised  his  good  offices  in  etfecting  a 
termination  of  the  strike  which  was  begun  early  in  April  by 
members  of  the  International  Compressed  Air  and  Foundation 
Workers  Union  of  the  United  States  and  Canada  employed  on 
East  River  tunnel  work.  Some  800  members  of  the  Union  quit 
work  following  a  refusal  of  the  contractor  to  modify  the  working 
agreement  between  the  contracting  men  entered  into  in  August, 
1915.  When  conferences,  which  had  occurred  between  the  con- 
tracting company  and  the  Union  members  failed  of  result,  Chair- 
man Straus  called  representatives  of  the  Union  and  the  con- 
tractore  to  his  office  together  with  Hugh  Frayne,  general  organizer 
of  the  American  Federation  of  Labor.  An  agreement  was  reached 
under  which  the  men  returned  to  work  on  May  3.  Certain  wage 
increases  were  granted  to  the  men  conditioned  upon  the  amount 
of  air  pressure  prevailing  in  the  tunnels. 

Street  Kailhoad  Strikes 

During  August  and  September,  two  serious  strikes  affected 
surface  car  operation  in  all  the  boroughs  of  the  City  except 
Brooklyn.  The  second  strike  also  affected  the  employes  of  the 
elevated  lines  in  Manhattan  and  The  Bronx,  and  the  employes  of 
the  First  Subway. 

The  first  strike  followed  labor  difficulty  on  the  lines  of  the 
Third  Avenue  system  in  Westchester  County,  beginning  late  in 
July.  It  spread  to  the  lines  of  the  Third  Avenue  system  in  The 
Bronx  and  later  to  the  lines  of  the  same  system  in  Manhattan. 
The  employes  of  the  New  York  Railways  Company  also  became 
involved  in  the  strike,  together  with  the  employes  of  the  New 
York  and  Queens  Cotuity  Railway  Company  and  of  the  Staten 
Isknd  firtirface  lines.  The  employes  of  the  Brooklyn  surface  car 
system  did  not  join  the  strike.  This  strike  was  settled  through 
the  work  of  the  Commission,  as  related  in  detail  in  Chapter  V. 
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Within  a  very  short  time  after  the  conclusion  of  the  strike,  it 
became  apparent  that  t^erious  differences  had  arisen  between  em- 
ployes of  several  of  the  lines  and  the  managers  of  those  lines  as 
to  the  method  of  applying  the  agreements  which  had  brought 
about  a  settlement  of  the  first  strike.  Various  conferences  arranged 
between  the  managers  and  the  men  of  the  several  lines  failed  to 
adjust  these  differences.  The  disaffection  continued  and  on  Sep- 
temiber  6,  some  of  the  employes  of  the  Interborough  Sapid  Tran- 
sit Company  on  both  its  subway  and  elevated  lines  went  on  strike. 

On  September  6,  also,  the  employes  of  the  New  York  Railways 
Company  struck  for  a  second  time,  followed  by  the  employes  of 
the  Third  Avenue  lines  in  Manhattan  on  the  following  day,  and 
by  the  employes  of  the  Second  Avenue  and  Bronx  lines  on  Sep- 
tember 10.  Employes  of  the  New  York  and  Queens  County 
Railway  struck  on  September  19  for  a  second  time.  Employes 
of  the  Staten  Island  lines  did  not  join  the  second  strike.  As  in 
the  previous  strike  none  of  the  Brooklyn  lines  was  involved. 

Immediately  after  the  strike  against  the  Interborough  Company 
was  called,  the  Commission  resumed  its  hearings,  inviting  Mayor 
Mitchel  as  co-underwriter  with  Chairman  Straus  of  the  agree- 
ment of  August  6,  to  sit  with  the  Commission.  Various  witnesses 
were  examined  and  on  September  12,  Chairman  Straus  presented 
a  statement  on  behalf  of  the  Commission  and  the  Mayor  contain- 
ing certain  specific  recommendations.  Other  hearings  were  held, 
and  on  September  15,  the  Mayor  again  sitting  with  the  Commis- 
sion, Chairman  Straus  presented  a  statement  indicating  that  the 
men  on  the  Third  Avenue  system  had  violated  the  compact  of 
August  6,  and  calling  upon  them  to  return  to  work. 

A  more  coinplote  description  of  the  participation  of  the  Com- 
mission in  the  effort  to  end  this  difficulty  will  be  found  in  Chapter 
V  of  this  report,  together  with  a  letter  from  the  Chairman  to  Gov- 
ernor Whitman  and  statements  made  by  the  Commission  on  Sep- 
tember 12  and  September  15.  The  Commission  later  will  recom- 
mend appropriate  legislation  in  this  connection. 

Financial  Return  From  Dual  System 
On  August  29,  the  Iuterb()rouc:h  Rapid  Transit  Company  paid 
to  the  Comptroller  of  The  City  of  Xew  York  the  sum  of  $8,584.7:) 
as  rental  under  the  certificate  for  the  third-tracking  of  the  lines 
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of  the  Mauhattaii  elevated  system.  Tbis  was  the  first  financial 
return  received  by  The  Cit}^  of  Xew  York  from  the  operation  of 
new  rapid  transit  lines  under  the  Dual  System  contracts.  The 
elevated  certificate  granted  to  the  Manhattan  Company  provides 
that  the  company  pay  to.  the.  City  two  per  cent  of  the  increased 
receipts  of  such  stations  as  are  served  by  express  trains.  The 
above  sum  covered  operation  on  the  third  tracks  from  Jaimary 
17  to  July  1,  1916. 

Grade  Crossings 

An  appropriation  of  $750,000  for  grade  crossing  elimination 
in  the  First  District  during  the  year  1917  is  respectftiliy  re- 
quested by  the  Commission.  A  liberal  appropriation  is  important 
in  view  of  the  necessities.  The  Legislature  of  1916  made  no  ap- 
propriation. The  Legislature  of  1915  set  aside  $200,000  for 
grade  crossing  removal.  For  the  three  years  prior  to  that  time, 
the  Legislature  either  failed  to  make  appropriations  for  this  pur- 
pose or  such  as  were  made  met  with  gubernatorial  veto.  If  the 
Legislature  sees  fit  to  make  the  appropriation  of  $750,000  re- 
quested by  the  Commission,  elimination  to  the  amount  of  $3,000,- 
000  will  be  possible,  inasmuch  as  one-fourth  of  the  total  cost  will 
be  provided  by  The  City  of  New  York  and  one-half  by  the  rail- 
road company.  Previous  appropriations  from  the  State  have 
made  possible  elimination  work  to  cost  $4,368,746,  a  large  pro- 
portion of  which  is  already  completed  and  the  remainder  ap- 
proaching completion.  There  is  at  the  present  time  a  small  bal- 
ance available  out  of  funds  previously  appropriated,  of  about 
$300,000,  Work  under  contemplation  will  practically  exhaust 
these  funds  and  new  work,  which  is  regarded  by  the  Commission 
as  being  peculiarly  urgent,  cannot  be  undertaken  unless  additional 
siuns  are  provided  for  the  purpose. 

A  bill  authorizing  the  installation  and  maintenance  of  caution- 
ary approach  signs  and  other  protection  at  grade  crossings  will  be 
presented  to  the  Legislature  during  the  year.  This  measure  is 
the  outgrowth  of  the  work  of  the  National  Association  of  Eailway 
Commissioners  in  the  effort  to  provide  uniform  protection  at  grade 
erossiugs  throughout  the  TTnitod  States.     The  several  proposals 
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involved  in  the  recommendation  of  this  association  have  been 
approved  by  the  American  Railway  Association  and  the  Americaxi 
Automobile  Association.  The  several  recommendations  are  cor- 
dially approved  by  this  Commission.  A  more  detailed  report  of 
the  Commission's  work  in  regard  to  grade  crossings  will  be  found 
in  Chapter  IV  of  this  volume. 

Regulation  of  Public  Sekvice  Coeporations 

The  supervision  and  regulation  of  the  operations  of  common 
carriers,  gas  and  electric  companies  and  other  corporations  placed 
under  its  jurisdiction  by  the  Public  Service  Commissions  Law 
were  continued  by  the  Commission  during  the  year.  At  the  close 
of  1916  there  were  under  the  jurisdiction  of  the  Commission  103 
corporations,  of  which  seventj'-three  were  operating  companies  and 
thirty  lessor  companies.  Some  jurisdiction  is  also  exercised  by 
the  Commission  over  a  few  inchoate  and  dormant  companies  which 
still  seem  to  maintain  a  corporate  existence. 

In  addition,  there  are  some  holding  companios  and  several  trunk 
line  railroads  entering  the  City  of  ]^ew  York  which  come  within 
the  jurisdiction  of  the  Commission  as  to  certain  special  matters. 

Of  the  103  corporations  (an  increase  of  one  over  the  year  pre- 
vious) seventy-one  are  common  carriers  or  transportation  com- 
panies, including  59  street  and  electric  railroads,  nine  steam 
railroads,  two  baggage  transfer  companies,  and  one  stage  coach 
company;  thirty-two  are  gas,  electric  and  steam  companies, 
as  follows:  Sixteen  gas  companies,  three  gas  and  electric  com- 
panies, ten  electric  light  and  i)ower  companies,  two  electric  con- 
duit companies,  and  one  steam  company. 

The  increase  of  one  represented  the  addition  of  a  new  electric 
light  and  power  company.  Tlie  total  capitalization  of  the  103 
corporations,  represented  by  their  outstanding  stocks  and  bonds, 
was  $1,432,921,182.  an  increase  of  $107,647,584. 

Of  this  total  of  stocks  and  bonds,  seventy-one  transportation 
companies  had  $997,362,003,  and  the  thirty-two  gas,  electric  and 
steam  companies  $435,559,129.  There  is  included  in  this  sum- 
mary as  a  part  of  the  transportation  figures  the  issues  of  corporate 
stock  of  The  City  of  Xew  York  for  rapid  transit  purposes  aj>- 
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proxiiuutiiig  $90,000,000.     Corporate  stock  is  another  uaiue  lor 
Xew  York  City  bonds. 

The  following  table  gives  the  number  and  capitalization  (out- 
standing stocks'  and  bonds)  of  the  several  classes  of  corporations 
making  up  the  seventy-three  operating  and  thirty  lessor  companies 
imder  the  jurisdiction  of  the  Commission  for  the  year  1916;  the 
table  also  shows  totals  for  the  two  classes  of  securities,  excluding 
•luplications. 

NUMBER  AND  CAPITALIZATION  OF  PUBLIC  SERVICE  CORPORATIONS 
OF  THE  FIRST  DISTRICT 

No.  of 
Companies         Capitalisation 

Street  and  electric  railways 59  $958,723,641 

Meam  railroads !)  37,458,362 

BfiFS*^  ^^^  tran«fer  companies 2  1,130,000 

Stage  coach  companies 1  50,000 

Total  common  carriers 71  097^62,003 

Total  excluding  duplications    980,709^2 

(2ia  companies 16  248,552,522 

(las-electric  companies   3  5,745,000 

Electric  light  and  power  companies 10  154,864,651 

Electric  conduit  companies  2  18,302,000 

Steam  companies 1  8,094,966 

ToUl  light,  heat  and  power 32  435,559,129 

Total  excluding  duplications    282,991,912 


Grand  total  103    $1,432,921,132 

Grand   total   excluding  duplications 1,213,701,184 


In  this  summary  The  City  of  New  York  is  included  as  a  prop- 
rietary railroad  corporation  which  has  invested  approximately 
$90,000,000,  represented  by  corporate  stock,  in  rapid  transit  sub- 
ways already  in  operation. 

In  the  absence  of  definite  information  respecting  the  amount  of 
capital  actually  invested  prior  to  the  creation  of  the  Public  Ser- 
vice C!ommission,  this  statement  is  based  upon  the  par  value  of 
securities  outstanding,  including  stocks,  bonds,  and  other  long- 
tenn  debt.  There  is  included  this  year  non-negotiable  permanent 
debt  of  subsidiary  companies  to  the  controlling  or  other  affiliated 
<^mpanies  in  the  same  system,  but  separate  totals  have  been  made 
which  exclude  these  and  other  intercompany  holdings,  amounting 
in  the  case  of  common  carriers  to  approximately  $67,000,000,  and 
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in  the  case  of  light,  heat  and  power  e()m]>anies  to  approximately 
$153,000,000. 

The  increase  of  $107,047,584  for  the  year  is  in  part  due  to  the 
inclusion  of  non-negotiable  permanent  debt  of  subsidiaries  to  the 
controlling  or  other  affiliated  companies  in  a  particular  system, 
but  is  due  chiefly  to  the  issues  of  three  companies,  namely,  the 
Interborough  Rapid  Transit  Company,  $45,355,000,  the  Xew 
York  Municipal  Railway  Corporation,  $20,000,000,  and  the  Con- 
solidated Gas  Company,  approximately  $25,000,000. 

Security  Issues  Authorized 

The  Commission  during  1916  authorized  the  issues  of  securities 
by  public  service  corporations  in  the  amount  of  about  $17,000,000, 
as  follows: 

Brooklyn  Eastern  District  Terminal,  stock $110,000 

Manhattan  Railway  Company,  bonds 5,523,000 

New  York  Connecting  Railroad  Company,  bonds... .  8,000,000 
Kings  County  Electric  Light  and  Power  Company, 

bonds 2,500,000 

Kings  County  Lighting  Company,  bonds 675,000 

Total $16,808,000 


The  amount  applied  for  by  these  companies  was  $17,694,000, 
the  difference  lying  in  the  amount  authorized  for  the  Manhattan 
Railway  Company  which  applied  for  a  total  of  $6,409,000  covered 
by  two  applications,  one  of  which  was  granted  only  in  part. 
The  Commission  since  its  organization,  July  1,  1907,  to  December 
31,  1916,  has  approved  securities  to  a  total  of  $651,967,477.64. 
The  total  amount  of  the  applications  for  such  authorization  was 
$836,358,157.48.  Of  this  amount  $165,285,736.12  was  disal- 
lowed. A  total  of  applications  amounting  to  $9,244,000  were  with- 
drawn, and  applications  aggregating  $9,860,943.72  were  pending 
at  the  end  of  the  year.  A  more  detailed  report  of  the  work  of  the 
Commission  in  respect  of  r^ulation  of  security  issues  will  be 
found  in  Chapter  VII  of  this  volume. 
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Complaints,  Meetings  and  Heabings 
During  the  year  the  Commission  received  G,119  complaints,  an 
increase  of  387  over  the  year  1915.  Of  the  complaints  received, 
1,792  related  to  transportation  matters,  and  4,327  to  gas  and  elec- 
tric matters.  Included,  however,  in  the  gas  and  electric  com- 
plaints were  2,823  applications  for  test  of  gas  meters  and  771 
applications  for  test  of  electric  meters,  so  that  the  informal  com- 
plaints in  relation  to  service  conditions  not  involving  tests  of 
meters  number  733.  The  Commission's  experts  tested  during  the 
year  368,994  gas  meters  and  478  electric  meters.  Since  the  crea- 
tion of  the  Commission,  July  1,  1907,  it  has  tested  a  grand  total 
of  3,457,149  gas  meters  and  5,469  electric  meters. 

The  Commission  considered  315  formal  cases  during  1916,  of 
which  only  eighty-two  remained  open  at  the  end  of  the  year.  The 
total  number  of  hearings  held  in  these  cases  was  438.  The  Com- 
mission held  129  meetings,  of  which  forty-eight  were  stated  meet- 
ings, seventy  adjourned  meetings,  and  eleven  special  meetings. 

The  following  tables  show  the  number  of  cases  considered  during 
the  year  1916  and  the  years  preceding  it,  together  with  the  nature 
of  the  cases : 

CLASSIFICATION   OF   FORMAL  CASES  BBFORB   THE   COMMISSION   FROM 
JTJLT  1,  1907,  TO  DECEMBER  81,  1916 

Number 
open  at 
Number     end  of 
Subject  Matter   of  Cases  considered     1916 

Applications  for  aTjproTal  of  stocks,   bonds,  etc 

Applications  for  certificates  of  convenience  and  necessity 

Applications  as   to    exercise    of   franchises   and    rights 

Applications  for  approval  of  miscellaneous  franchise  rlnrhts . . 

Applications  for  approval   of  leases  and   contracts 

Applications  as  to  acquisition  of  corporate  stock 

AppUeationB  as  to  abandonment  of  routes 

Applications  as  to  grade  crossings 

Applications  for  approval  of  discontinuance  and  relocation  of 

stations ' 

Applicati<mB  for  approval  of  change  of  motive  power 

Xiseellaneoiis  applications   

Gises  on  complaint: 

Facilities,  service  and  equipment 

Rates  or  transfers 

Grade  crossings 

Cues  on  motion  of  the  Commission : 

Facilities,  service  and  equipment 

Rates  or  transfers 

Grade  crossings 

FOiog  information  or  investigations 

Totals   : 2.037  82 
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SiB.rKCT  Mattkk  of  Casks,  lOKi 

Number 
open  at 
Number      end  of 
considered     year 

Applications  for  approval  of  stocks,  bonds,  etc 

Applications  for  certificates  of  convenience  and  necessity .... 

Applications  as  to  exercise  of  franchises  and  rights 

Applications  for  approval  of  miscellaneous  franchise  rlf^hts.. 

Applications  for  approval  of  leases  and  contracts 

Applications  as  to  acquisition  of  corporate  stock 

Applications  as  to  abandonment  of  routes 

Applications  as  to  grade  crossings 

Applications  for  approval  of  discontinuance  and  relocation  of 

stations  

Applications  for  approval  of  change  of  motive  power 

Miscellaneous  applications   

Cases  on  complaint: 

Faeilities,  service  and  equipment 

Rates  or  transfers 

Grade  crossings 

Cases  on  motion  of  the  Commission: 

Facilities,  service  and  equipment 

Rates  or  transfe-s 

Grade   crossings    

Filing  information  or  investigations 


23 

6 

2 

3      ... 

8 

1 

10 

4 

2 

1      .. 

14 

C 

1      ... 

0      .  .. 

:to 

9 

11 

C 

129 

37 

lo 

4 

15 

4 

36 

5 

Totals 315  82 

Gas  and  Electric  Corporations 
The  latest  figures  available  for  gas  and  electric  companies  are 
for  the  year  ended  December  31,  1915,  the  fiscal  year  for  gas  and 
electric  corporations  being  synchronous  with  the  calendar  year. 
Gas  companies  in  the  First  District  during  that  year  sold  42,539,- 
668,000  cubic  feet  of  gas  and  received  from  sales  $34,768,078.  This 
was  at  the  average  rate  of  81.73  cents  per  one  thousand  cubic  feet. 
In  the  same  year  the  electric  companies  sold  727,004,884  kilowatt 
hours,  and  received  from  sales  $34,936,019.  The  gas  and  electric 
companies  combined  paid  aggregate  dividends  of  $14,197,809,  and 
together  showed  an  accumulated  surplus  of  $67,790,404.  Receipts 
from  gas  sales  were  equivalent  to  about  $6.32  per  capita,  and  the 
receipts  from  sales  of  electric  current  about  $6.35  per  capita.  The 
grand  total  of  money  paid  to  transportation,  gas  and  electric  light 
companies  was  $168,332,282,  almost  $10,000,000  more  than  was 
paid  for  the  same  commodities  in  the  year  previous  and  repre- 
sented a  per  capita  payment  of  approximately  $30.60  for  the 
twelve  months  for  transportation,  gas  and  electric  service.     In 
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Chapter  VI  will  be  found  a  full  report  of  the  Commission's 
woik  in  regulating  gas  and  electric  corporations. 

Tbanspobtation  Cobpobations 
The  street  railroads  operating  within  the  City  carried  during 
the  year  ended  June  30,  1916,  1,898,735,615  passengers  as  against 
1,807,632,726  passengers  for  the  year  1915 ;  an  increase  of  91,- 
102,889,  83  against  a  decrease  of  5,571,630  in  1915.  The  latter 
year  showed  the  first  decrease  in  the  eight  years  of  the  Commis- 
sion's existenca  The  decrease  was  unquestionably  due  to  the  bad 
business  conditions  in  New  York  City  at  the  time,  as  the  increase 
for  1916  which  is  the  largest  recorded  with  two  exceptions  for 
sixteen  years,  reflects  the  improved  business  conditions  during  that 
year. 

The  traffic  has  grown  more  than  100  per  cent  in  sixteen  years ; 
passengers  carried  in  the  year  1900  having  been  846,353,058. 
Street  railway  travel  increases  at  a  much  more  rapid  rate  than 
population,  as  is  shown  by  the  statistics  of  fares  collected,  which 
revealed  that  in  1916  there  were  356  fares  collected  per  capita 
as  against  246  in  1900,  152  in  1880,  and  43  in  1860. 

The  companies'  receipts  from  passenger  fares  amounted  to  $93,- 
176,216  for  1916  as  against  $88,788,012  for  1915,  the  increase 
again  indicating  improved  business  conditions.  The  thirty-six 
operating  companies  reported  an  accumulated  surplus  of  $19,752,- 
604  at  the  end  of  the  year.  There  was  an  increase  in  track  mile- 
age from  1,730  miles  in  1915  to  1,771  miles  in  1916,  and  also 
an  increase  in  the  passenger  car  miles  operated.  The  greatest 
traflSc  increase  for  the  year  was  shown  upon  the  First  Subway, 
where  a  total  of  371,505,318  passengers  was  carried,  an  increase 
of  25,919,569  over  1915.  The  combined  lines  of  the  Brooklyn 
Elevated  Railroad  system  showed  an  increase  of  26,667,600  pas- 
sengers, while  the  elevated  lines  in  Manhattan  increased  by  10,- 
454,279  passengers.  Estimating  the  population  of  New  York  City 
at  5,500,000,  the  street  railroad  fares  registered  about  $16.94  per 
<iipita.  See  Chapter  V  for  tho  full  report  on  the  regulation  of 
transportation  corporations. 
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Publicity  and  Demonstbation 

The  Commission  maintains  a  department  of  publicity  and 
demonstration,  the  purpose  of  which  is  to  acquaint  the  public  with 
the  nature  and  extent  of  its  activities  and  to  furnish  useful  infor- 
mation and  statistics  to  the  general  public.  This  work  is  carried 
on  through  publications  issued  by  the  Commission,  through  ac- 
coimts  of  its  proceedings  furnished  to  the  daily,  weekly  and 
monthly  press  and  through  exhibits  made  at  public  expositions  or 
other  gatherings. 

The  Public  Service  Record  is  a  monthly  publication  issued  by 
the  Commission,  containing  technical  articles  by  engineers  of  the 
Commission  concerning  various  interesting  features  of  the  rapid 
transit  work  now  in  progress,  as  well  as  articles  prepared  by  other 
members  of  the  staff  upon  different  phases  of  the  r^ulation  work 
of  the  Commission.  This  publication  is  now  in  its  fourth  volume, 
with  a  circulation  of  more  than  3,000  copies.  It  circulates  outside 
of  the  Commission's  staff,  and  a  number  of  universities,  some  of 
them  in  foreign  countries^  and  technical  schools  are  upon  its 
mailing  list. 

Each  week  a  bulletin  is  issued  containing  a  brief  description  of 
the  principal  acts  of  the  Commission  and  a  calendar  of  the  princi- 
pal hearings  to  be  held  before  the  Commission  in  the  succeeding 
week.  This  bulletin  is  sent  to  weekly  and  monthly  publications  in 
Xew  York  City  and  to  daily  papers  in  other  parts  of  the  State. 

The  Commission  publishes  its  Reports  of  Decisions  monthly  in 
pamphlet  form  and  annually  in  bound  volumes.  These  are  sold 
at  the  rate  of  $2  per  year.  The  proceedings  of  the  Commission 
are  also  published  in  pamphlet  form  monthly  and  in  bound  vol- 
umes yearly.  Summaries  of  reports  of  street  railroads  and  gas 
and  electric  companies  are  also  published. 

Explanatory  pamphlets  containing  matter  descriptive  of  the 
Dual  System  Contracts  and  of  the  new  lines  under  construction 
have  been  issued  in  several  editions.  More  than  15,000  of  these 
pamphlets  have  been  distributed  to  date.  The  Commission  has 
also  participated  in  municipal  and  other  exhibitions. 
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Febsonnel 
At  the  close  of  the  year  1916  the  Commissioii  and  staff  were 
organized  88  follows: 

Commissioners:  Oscar  S.  Straus,  Chairman;  William  Hay- 
ward,  Henry  W.  Hodge,  Travis  H.  Whitney  and  Charles  S. 
Hervey 

Secretary :  James  B.  Walker 
Counsel :  George  S.  Coleman 

Acting  Chief  Engineer:  Daniel  L.  Turner;    Consulting  Engi- 
neer :  Alfred  Craven ;   Engineer  of  Subway  Construction :  Robert 
Ridgway ;  Electrical  Engineer :  Clifton  W.  Wilder 
Oliief  of  Rapid  Transit :  LeRoy  T.  Harkness 
Secretary  of  the  Bureau  of  Gas  and  Electricity:  Thomas  D. 
Hoxsey 

Chief  of  the  Bureau  of  Statistics  and  Accounts:  A.  F.  Weber 
Chief  of  the  Transit  Bureau :  Joseph  Johnson 
Chief  of  Accounts:  Frederick  W.  Lindars 

LlTIGATIOX 

People  by  Pvblic  Service  Commission  v.  The  Long  Island  BaUr 
road  Company, —  Penalty  action,  Isew  York  County,  failure  to 
obey  order  in  Case  No.  1293  directing  company  to  stop  eastbound 
train  No.  88  at  St.  Albans.  On  March  10,  1911,  the  Commission 
received  a  letter  from  the  attorney  for  the  company  stating  that 
the  train  would  be  stopped  at  St.  Albans  in  the  future.  The 
order  has  since  been  obeyed.  On  September  22,  1916,  Counsel 
wrote  a  letter  to  the  Commissfion  suggesting  that  the  action  be  dis- 
continued. 

People  ex  rel.  The  Long  Island  Railroad  Company  v.  Pvilic 
Service  Commission. —  Certiorari  proceeding,  Xew  York  County, 
to  review  determination  of  Commission  in  Case  Xo.  1891  direct- 
ing company  to  furnish  certain  train  service  on  its  lines  within 
the  First  District.  Petition,  order  and  writ  of  certiorari  were 
served  March  1,  1915,  arid  on  July  31,  1915,  the  return  was  filed 
in  Clerk's  Office,  New  York  County.  On  May  31,  1916,  the 
proceeding  was  discontinued. 
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People  ex  rel.  New  York  and  Queens  Cownty  Railway  Com- 
parvy  v.  PubUc  Service  Comnmsion. —  Certiorari  proceeding,  New- 
York  County,  to  review  determination  of  Commission  in  Case  No. 
1894  denying  application  of  company  for  approval  of  declaration 
of  abandonment  of  portions  of  route  in  Borough  of  Queens  and 
denying  company's  application  for  rehearing.  Petition,  order 
and  writ  of  certiorari  were  served  June  1,  1^15,  and  return  filed 
in  Clerk's  OflSce,  New  York  County,  November  10,  1915.  Case 
was  argued  at  Appellate  Division  June  6,  1916,  and  on  July  10, 
1916,  determination  of  Commission  was  unanimously  affirmed. 
Judgment  was  entered  July  25,  1916.  Notice  of  appeal  to  Court 
of  Appeals  was  served  September  23,  1916. 

People  ex  rel.  The  Long  Island  Railroad  Company  v.  Public 
Service  Commission. — Certiorari  proceeding,  New^  York  County, 
to  review  determination  of  Commission  in  Case  No.  1901  after 
order  of  Appellate  Division  with  regard  to  application  of  J.  &  T. 
x^dikes  for  side-track  and  switch  connection.  The  return  has  been 
filed.     The  proceedtQg  has  not  been  noticed  for  argument. 

People  ex  rel.  New  Yorh  Consolidated  Railroad  Company  v. 
Public  Service  Commission, —  Certiorari  proceeding,  New  York 
County,  to  review  determination  of  Commission  in  Case  No.  1924 
with  respect  to  removal  of  snow  and  ice  from  footpaths  of  the 
elevated  structures.  Case  submitted  to  Appellate  Division  Octo- 
ber 5,  1916,  and  on  October  20,  the  Court  dismissed  the  writ  and 
affirmed  the  proceedings  of  the  Commission. 

Public  Service  Commission  v.  Northern  Union  Gas  Company. 
— Application  to  Supreme  Court,  New  York  County,  for  a  writ 
of  mandamus  to  compel  company  to  obey  order  of  the  Commission 
in  Case  No.  1875  requiring  company  to  substitute  a  prepayment 
meter  for  a  black  meter  without  charge.  Petition  and  order 
served  upon  company  Januars-  18,  1015;  nnawer  received  Janu- 
ary 28,  1915.  Motion  ar^ied  before  Platzek,  J.,  February  24, 
1915,  and  on  March  23,  1015,  application  was  granted.  An  ap- 
peal was  taken  to  Ap]Xillate  Division,  First  Department,  and  on 
July  0,  1015,  derision  was  banded  do\ni  reversing  order  of  lower 
f'oiirt  and  denying  petition.  (Vunmission  appealed  to  Court  of 
Appeals  and  on  January  18,  1016,  order  of  Appellate  Division 
was  affirmed. 
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People  ex  reL  New  York  and  Qiueens  Oas  Compawy  v.  McCaM. 
—  Certiorari  proceeding,  New  York  County,  to  review  determina- 
tion of  Commission  in  Case  No.  1856  directing  company  to  ex- 
tend its  mains  to  Donglaston.     Petition,  order  and  writ  of  cer- 
tiorari served  May  4,  1915.    Return  filed  October  18,  1915,  in 
Clerk's  OflSce,  New  York  County.     Case  argued  before  Appellate 
Division  February  17,  1916,  and  on  March  3,  1916,  the  deter- 
mination of  the  Commission  was  annulled.    Appeal  was  taken  to 
CJonrt  of  Appeals  and  on  October  3,  1916,  the  Court  of  Appeals 
reversed  order  of  the  Appellate  Division  and  aflirmed  determina- 
tion of  the  Commission.     On  November  20,  1916,  the  company 
made  a  motion  to  the  Court  of  Appeals  for  reargument.    Motion 
for  reargument  denied  by  Court  of  Appeals  December  29,  1916. 
Pvblic  Service  ComrnmsAcm  v.  Inlerborough  Rapid  Transit 
Companof. — ^Application    to    the    Supreme    Court,    New    York 
Coun^,  for  writ  of  madamus  to  compel  obedience  to  an  order 
issued  in  Case  No.  1291  directing  certain  service  on  the  subway 
during  non-rush  hours.    Petition  and  order  served  upon  company 
January  19,  1915;  answer  received  February  15,  1916.    Motion 
aigaed  before  Whitaker,  J.,  in  April,  1915 ;  decision  denying  ap- 
plication rendered  Jnne  4,  1915.    Appeal  was  taken  to  Appellate 
Division,  First  Department;  argued  March  3,  1916;  order  of 
Special  Term  affirmed  April  1,  1916;  appeal  was  taken  to  Court 
of  Appeals  and  argued  November  21,  1916;  order  of  Appellate 
Division  affirmed  November  28,  1916. 

People  ex  rel.  The  Long  Island  Railroad  Company  v.  Publir 
Service  Commission. —  Certiorari  proceeding,  New  York  County, 
to  reriew  order  of  Conmiission  in  Case  No.  1727  directing  com- 
pany to  construct  a  new  station  on  its  Old  Southern  division  at 
South  street,  Jamaica.  Petition,  order  and  writ  served  March 
8,  1915;  return  filed  December  14,  1915.  Case  argued  before 
Appellate  Division  June  13,  1916;  determination  of  Commission 
imauimously  affirmed  Jnly  10,  1916. 

PvbUc  Service  Commission  v.  Richmond  Light  and  Railroad 
Company. — ^Application  to  Supreme  Court,  Richmond  County, 
for  writ  of  mandamus  to  compel  company  to  obey  order  of  Com- 
imasion  in  Case  No.  1675  directing  construction  of  an  extension 
of  its  railroad  between  Bulls  Head  and  Linoleumville  and  between 
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Bulls  Head  and  Springville,  Richmond.  Petition  and  order 
served  January  27,  1915;  answer  received  February  16,  1916'; 
application  heard  by  Kelly,  J.,  November  20,  1916. 

Matter  of  Public  Service  Commission,  Bvshwick  Staiion,  East 
New  York  Route. — Application  for  appointment  of  three  com- 
missioners to  determine  and  report  whether  route  should  be  con- 
structed and  operated.    Application  made  to  Appellate  Division, 
Second  Department,  in  December,  1915 ;  order  signed  fixing  Jan- 
uary 28,  1916,  as  date  for  hearing  application  and  designating 
newspapers  in  which  notice  of  application  should  be  published. 
Application  heard  January  28,  1916,     On  February  4,  1916, 
order  made  appointing  three  commissioners  and  designating  news- 
papers in  which  to  publish  time  and  place  of  first  hearing.    Hear- 
ings were  held  and  on  March  31,  1916,  report  of  commissioners 
in  favor  of  construction  and  operation  of  route  was  signed.     On 
April  25,  1916,  Appellate  Division  confirmed  report  of  commis- 
sioners. 

Morris  v.  City  and  others;  Morris  and  others  v.  City  and  others. 
— Actions  instituted  in  Supreme  Court,  Bronx  County,  by  prop- 
erty owners  to  recover  damages  for  injuries  to  property  by  reason 
of  subway  construction  work  and  for  an  injunction.  Summonses 
and  complaints  served  upon  the  Commission  April  27,  1915,  and 
answers  served  by  the  Commission  May  17,  1915.  Cases  set  down 
for  trial  for  December  7,  1916. 

Brooklyn  Borough  Oas  Company  v.  Public  Service  Commis- 
sion.— Action  in  Supreme  Court,  New  York  Count}-,  to  have 
Chapter  604:  of  Laws  of  1916  declared  xmconstitutional  and  void 
and  as  of  no  force  against  plaintiff  and  for  perpetual  injunction. 
Answer  served  September  8,  1916.  On  September  14,  1916, 
Cohalan,  J.  denied  motion  of  Harry  E.  Lewis,  District  Attorney, 
Kings  County,  for  change  of  venue  to  Kings  County.  Appeal 
from  order  taken  to  Appellate  Division;  order  denying  motion 
for  change  of  venue  affirmed  November,  1916.  Motion  by  Dis- 
trict Attorney  Lewis  for  leave  to  appeal  to  Court  of  Appeals  was 
heard  December  1,  1916.  December  8,  motion  granted  and  ques- 
tions certified. 

City  V.  Interborough  Rapid  Transit  Company  and  others. — 
Action  in  Supreme  Court,  K"ew  York  County,  to  have  determina- 
tion of  Chief  Engineer  of  the  Commission,  dated  October  14, 
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1913,  declared  null  and  void  and  a  new  determination  rendered 
which  shall  exclude  all  items  not  properly  chargeable  to  cost  of 
construction  under  Contract  No.  3.  Summons  and  complaint 
served  March  14,  191'6.  Action  discontinued  as  to  members  of 
Commission.    Answer  of  Chief  Engineer  has  been  served. 

Union  Real  Estate  Compcuny  and  another  v.  City  and  another. — 
Action  in  Supreme  Court,  Bronx  County,  to  restrain  construc- 
tion work  on  Section  1-A  of  Routes  19  &  22  non-applicable  to  a 
possible  express  station  at  149th  street  and  Southern  boulevard. 
Application  for  temporary  injunction  was  denied  September  1, 

1914.  The  case  had  been  on  calendar  for  trial  and  marked  o£f 
by  stipulation,  to  be  restored  upon  five  days'  notice.  On  July 
14,  1916,  stipulation  signed  to  restore  case  to  the  ready  calendar 
for  trial  The  trial  was  begun  November  2,  1916,  and  the  mat- 
ter taken  under  advisement  by  the  Court  until  November  13, 
1916,  for  the  consideration  of  certain  questions. 

People  ex  rel,  Newtown  Oas  Company  v.  Public  Service  Com- 
mission.—  Certiorari  proceeding,  New  York  County,  to  review 
determination  of  Commission  in  Case  No.  1610  with  regard  to 
rates  for  gas.    Return  is  in  course  of  preparation. 

People  ex  rel.  Woohhaven  Oas  Light  Company  v.  Pvhlic  Ser- 
vice Commission;  People  ex  rel.  Jamaica  Gas  Light  Company  v. 
Public  Service  Commission;  People  ex  rel.  Bichnumd  HiU  4& 
Queens  County  Oas  Light  Company  v.  Pvhlic  Service  Commis- 
sion.—  Certiorari  proceedings.  New  York  County,  to  review  de- 
termination of  Commission  in  Cases  Nos.  1787  and  1807  with 
r^ard  to  rates  for  gas.    Return  is  in  course  of  preparation. 

In  the  Matter  of  the  hearing  before  the  Public  Service  Com- 
mission for  the  First  District  and  the  Pvhlic  Service  Commission 
for  the  Second  District  concerning  the  tra/iks,  structures  and  other 
property  of  the  New  Yorh  Central  Railroad  Company  and  the 
New  York,  New  Haven  and  Hartford  Railroad  Company  at  or 
near  2Jflst  street,  in  the  Borough  of  The  Bronx,  City  of  New 
Ycrh. —  City  has  appealed  to  the  Appellate  Division  from  the 
order  of  the  Commissions.  Papers  on  appeal  have  been  served  on 
all  parties  and  filed.    Appeal  has  not  been  noticed  for  argument. 

FtZZtom^  v.  Straus. —  Supreme  Court,  Kings  County.  Peti- 
tion for  injunction  to  restrain  Commission  from  approving  plans 
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filed  by  the  New  York  Municipal  Railway  Corporation  for  the 
construction  of  the  elevated  structure  on  Fulton  street,  Brooklyn, 
from  Cximberland  street  to  Xostrand  avenue.  Motion  for  tem- 
porary injunction  denied.  Commisflion  demurred  to  complaint 
and  amended  complaint  served  by  plaintiff.  Demurrer  has  not 
been  noticed  for  argument. 

A  star  v.  City. — Action  in  relation  to  vaults  adjacent  to  Knick- 
erbocker Hotel,  Broadway  and  42d  street,  Manhattan.  Commis- 
sion has  served  notice  of  appearance  and  has  extended  time  to 
serve  complaint  to  and  including  January  15,  1917. 

Marshall  aiid  others  v.  Bwhensteen  and  others. — Action  in  Su- 
preme Court,  Queens  County,  to  foreclose  mortgage  on  premises 
at  East  4th  street  and  Jackson  avenue,  Borough  of  Queens.  It  is 
intended  that  no  further  action  be  taken  against  the  Commission 
in  this  proceeding,  as  the  Commission  has  no  interest  in  the 
premises  to  be  foreclosed. 

Perfect  Coat  front  Pad  Company  y,  Therry  and  others, — ^Action 
in  Supreme  Court,  Xew  York  County,  to  foreclose  mortgage.  Ser- 
vice of  all  papers  and  notices  except  notice  of  sale  and  proceed- 
ings to  obtain  surplus  moneys  has  been  waived. 

People  ex  rel.  New  York  &  Queens  County  Railivay  Company 
V.  Public  Service  Commission  for  the  First  District —  Certiorari 
proceeding,  I^ew  York  County,  to  review  determination  of  Com- 
mission in  Case  ^No.  2086  with  regard  to  service  of  New  York 
&  Queens  County  Railway  Company.  The  return  was  filed 
December  4,  1916. 

In  the  Maiter  of  the  Petition  of  the  Public  Service  Corn-mission 
for  the  First  District  under  Section  7-4  of  the  PuJylic  Service 
Commissions  Law  for  a  writ  of  mandamus  against  BrooMyn  Bor- 
ough Gas  Company. —  Proceeding  in  Supreme  Court,  New  York 
County,  to  compel  company  to  obey  eighty  cent  gas  law  of  1916 
(Chap.  604,  Laws  1916).  Order  was  granted  by  Philbin,  J., 
directing  company  to  answer  petition.     Answer  received. 

Kings  Courvty  Lighting  Company  v.  Woodbury  and  others. — 
Action  in  Supreme  Court,  New  York  County,  to  have  Chapter 
604  of  the  Laws  of  1916  in  so  far  as  tlie  same  fixes  the  rate  of 
eighty  cents  i)er  thousand  cubic  feet  as  compensation  for  gas 
supplied  by  the  plaintiflF  in  the  Thirtieth  and  Thirty-first  Wards 
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in  the  Borough  of  Brooklyn  declared  confiscatory  and  illegal  and 
of  no  force  ag^nst  the  plaintiff,  and  that  so  much  of  Chapter  125 
of  the  Laws  of  1916  as  amended  by  Chapter  604  of  the  Laws 
of  1916,  as  provided  a  penalty  or  forfeiture  for  the  violation  of 
the  provisioDa  of  the  Act  be  adjudged  unconstitutional  and  void, 
and  for  temporary  and  perpetual  injunction.  Applioation  for  tem- 
porary injunction  granted  upon  o(mdition  that  deposit  be  made 
in  hank  to  protect  consumers;  answer  of  Commission  fierved,  but 
case  not  yet  noticed  for  trial  City  has  appealed  to  Appellate 
Division  from  order  granting  the  temporary  injunction. 

Chesebrough  Building  Company  v.  McCail — ^Action,  Supreme 
Court,  New  York  County,  to  restrain  Commi^ion  from  entering 
into  contract  with  Bapid  Transit  Subway  Construction  Com- 
pany for  cQsistrttetion  of  Section  1-A,  Routes  Nos.  4  &  38.  Sum- 
mons and  complaint,  affidavits,  order  to  show  cause,  injunction 
order  and  undeartaking  served  July  9,  1914.  Answer  served 
July  15,  1914.  Motion  for  injunction  pendente  lite  argued 
before  Giegerich,  J.,  Special  Term,  Part  I,  July  20,  1914. 
Motion  denied  August  10, 1914,  On  September  9, 1914,  The  City 
of  New  York  and  Bapid  Transit  Subway  Construction  Oomr 
pany  were  made  parties  defendants  by  consent.  Plaintiff  served 
amended  complaint  September,  1914.  Answer  to  amended  com- 
plaint served  October  20,  1914,  Case  has  not  been  noticed  for 
trial 

Cawenhover  v.  City  and  others. — ^Action,  Supreme  Court,  Kings 
Oounty,  by  abutting  property  owner,  to  recover  damages  result- 
ing from  construction  of  Fourth  Avenue  Subway,  Section  9-C-l, 
in  Hudson  street,  Brooklyn,  in  front  of  plaintiff's  premises. 
Sununons  and  complaint  served  April  14,  1915,  Demurrer  served 
May  4,  1915.    D^nurrer  has  not  been  noticed  for  argument. 

Nt^pier  v.  New  Yarh  Municipal  Railway  Corporation  and 
oAers. — ^Proceeding,  Supreme  Court,  Queens  County,  by  abut- 
ting property  owner  to  enjoin  construction  of  Jamaica  Avenue 
line  in  front  of  plaintiff's  premises  on  Jamaica  avenue,  Queens. 
SummonB  and  complaint  served  January  14,  1915.  Answer 
served  February  27,  1915.  Case  noticed  for  trial  but  not  reached. 
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People  V.  New  York  Consolidated  Railroad  Company.  — 
Penalty  action,  Supreme  Court,  New  York  County,  for  failure 
of  company  to  obey  order  in  Case  No,  1505  directing  defendant 
to  display  proper  line  and  destination  signa  on  its  trains.  Sum- 
mons and  complaint  served  April  13,  1915.  Answer  received 
May  14,  1915.  Order  in  Case  No.  1505  has  been  amended  and 
modified  several  times  since  the  commencement  of  this  action. 

People  ex  rel.  Jay  Street  Connecting  Railroad  Company  v. 
McCaU. —  Certiorari  proceeding,  New  York  County,  to  review 
order  of  Commission  in  Case  No.  1599  directing  relator  to  lay 
down  railroad  tracks  in  Brooklyn  and  to  operate  oars  thereon. 
Writ  served  May,  1913,  and  return  filed  November,  1913.  Appel- 
late Division  dismissed  writ  and  affirmed  proceedings  of  Com- 
mission March  20,  1914.  Notice  of  appeal  served  April,  1914. 
The  appeal  has  been  suspended  at  request  of  E.  W.  Bliss  Com- 
pany, complainant,  before  the  Commission,  pending  result  of  ap- 
plication by  Jay  Street  Eailroad  to  Board  of  Estimate  for  modi- 
fied franchise  and  approval  of  Commission  of  its  exercise. 
Coimsel  for  the  complainant  stated  that  the  new  franchise,  if 
granted,  would  afford  the  complainant  much  better  facilities  than 
the  old  franchise.  The  new  franchise  has  been  granted  and  the 
exercise  thereof  has  been  approved  by  this  Commission.  Appeal 
probably  will  be  withdrawn  in  near  future. 

People  ex  rel.  New  York  Railways  Company  v.  Public  Service 
Commission. —  Certiorari  proceeding,  New  York  County,  to  re- 
view order  of  Commission  in  Case  No.  1305  requiring  company, 
before  declaring  or  paying  dividends  on  its  shares  of  stock  or 
interest  on  its  bonds  secured  by  a  certain  adjustment  mortgage 
previously  authorized,  to  reserve  or  set  aside  each  month  for 
maintenance  and  depreciation  a  sum  at  least  equal  to  20  per  cent 
of  its  gross  operating  revenues.  Writ  served  April  18,  1913. 
Draft  of  proposed  return  has  been  prepared  by  Commission  Coun- 
sel and  submitted  to  Company's  Counsel  for  suggestions  to  elimi- 
nate the  mass  of  testimony  and  e3diibit8  called  for  by  the  writ, 
which  do  not  bear  on  the  order  in  question.  It  is  stated  this 
proposed  return  is  under  examination. 

People  ex  rel.  New  York  Railways  Compam/  v.  Public  Service 
Commission. —  Certiorari  proceeding.  New  York  County,  to  re- 
view order  of  Commission  in  Case  No.  1560  refusing  to  authorize 
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oompany  to  issue  bonds  in  excess  of  $640,000.  Writ  served  Jtuie 
16,  1914,  Betum  has  been  prepared  and  company  notified  of  its 
preparation. 

People  ex  reL  CUy  of  New  York  v.  Crcmi  and  others;  People 
ex  reL  State  of  New  YorTc  v.  Cram  and  otliers. —  Certiorari  pro- 
ceedings, New  York  County,  to  review  determination  of  Commis- 
sion in  Case  No.  1929  directing  changes  in  existing  structures  at 
East  24l8t  street  where  that  street  is  crossed  by  tracks  of  New  York 
Central  Railroad  Company.  Writs  served  December  6,  1915,  and 
December  7,  1915,  respectively.  It  is  expected  that  no  further 
action  will  be  taken  in  this  proceeding,  certiorari  not  being  the 
proper  remedy,  and  the  City  having  later  served  notice  of  appeal 
to  the  Appellate  Division  in  the  same  matter  under  the  Railroad 
Law. 

Public  Service  Commission  v.  New  York  and  Queens  County 
Railway  Company. — ^Application,  Supreme  Court,  Kings  County, 
for  writ  of  mandamus  under  Section  57  of  the  Public  Service 
Commissions  Law  to  compel  company  to  comply  with  order  in 
Case  No.  1726  directing  construction  and  operation  of  its  line  on 
Flushing  avenue.  Petition  and  order  served  on  company  January 
5, 1915.  Answer  received  January  15,  1915.  Argument  deferred 
pending  certiorari  proceedings  instituted  by  company  to  review 
order  in  Case  No.  1894  disapproving  declaration  of  abandonment 
of  route  on  Flushing  avenua 

Martin  Motor  Trucking  Company  v.  Degnon  Contracting 
Company  and  others. — Action,  Supreme  Court,  Kings  County,  to 
foreclose  mechanic's  lien.  Summons,  complaint  and  notice  of  pen- 
dency of  action  served  November  21,  1916. 

In  the  Matter  of  the  Applicaiion  of  The  CUy  of  New  York 
rehUve  to  opening  across  the  tracks  of  the  New  York  amd  Harlem 
Railroad  Company  East  166th  street  from  Brook  avenue  to  Pao'k 
avenue,  east,  in  the  Borough  of  The  Bronx,  City  of  New  York. — 
The  City  had  appealed  to  the  Appellate  Division  from  the  order  of 
the  Commission.  Appeal  dismissed  upon  consent  without  costs  to 
either  party  December  15, 1916. 
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The  rapid  transit  work  of  the  Commissioii  in  1916,  performed 
under  Chapter  4  of  the  Laws  of  1891  and  amendments  thereto, 
known  as  the  Rapid  Transit  Act,  and  particularly  in  pursuance 
of  the  Dual  System  Agreements  perfected  in  1913,  was  greater 
in  volume  than  in  any  other  one  year  since  the  Commission's 
creation,  and  was  most  important  in  its  bearing  upon  the  solu- 
tion of  the  transit  problems  of  Kew  York  City.  Several  of  the 
important  lines  of  the  new  system  were  brought  rapidly  toward 
the  completed  stage,  while  others  were  placed  in  operation ;  so  that 
more  than  80  track  miles  of  the  325  track  miles  of  new  facilities 
were  in  practical  use  at  the  end  of  1916.  Every  indication  bears 
out  the  belief  that  fully  150  track  miles  additional  will  be  in 
operation  by  the  end  of  the  year  1917  and  all  save  a  few  of  the 
lines  will  be  opened  to  service  before  the  end  of  1918. 

It  is  unnecessary  at  this  time  to  go  into  details  concerning  the 
Dual  System  Contracts,  a  full  history  of  the  nature  and  scope  of 
which  has  been  given  in  previous  annual  reports  to  the  Legisla- 
ture. It  may  be  well  to  repeat  that  these  contracts  consist  of 
agreements  between  The  City  of  New  York  and  the  Interborough 
Rapid  Transit  Company  and  between  The  City  of  New  York  and 
the  New  York  Municipal  Railway  Corporation  (Brooklyn  Rapid 
Transit  Company). 

In  accordance  with  the  terms  of  these  agreements  the  City  is 
obliged  to  construct  certain  rapid  transit  railroads  and  to  lease 
the  same  for  operation  for  a  term  of  49  years  to  the  two  com- 
panies. Generally  speaking,  the  cost  of  such  railroads  is  to  be 
borne  by  the  City,  although  each  company  contributes  a  specified 
amount  toward  such  cost.  The  contribution  of  the  Interborough 
Rapid  Transit  Company  is  $58,000,000,  while  that  of  the  New 
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York  Municipal  Eailway  Corporation,  is  $13,500,000,  the  City 
bearing  the  remainder  of  the  eoii6tru<;tion  cost.  The  cost  of  the 
entire  system  with  its  equipment  will  be  in  the  neighborhood  of 
1352,000,000  if  the  companies  do  not  exceed  thdj  original  esti- 
mates for  equipment 

It  is  impossible  as  y^  to  fix  the  grand  total  of  cost  inaamueh 
as  the  two  operating  companies  have  not  yet  signed  contrftcte  for 
all  of  the  equipment  necessary.  In  additicm  to  the  e(mtribution8 
for  construction,  each  company  is  obligated  to  supply  and  pay 
for  equipment  whidi  will  be  used  in  the  operation  of  the  com- 
pleted roads.  Theiie  are  included  in  the  agreements  of  1913 
certain  contracts  which  convey  to  the  companies  rights  to  build 
and  operate  additional  tracks  upon  the  structures  of  existing  rail- 
roads operated  by  theoa,  and  to  build  and  operate  certain  exten- 
sions of  such  existing  lines.  These  contracts  are  known  as  the 
Elevated  Railroad  Certificates.  Both  the  Operating  Contracts 
and  the  Elevated  Railroad  Certificates  were  granted  under  the 
Bapid  Transit  Act  by  the  Commission,  acting  in  the  capacity  of 
arapid  transit  board  for  The  City  of  New  York. 

For  convenience  of  construction  and  supervision  the  work  upon 
the  City-owned  lii^s  of  the  Dual  System  has  boML  divided  into 
87  contract  sections  of  which  81  have  been  let,  leaving  only  six 
yet  to  be  awarded.  All  but  two  of  these  it  is  practically  certain 
will  be  awarded  during  the  year  1917. 

During  the  year  the  Commission  awarded  44  contracts  for 
work  of  various  sorts  upon  the  Dual  System  lines.  Of  these,  nine 
were  general  construction  contracts,  eight  station  finish  contracts, 
five  track  installation  contracts,  six  for  track  materials,  and  six- 
teen miscellaneous  contracts. 

The  total  amount  of  the  construction  contracts  awarded  during 
the  year  was  $20,741,543,  the  total  for  track  material  contracts 
§200,557.96,  the  total  for  station  finish  contracts  $1,578,357.21, 
the  total  for  track  installation  contracts  $992,234.55,  and  the 
total  for  miscellaneous  contracts  $849,641.71 ;  a  grand  total  of 
124,360,267.47  for  the  year.  Combined  with  the  total  prices 
of  contracts  previously  let  upon  the  City-owned  lines  of  the  Dual 
System,  this  makes  a  grand  total  of  $196,340,013.84  up  to  Decem- 
ber 31,  1916. 
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In  round  figures,  $36,526,000  represents  the  cash  disbursed  by 
the  City  and  the  companies  for  the  year  ended  December  31, 1916, 
on  account  of  Dual  Subway  construction  on  City-owned  lines. 
Of  this  amoimt  The  City  of  New  York  supplied  approximately 
$23,800,000,  the  Interborough  Rapid  Transit  Company  $11,- 
700,000  and  the  New  York  Municipal  Railway  Corporation 
$85,000  in  addition  to  sums  expended  by  the  latter  under  Modi- 
fying Agreements  1  and  2.  In  addition,  the  City  disbursed  about 
$22,000  for  construction  work  on  the  First  Subway.  These 
expenditures  are  separate  and  distinct  from  the  disbursements  of 
the  two  companies  on  account  of  new  construction  of  privately 
owned  lines  and  equipment  for  all  lines.  Total  disbursements 
by  the  City  and  the  companies  upon  construction  of  Dual  System 
lines,  plus  the  cost  of  the  First  Subway,  amounted  on  December 
31  to  $203,085,101.56. 

Total  Payments  for  Rapid  Transit  Work 
The  total  payments  by  the  City  for  rapid  transit  construction, 
including  the  purchase  of  real  estate,  since  the  inception  of  the 
existing  subway  up  to  December  31,  1916,  as  well  as  the  total 
payments  for  the  year  1916  are  shown  in  the  following  tables: 


Digitized  by  VjOOQ  IC 


Eapid  Tbansit 


39 


I 


I 


I 

1 

I 

o 

i 

z 

t 


Is 


too 


s 
s 


I 

p 
s 

00 

§ 
S 

s 


I 

I 

! 

n 


I 


I 


"a 


^1 
|i 


as 


&9 
§§ 


a 


1    KS 


si^S 


Digitized  by  VjOOQ  IC 


40 


Public  Service  Commissiok  —  First  District 


INTERBOROUGH  RAMD  TRANSIT  COMPAJfY  —  CONTRACT  No.  3 

DuBtrBSBUiiirrs  bt  tbb  Crrt  or  Nnw  Yobk  Ain»  thv  I^rmiBOROVda  Ru>n>  Tbaxsxt  Coupant 
ON  Account  or  CItt-Ownbd  Unbb 


Rouns 

Total  disburse- 
menta  to  Decem- 
ber 31.  1915 

DisbursedBents 
for  year  1916 

Total  disburse- 
ments to  Deoem- 
ber  31.  1916 

Seventh  Ave.  Line,  Ronte  4/18 

Lexington  Ave.  Line,  RoiKte  5,  See.  6-16. 
Jerome  Ave.,  Route  16 

$8,971,476  44 

23.901.780  66 

1.963.246  26 

1.654.737  38 

3.388.739  81 

4.033.635  13 

1,217,470  57 

2,878,872  56 

369,885  10 

578.443  07 

$3,932,213  31 

2,657,371  72 

288,874  52 

291,002  57 

1,160.167  64 

<o)  108,999  AS 

917,996  & 

4.846.051  07 

26.0t9  02 

66,275  85 

20.274  62 

3,126,265  90 

517.668  19 

1,000.089  02 

1,168.093  15 

459.459  21 

1,349.444  28 

212,670  52 

22.065  06 

77  71 

$12,903,719  75 

28.559.152  3S 

2,250.120  78 

White  Plains  Rd..  R.  18,  iSOth  street  Yd. . 

Astoria,  Woodside  &  Corona.  Route  36/37 
42d  Street  Connection,  R<nrto  43/26. . . . 
Park  PI..  William  St.-Oark  St..  Route  48 

Steinway  Tunnel,  Man.  Route  26 

Steinway  Tunnel,  Queens*  Route  50 

Steinwav  Duot  Line.  Route  26/50 

1,945.739  95 

4,548.907  46 

3,924.701  70 

3.135.407  30 

7.724.923  63 

395.934  12 

644.718  02 

20.274  62 

Eastern  Parkway,  Route  12  ft  Route  29. 

Montague<Wk.FMlto«  Sta..  R.  33,  S.  3 

Station  ftnish 

i,432,i67  64 

143.543  01 

45,300  59 

375.453  19 

1.409.686  32 

4.648.423  54 

661.231   20 

1.015.389  61 

Real  estate  f oitv) 

1.543.540  34 

Real  estate  (oompanor) ................ 

1.869.145  03 

1,349,444  28 

T^ack  instattation » 

212.570  53 

Broadwav  A  Paric  H..  Seo.  2.  Route  5. . 

22.065  06 

l^a^itenanoe-. 

77  71 

$52,364,427  73 

$21,951,196  75 

$74,305,554  48 

NOTB. —  Total  vouehsrs  "drawn  upon  I.  R.  T.  Co.,  for  paymsnt  to  contractors 

included  in  above  amounts $28, 164,949  00 

Total  contribution  of  I.  R.  T.  Co.,  to  City  for  real  eataite  included 

above 1,889,146  63 

Total  vouchers  payable  by  the  City  from  funds  furnisbed  by  I.  R.  T.  Co. 
for  station  finish  and  180th  street  yard 114,706  68 

$30,148,802   11 

(a)  Total  vouchers  for  oonstmction  eharceable  to  Contract  No.  3  portion  of 

Routes  Noe.  36  and  'M  for  year  ending  Dee.  31,  1916 $281, 153  86 

Credit  by  transfer  of  amount  chargeable  to  Contract  No.  4  portion  of  Routes 

Noe.  36  and  37 890,087  B9 

Net  credit  for  year  ending  Deo.  31,  1916 $10R,9SS  4S 


Digitized  by  VjOOQIC 


Rapid  TsAi«rsiT 


41 


NEW  YORK  MUNICIPAL  RAILWAY  CORPORATION  —  CONTRACT  No.  4 

DmBuwamtrnm  bt  «n  Cnr  Ckv  Naw  Yoax  ijn>  Naw  Yosk  Muincxpjx  Railway  Cobpobatzqn 
OM  Aoooimr  ov  Ccrt-OwirBD  Liiru 


RouTsa 


Total  diabuDO- 
ments  to  Decem- 
ber 31,  1915 


fo  year  1916 


Total  dkburea- 

menta  to  Deoea 

ber  31,  1916 


BkooUiya  Loop  lines 

BktMiklya-Poarth  Avenue 

Broadway,  Route  5,  Section  1-4. . 

Canal  Street.  Route  20 

jConneotioiw  at  Canal  Street 

»oadway-^50th  Street,  Route  4/36 
Wbitcfaall-BaBt  River-Montague. . 

New  Utreebt  Ave.,  Route  39 

Grareaend  Avenue  Line,  Route  49. 
flatbuah  ATe.-Eaat  Parkway,  Route  12 

8t.  Peliz  oonneetiona 

14th  Street  Bast 

Station  finiab,  Contract  No.  4 

Track  material 

laataUatkm  of  L 

Real  eatate  (city) 

Real  eatate  (oomoany) . . . 
Baricweila  laland  Tunnel.. . 
.Route36/37 


U2. 941. 607  31 

19,406.589  90 

9,814.003  46 

836,991  85 

567,783  59 

8,571,082  61 

2,232,711  86 

1,447,524  35 

42^363  66 

773,200  05 


243.961  91 

616,853  05 

196,199  31 

*1, 624,475  06 

4,416,599  96 


$4,850  00 

100,928  45 

1.074.003  24 

666,901  82 

85.102  69 

3.371.753  91 

3,890,014  77 

234,515  68 

767,457  97 

591,252  32 
466,777  25 
440,364  93 
278,387  OOi 
97,078  76 
901,419  04 
40  00 
120,638  70 
503,235  84 


$12,946,457  81 
19.506,518  35 
10,888,006  70 

1.502.893  67 
652,886  28 

6,942,836  52 

6.122.726  63 

1,682,040  03 

799,821  63 

1,384.542  37 
4661,777  25 
684,326  84 
89&,220  05 
2935.271  07 

2.525.894  09 
t4,416s639  95 

1201.638  70 
503^235  84 


$SS,730.031  41 


$13,584,702  37 


$72,314,733  78 


Hoxb.—^  $774.42  refunded  by  Transit  Development  Co.  and  deducted  Erom  1914  diabL 
t  Inoludea  contribution  by  the  N.  Y.  Municroal  Railway  Corporation,  as  follows 
Canal  Street  Counectioua  —  Route  6,  Sec.  2-A  ana  3         $514 ,  733  13 

Croeaover,  aouth  of  Canal  Street 58.600  00 

Croaaovar,  Spring  Street 79,653  15 

$652,886  28 
t  Real  estate 4,416,639  95 

$5,069,526  23. 
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PAYMENTS  authorized  BY  THE  PUBLIC  SERVICE  COMMISSION  TO  BE  MADE 
ON  ACCOUNT  OF  THE  CONSTRUCTION  OF  "  CITY-OWNED  "  LINES,  INCLUDING 
REAL  ESTATE  ACQUIRED  AND  MAINTENANCE  OF  COMPLETED  FOBTlGtiS  OF 
RAPID  TRANSIT  ROUTES 

Gba2ii>  Sumuabt 


Total  disburse- 
ments to  Decem- 
ber 31,  1915 

Total  disburse- 
ments year  aid- 
ed December 
31,  1916 

Total  disburse- 
ments to  Decem- 
ber 31.  1916 

Contract  No.  1 

$60,757,573  33 

5.883.862  50 

52.354.427  73 

58,730.805  83 

$15,924  38 

6.678  67 

21,951,126  75 

13.584,702  37 

$50,773,497  71 

Contract  No.  2 

6.690,541  17 

Contract  No.  3 

74.305.554  48 

Contract  No.  4 

72.316.508  20 

Total 

$167,526,609  39 

$35,658,432  17 

$203,085,101  56 

Fund  Dibtributzon 

The  City  of  New  York $144,087,313  29 

Interborough  Rapid  Transit  Company. . .       18,454.972  56 
New  York  Miuiicipal  RaUway  Corp'n ...      *4 ,  984 .  388  54 


Total. 


$167,526,669  39 


$23,779,459  93 

11.693.829  55 

•85.142  60 


$35,658,432  17 


$167,866,773  22 
30.148.802  U 
»6. 069, 526  23 


$203,085,101  56 


*  Does  not  inchide  $1»000,000  for  easement  in  38th  Street  cut  nor  other  sums  paid  out  under 
Modifying  Agreements  1  and  2. 

The  First  Oity  Subway 

The  First  Subway,  representing  the  City's  first  practical  ven- 
ture in  underground  construction,  extends  at  the  present  time 
from  Flatbush  and  Atlantic  avenues,  Brooklyn,  under  the  East 
river  to  Manhattan  and  north  through  Manhattan  with  branches 
reaching  to  the  east  and  west  sides  of  The  Bronx.  It  is  oper- 
ated by  the  Interborough  Rapid  Transit  Company  under  leases 
embraced  in  Contracts  1  and  3  and  will  under  the  Dual  System 
Contracts  be  merged  as  a  part  of  the  latter  system.  Under  the 
old  lease  the  operating  company  pays  to  the  City  a  rental  con- 
sisting of  the  annual  interest  charges  on  the  bonds  issued  by  the 
City  for  the  construction  or  permanent  improvement  of  the  line 
plus  1  per  cent  per  annum  for  a  sinking  fund. 

The  following  figures  show  the  amount  of  such  rental  paid  to 
the  City  for  the  entire  period  of  operation  and  also  for  the  fiscal 
year  ended  June  30,  1916: 
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•oded 

June  30. 1016 

EDtire  period  of 
June  30. 1916 

laterast 

514,717  SO 

919.588,000  27 

Knkinf  f^inH  (Oct<>ber  31 ,  1915) 

^,247«345  52 

ToUl 

S2.388,«M  54 

•M,n5,S46  79 

The  amount  of  oonstruction  work  on  the  First  Subway  during 
the  year  was  comparatively  small,  the  expenditures  for  this  pur- 
pose having  been  $15,924.38  for  Contract  No.  1,  and  $6,678.67 
for  Contract  No.  2.  The  total  cost  of  the  First  Subway  including 
both  Contract  No.  1  and  Contract  No.  2  up  to  December  31, 1916, 
was  $56,464,038.88. 

A  comparison  between  the  construction  cost  of  the  Dual  System 
of  rapid  transit  with  New  York^s  first  underground  road  places 
in  clear  perspective  the  tremendously  larger  work  whicb  is  now 
under  way. 

Cordract  To.  1, —  The  Manhattan  and  Bronx  portions  of  the 
First  Subway  were  placed  under  contract  on  February  21,  1900. 
On  October  27,  1904,  four  years,  eight  months  later,  operation 
began.  At  that  time  there  had  been  expended  for  construction 
approximately  $44,000,000,  and  for  equipment,  real  estate,  etc., 
approximately  $36,000,000,  a  total  of  $80,000,000. 

Contracts  Nos.  3  and  4,  and  the  Related  Certificates  providing 
for  reconstruction,  third-tracking  and  extensions  of  elevated  lines, 
were  entered  into  on  March  19,  1913.  At  the  end  of  1916,  or 
after  the  expiration  of  a  period  of  about  three  years  and  nine 
months,  the  total  estimated  expenditure  was,  for  construction 
approximately  $196,000,000,  and  for  equipment  and  company 
construction  approximately  $60,000,000,  a  total  of  $256,000,000. 

While  some  of  tlie  work  included  in  the  above  grand  total  of 
$256,000,000,  to  the  amount  of  $38,000,000,  was  under  construc- 
tion at  the  time  of  the  signing  of  the  Dual  Contracts,  the  figures 
serve  to  give  a  dear  idea  of  the  larger  proportions  of  the  Dual 
System  work.  In  other  words,  within  a  time  approximately  a 
jear  less  than  was  required  to  construct  the  First  Subway  there 
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has  been  expended  upon  the  Dual  System  exclusive  of  work 
begun  before  the  signing  of  the  Dual  Contracts  a  sum  almost  2% 
times  greater  than  that  expended  on  the  First  Subway. 

The  new  lines  in  operation  at  the  present  time  and  enumerated 
elsewhere  represent  an  aggregate  expenditure  as  follows : 

For  construction  of  City-owned  lines: 
Interborough   Rapid    Transit    Company    approxi- 
mately         $6,000,000 

New  York  Municipal  Railway  Corporation  (Brook- 
lyn Rapid  Transit  Company)  approximately. . .        54,000,000 


$60,000,000 


For  company  construction  and  equipment  of 
City-owned  and  company-owned  lines: 

Interborough  Rapid  Transit  Company  approxi- 
mately       $20,000,000 

New  York  Mimicipal  Railway  Corporation  (Brook- 
lyn Rapid  Transit  Company)  approximately. . .        15,000,000 


$35,000,000 


Grand  total  for  City  construction,  company  con- 
struction and  equipment $95,000,000 


New  Lines  Opened 

Several  new  lines  embraced  in  the  Dual  System,  including  a 
portion  of  the  new  facilties  provided  under  the  Elevated  Third- 
tracking  Certificates  for  both  the  Interborough  and  the  Brooklyn 
companies,  were  opened  in  1916  as  follows: 

Extension  of  the  Fourth  Avenue  (Brooklyn)  subway  from  65th 
street  to  86ih  street,  Brooklyn  —  January  15,  1916. 

Third  tracks  and  express  facilities  upon  the  Second,  Third 
and  Ninth  Avenue  Elevated  lines  in  Manhattan  —  January  17, 
1916. 

Extension  of  the  Queensboro  subway  from  Jackson  avenue  to 
Hunters  Point  avenue  —  February  15,  1916. 

"New  Utrecht  Avenue   (West  End)    line  in  Brooklyn  from 
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Fourth  avenue  to  36th  street  to  62d  street  with  two  tracks,  and  to 
Sixteenth  avenue  with  one  track  —  June  24,  1916;  from  62d 
street  to  Eighteenth  avenue  with  two  tracks  —  July  8,  1916,  and 
from  Eighteenth  avenue  to  Twenty-fifth  avenue  —  July  29,  1916. 

Extension  of  the  Queensboro  subway  from  Lexington  avenue, 
Manhattan,  to  Grand  Central  station,  Manhattan  —  September 
11,  1916. 

Extension  of  the  Queensboro  subway  from  Hunters  Point  ave- 
nue to  the  Queensboro  Bridge  Plaza  station  —  November  5,  1916. 

Third  tracks  and  express  facilities  upon  the  Broadway  (Brook- 
lyn) Elevated  line  from  Havemeyer  street  to  Myrtle  avenue  — 
January  lY,  1916,  and  from  Myrtle  avenue  to  Aberdeen  street 
—  December  21,  1916. 

New  Utrecht  Avenue  Elevated  Line 
Of  the  above  lines  one  of  the  most  important  in  view  of  the 
transportation  facilities  it  provided  for  a  population  already  large 
and  constantly  increasing  in  an  important  section  of  Brooklyn 
was  the  New  Utretcht  Avenue  Elevated  line.  Operation  began 
on  June  24,  when  all-steel-car  trains  of  the  type  of  cars  adopted 
for  operation  by  the  New  York  Consolidated  Railroad  Company 
ran  through  the  Fourth  Avenue  subway  and  over  the  New  Utrecht 
Avenue  line  to  62d  street.  Regular  operation  followed  immedi- 
ately after  an  official  special  train  made  a  trip  over  the  portion  of 
the  new  road  placed  in  operation. 

The  New  Utrecht  Avenue  line  leaves  the  Fourth  Avenue  sub- 
way at  36th  street  and  extends  through  the  cut  commonly  described 
as  the  38th  Street  cut  to  Ninth  avenue,  thence  becoming  an  ele- 
rated  structure  over  New  Utrecht  avenue,  turning  through  private 
property  near  79th  street  into  86th  street,  continuing  over  that 
thoroughfare  to  Stillwell  avenue  and  thence  to  the  new  terminal 
being  constructed  for  the  Brooklyn  lines  at  Surf  avenue.  Coney 
Island. 

It  replaces  a  former  line  operated  as  one  of  the  routes  of  the 
Brooklyn  system  and  known  as  the  West  End  line.  The  latter 
was  a  surface  railroad  which  connected  with  and  served  as  one  of 
the  Coney  Island  extensions  of  the  Fifth  Avenue  Elevated  line. 
The  West  End  line  followed  a  route  along  New  Utrecht  avenue 
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from  S7ih  street  and  Kinth  avaaue  to  79th  street  and  coutiixued 
south  from  that  point  to  Bath  Beadi  and  thence  westerly  to  Ulmer 
Park  and  Coney  Island.  From  39th  street  to  Coney  Island  the 
old  route  was  abandoned  as  a  rapid  transit  line  and  turned  into  a 
surface  car  line.  Following  immediately  upon  the  opening  of  the 
new  elevated  service,  surface  car  operation  began  on  the  old  tracks. 

The  New  Utrecht  Avenue  line  is  City-owned  and  was  built  by 
the  City  under  the  Dual  System  rapid  transit  contracts.  It  is 
operated  by  the  New  York  Consolidated  Railroad  Company,  under 
lease  to  the  New  York  Municipal  Railway  Corporation,  one  of 
the  corporations  formed  to  carry  out  the  terms  of  the  Dual  Agree- 
ments. Inasmuch  as  the  Fourth  Avenue  line  is  City-owned  the 
City,  in  the  event  that  it  decides  to  recapture  and  operate  the 
New  Utrecht  Avenue  line  either  itself  or  through  another  lessee,, 
will  possess  a  through  line  from  Manhattan  to  Coney  Island.  The 
same  situation  exists  as  to  the  Gravesend  Avenue  Elevated  road, 
which  is  now  under  construction  as  a  City-owned  line.  The 
Gravesend  line  (the  Culver  Rapid  Transit  Railroad)  is  being 
built  over  the  route  of  the  Culver  line,  which  now  operates  as  a 
surface  railroad. 

The  New  Utrecht  Avenue  line  was  opened  with  two  tracks  in 
operation  as  far  as  62d  street,  and  as  far  as  Eighteenth  avenue 
with  one  track,  on  June  24.  The  second  track  to  Eighteenth  ave- 
nue was  utilized  on  July  8,  and  operation  was  continued  to 
Twenty-fifth  avenue  on  July  29.  Eventually  the  City  is  to  con- 
struct a  connection  with  the  company's  Coney  Island  terminal, 
when  through  operation  to  Coney  Island  will  be  possible.  When 
the  Culver  Rapid  Transit  Railroad  and  the  New  Utrecht  Avenue 
line  are  both  in  operation  throughout  their  length  the  five-cent  fare 
from  Manhattan  to  Coney  Island  will  go  into  effect.  A  portion 
of  the  Culver  line  will  be  ready  during  1917. 

Interesting  ceremonies  marked  the  opening  of  the  New  Utrecht 
Avenue  line  on  June  24.  An  official  party,  consisting  of  repre- 
sentatives of  the  City,  of  the  Public  Service  Commission  and  of 
the  operating  company  and  invited  guests  boarded  a  special  train 
and  were  taken  to  the  62d  Street  station.  The  party  included 
President  Dowling  of  the  Board  of  Aldermen,  Commissioner 
Travis  H.  Whitney  and  Secretary  James  B.  Walker  of  the  Public 
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Servioe  Commissicn,  and  President  Timothy  Su  Williams  of  the 
ifew  Yoffk  Municipal  Railway  Corporation.  The  party  left  the 
train  at  62d  street  to  join,  in  the  commemorative  exercises  at  that 
point  Later  at  another  location  a  program  of  pageantry  was 
given,  d^icting  the  history  of  South  Brooklyn  from  its  earliest 
days  to  the  installation  <»f  modem  ri^id  transit 

The  New  Utrecht  Avenue  line,  exclusive  of  the  construction  in 
the  38th  Street  cut,  cost  more  than  $2,250,000,  including  expendi- 
tures for  finish  of  stations  and  installation  of  tracks. 
FouBTH  Avenue  Subway  Extension^  65th  to  86th  Street 
A  two-track  extension  of  the  Fourth  Avenue  subway  from  65th 
street  to  86th  street,  Brooklyn,  was  opened,  as  noted,  on  Janu- 
ary 15,  1916.  Operation  began  at  2:00  p.  m.  when  a  special 
train  bearing  railroad  officials,  city  officials,  representatives  of  the 
Commission,  guests  and  members  of  the  local  celebration  commit- 
tee from  the  Bay  Bidge  section  left  the  Municipal  building  and 
proceeded  to  the  terminus  of  the  line  at  86th  street  and  Fourth 
avenue.  A  odebration  was  held  at  the  Bay  Ridge  high  school 
where  tableaux  and  pageants  both  historical  and  allegorical  were 
given,  followed  in  the  evening  by  a  banquet  Regular  service  was 
begun  shortly  after  the  passing  of  the  official  train. 

The  above  was  a  part  of  the  extension  of  the  Fourth  Avenue 
subway  from  43d  street  to  86th  street,  the  portion  between  43d 
and  65th  streets  having  been  previously  placed  in  service.  The 
cost  of  the  extension  between  43d  and  86th  streets  was  about 
$4,250,000,  including  station  finish  and  track  installation.  Serv- 
ice over  the  whole  of  the  Fourth  Avenue  line  between  the  Man- 
hattan terminus  at  Chambers  street  and  the  terminus  at  86th 
street  has  continued  without  interruption  since  the  most  southerly 
portion  was  opened  in  January,  The  traffic  of  the  line  shows  a 
steady  increase. 

In  the  last  annual  report  reference  was  made  to  the  obligation 
of  the  Brooklyn  companies,  under  the  Dual  System  rapid  transit 
contracts,  to  exchange  transfers  between  the  Fourth  Avenue  sub- 
way and  the  surface  oar  lines  operated  between  Fort  Hamilton 
and  the  subway.  In  November,  1916,  a  proposal  to  carry  out  this 
transfer  agreement  was  made  to  the  Commission  by  {he  contract- 
ing company,  the  New  York  Municipal  Railway  Corporation, 
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by  means  of  an  extension  of  surface  car  tracks  to  the  terminal 
station  of  the  subway  at  86th  street.  Certain  additional  franchise 
rights,  however,  necessary  to  consummate  a  close  connection  have 
not  yet  been  obtained.  Hence,  at  the  present  time,  holders  of 
transfers  between  the  subway  line  and  the  surface  cars  are  obliged 
to  walk  the  intervening  distance,  some  800  feet. 

QUBENSBOEO  SuBWAY 

No  special  celebration  marked  the  opening  of  the  three  portions 
of  this  route  which  were  placed  in  operation  during  the  year.  The 
most  important  of  the  three  was  the  portion  of  the  extension 
through  Ely  avenue  and  Davis  street  from  the  Hunters  Point 
Avenue  station  east  and  north  to  the  mammoth  new  Queensboro 
Bridge  Plaza  station  which  is  now  nearing  completion.  This 
station  has  been  described  as  the  largest  elevated  station  in  the 
world  and  its  cost  was  approximately  half  a  million  dollars. 
Through  it  will  pass  all  the  new  rapid  transit  lines  to  and  from 
Queens  Borough.  This  line  constitutes  Route  No.  50  and  is 
known  as  the  Queens^boro  Subway  extension.  It  is  approximately 
a  mile  in  length  and  the  contract  price  for  construction,  including 
station  finish  and  installation  of  tracks,  was  in  excess  of  $600,000. 
Operation  began  on  Sunday,  November  5,  at  noon  following  an 
inspection  made  by  oflBlcials  of  the  Commission  to  determine 
whether  the  line,  although  not  entirely  completed,  was  sufficiently 
far  advanced  to  permit  of  trains  being  run.  The  beginning  of 
this  operation  provided  the  first  through  rapid  transit  between  the 
important  section  of  northwestern  Queens  and  Manhattan.  Ulti- 
mately the  Queensboro  subway  will  be  extended  west  from  Park 
avenue,  Manhattan,  its  present  western  terminus,  to  Times  square. 
This  extension,  however,  will  not  take  place  until  the  connection 
is  completed  between  the  new  Lexington  Avenue  trunk  line  and 
the  First  Subway  at  42d  street  and  Park  avenue. 

At  the  Bridge  Plaza  station  the  Queensboro  subway  connects 
with  the  important  Astoria  and  Corona  Elevated  extensions,  both 
of  which  will  be  placed  in  operation  within  the  next  few  months. 
In  addition  to  the  Bridge  Plaza  station  one  other  station  was 
placed  in  use  by  the  opening  of  this  line,  namely,  the  11th  Street 
station.  On  February  15,  1916,  operation  which  had  b^un  gen- 
erally in  the  Queensboro  subway  from  Manhattan  to  the  Jackson 
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Avenue  station  in  Queens  on  June  22,  1915,  was  continued  to 
Hunters  Point  avenue,  the  next  station  to  the  east  of  the  Jackson 
Avenue  station. 

The  connection  between  the  Queensboro  subway  and  the  Grand 
Central  railroad  and  subway  stations  was  opened  on  September 
11.    The  official  party,  consisting  of  representatives  of  the  Oity 
government,  of  the  Comniission,  and  of  the  Interborough  Rapid 
Transit  Company,  made  an  inspection  of  the  work  involved  in  the 
connection  on  August  31,  but  no  particular  function  marked  the 
placing  of  this  new  facility  in  service.    Until  this  connection  was 
made  the  western  terminus  of  the  Queensboro  line  was  the  station 
at  42d  street  near  Lexington  avenue.     Since  the  opening  of  the 
Queensboro  subway  in  1915  transfers  have  been  given  between  it 
and  the  First  Subway  at  the  Grand  Central  station.     Persons 
desiring  to  make  the  transfer  were  obliged  to  walk  the  interven- 
ing distance  between  the  Grand  Central  subway  station  and  the 
then  terminal  of  the  Queensboro  subway,  a  distance  of  more  than 
500  feet-     The  connection  was  made  by  extending   the  plat- 
form of  the  Queensboro  tube  some  500  feet  westward  from  tbr 
previous  terminal  to  a  point  near  Park  avenue  and  4:2d  street. 
From  the  westerly  end  of  this  platform  elevators  were  provided 
to  carry  passengers  to  and  from  a  ramp  passageway  leading  into 
a  mezzanine  of  the  subway  station  and  into  one  of  the  lower  levc- 
entrances  of  the  Grand  Central  railroad  station.    The  station  level 
of  the  Queensboro  subway  is  60  feet  below  the  street  surface  nt 
the  connection. 

The  work  of  extending  the  platform  and  installing  the  elevators 
was  turned  over  to  the  Interborough  by  the  Commission  as  work 
to  be  done  under  a  modification  of  Contract  No.  3.  For  the  work 
the  Interborough  was  to  receive  $25,000  and  agreed  to  complete 
it  in  advance  of  September  17,  1916. 

The  station  layout  at  42d  street  has  been  so  designed  that  it 
will  be  possible  readily  to  obtain  access  from  the  Queensboro  sub- 
way to  the  tracks  of  the  Lexington  Avenue  line  which  cross  diag- 
onally under  42d  street  and  also  to  the  track  level  which  is  beiniz 
leserved  for  the  extension  of  the  Hudson  tubes  from  33d  street 
and  Sixth  avenue  to  the  Grand  Central  station  when  that  exten- 
sion is  built  These  new  facilities  have  resulted  in  more  than 
douWing  traffic  over  the  Queensboro  subway.    At  the  end  of  1915 
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approximately  10,000  persons  used  the  Queensboro  line   daily 
while  at  the  end  of  1916  the  average  daily  traffic  was  23,500. 

The  added  facilities  provided  have  resulted  in  a  passenger 
traffic  which  is  reflected  in  increased  ticket  sales  on  the  First 
Subway. 

Third  Tracks  on  the  Second,  Third  and  Ninth  Avenue 
Elevated  Lines  in  Manhattan 

The  third  tracks  or  express  tracks  and  the  new  express  stations 
on  the  Second,  Third  and  Ninth  Avenue  Elevated  lines  in  Man- 
hattan were  placed  in  permanent  operation  on  January  17,  1916, 
providing  an  additional  source  of  relief  for  the  traveling  public. 
The  work  of  building  the  new  tracks  and  express  stations  was  done 
under  contracts  awarded  by  the  Interborough  Company  as  author- 
ized in  the  elevated  certificates  granted  as  part  of  the  Dual  System 
Agreements  in  1913. 

The  Interborough  Company  awarded  three  contracts  for  this 
work  on  February  13,  1914:,  to  the  T.  A.  Gillespie  Company,  the 
Terry  &  Tench  Company,  Inc.,  and  the  Snare  and  Triest  Com- 
pany. No  price  on  the  work  to  be  done  was  set  in  any  of  the 
contracts,  the  arrangement  beiiog  that  the  contractors  should  be 
paid  the  actual  cost  of  the  work  plus  a  percentage  for  compensa- 
tion. 

The  work  involved  the  ^completion  of  the  third-tracking  on  the 
Ninth  Avenue  line  from  116fli  street  north  to  155th  street,  and 
from  Christopher  street  south  to  Rector  street ;  the  Second  Avenue 
line  was  third-tracked  for  its  entire  length  from  Chatham  square  to 
the  Harlem  river  and  the  Third  Avenue  line  from  42d  street  south 
to  City  Hall,  and  in  connection  with  the  City  HaU  station  at  the 
Brooklyn  bridge  a  double-decked  structure  was  built  on  Park 
row  from  Chatham  square  to  the  bridge,  one  level  being  for  Sec- 
ond Avenue  trains  and  the  other  level  for  Third  Avenue  trains. 
The  work  involved  the  rebuilding  of  both  the  Chatham  Square  and 
City  Hall  stations. 

The  third  tracks  on  the  Third  Avenue  line,  which  aliready 
existed  between  42d  street  and  129th  street,  were  also  extended 
north  to  145th  street.  Between  125th  street  and  145th  street  the 
Second  and  Third  Avenue  lines  follow  the  same  route  with  a 
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double-decked  structure.  The  reconstruction  work  between  these 
points  necessitated  the  construction  of  a  new  double-decked  ele- 
vated railroad  drawbridge  across  the  Harlem  river,  which  was 
buih  nearby  and  floated  into  place  following  the  removal  of  the 
old  bridge.  Traffic  was  suspended  only  for  a  very  few  hours 
while  the  new  bridge  was  being  placed.  There  were  also  involved 
the  relocation  and  rebuilding  of  the  Third  Avenue  tracks  along 
the  Bowery.  These  tracks  formerly  were  placed  at  either  side  of 
that  thoroughfare,  but  under  the  new  arrangement  were  shifted  to 
the  middle  of  the  street  when  the  third  track  was  installed. 

The  work  was  completed  substantially  on  contract  time  and 
resulted  in  the  addition  to  the  Manhattan  elevated  system  of  15 
miles  of  new  track,  as  well  as  9  miles  of  rebuilt  track  and  29 
stations  remodeled  and  enlarged. 

There  are  now  in  process  of  construction  by  the  Interborongh 
Rapid  Transit  Company  two  connections  of  the  Ninth  and  Third 
Avenue  Elevated  lines  to  the  new  Jerome  Avenue  Elevated  exten- 
sion of  the  Lexington  Avenue  line  and  to  the  White  Plains  Road 
extension  of  the  First  Subway,  respectively.  New  and  important 
facilities  will  be  provided  by  these  connections  to  residents  in  the 
upper  sections  of  the  City. 

Thikd  Tback  on  thb  Bboadwat  Eufvatbd  Raixsoad, 

Bbooki^tet, 

The  center  track  on  the  Broadway  Elevated  line  in  Brooklyn, 
operated  by  the  New  York  Consolidated  Railroad  Company,  was 
placed  in  service  from  Havemeyer  street  to  Myrtle  avenue  on 
January  17,  1916.  The  operation  of  this  new  facility  provided 
a  vastly  improved  service  on  such  of  the  Brooklyn  elevated  lines 
as  are  now  operated  over  the  Williamsburg  bridge  and  through 
the  Centre  Street  loop  to  the  terminal  station  in  the  Municipal 
bailding  in  Manhattan.  The  third-tracking  from  Myrtle  avenue 
to  Aberdeen  street  was  placed  in  operation  on  December  21,  1916. 

Relief  was  afforded  by  this  new  operation  to  the  Metropolitan 
Avenue,  Cypress  Hills  and  Canarsie  lines  by  providing  quicker 
senrice  to  and  from  Manhattan.  In  addition,  it  permitted  an 
improvement  in  local  service  by  the  removal  of  the  express  trains 
from  the  local  tracks.    Express  service  at  frequent  intervals  dur- 
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ing  the  night  and  morning  is  now  operated  as  a  result  of  the  open- 
ing of  the  third  track,  and  statistics  of  traffic  indicate  the 
popularity  of  the  new  service. 

The  contract  for  the  construction  of  the  third  track  from 
Havemeyer  street  to  Myrtle  avenue  was  let  to  the  Terry  &  Tench 
Company,  Inc.,  on  October  15,  1914,  at  the  price  of  $321,305.70, 
to  which  must  be  added  the  cost  of  the  steel  purchased  under  a 
separate  contract  and  amounting  to  $193,000.  The  work  was 
done  as  a  company  contract  approved  by  the  Public  Service  Com- 
mission. The  contract  for  the  remainder  of  the  third-track  work 
on  the  Broadway  line  from  Myrtle  avenue  to  Aberdeen  street  was 
let  to  the  Jobson-Gifford  Company  on  September  10,  1915,  at  a 
cost  of  $400,441.70,  plus  the  cost  of  the  structural  steel,  amount- 
ing to  an  additional  $279,000.  The  contract  for  the  stations  on 
this  line  was  let  by  the  company  to  John  Thatcher  and  Son  on 
September  7,  1915,  at  a  price  of  $320,325. 

Third-Tracking  of  Fulton  Street  Elevated  Line 

The  effort  to  find  a  solution  for  the  situation  in  Brooklyn 
growing  out  of  the  proposition  to  continue  the  reconstruction  of 
the  Fulton  Street  Elevated  railroad  west  of  Nostrand  avenue 
proved  one  of  the  most  important  rapid  transit  problems  to  which 
the  Commission  gave  its  attention  during  the  year.  The  situa- 
tion as  it  existed  at  the  beginning  of  1916  was  fully  outlined  in 
the  Annual  Report  of  1915. 

During  1916  the  questions  involved  were  broadened  consider- 
ably in  scope  until  at  the  end)  of  the  year  the  matter  had  very 
largely  been  resolved  into  an  effort  to  find  a  solution  of  the 
traffic  problem  for  the  whole  of  central  Brooklyn.  While  the 
question  of  the  third-tracking  of  the  Fulton  Street  line  west  of 
Nostrand  avenue  remained  a  very  important  factor  it  was  by  no 
means  the  most  important  feature,  having  become  one  of  several 
items  involved  in  a  very  large  proposition. 

During  the  year  opposition  to  the  third-tracking  of  the  Fulton 
Street  line  west  of  Nostrand  avenue  grew  in  force.  Agitation 
was  uninterrupted  and  numerous  conferences  and  discussions 
marked  various  stages  of  the  proceedings. 

On  January  6,   1916,  the  Commission  adopted  a  resolution 
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authorizing  the  New  York  Municipal  Railway  Corporation  to 
purchafle  the  necessary  steel  for  the  work  of  reconstmcting  the 
line  from  Nostrand  avenue  to  Adams  street.  The  resolution 
directed,  however,  that  the  company  modify  the  plans  for  the 
structure  below  Cumberland  street  so  as  to  provide  for  latticed 
instead  of  plate  girders,  in  the  event  that  such  plans  had  the 
approval  of  the  Chief  Engineer  of  the  Commission  and  of  the 
Commission.  The  resolution,  in  addition,  provided  that  the  com- 
pany should  file  a  stipulation  with  the  Commission  embodying 
the  terms  of  an  offer  of  a  substitute  to  the  third-tracking  between 
Cumberland  street  and  Adams  street  which  had  been  made  in 
the  form  of  a  statement  by  President  T.  S.  Williams  of  the  New 
York  Municipal  Railway  Corporation  and  read  into  the  record 
of  the  hearing  before  the  Commission  on  December  22,  1015. 

The  alternative  proposal  was  to  the  general  effect  that  if  the 
Commission  would  provide  the  company  with  facilities  at  least 
equal  to  three  tracks  between  Cumberland  street  and  the  Brooklyn 
bridge  and  running  approximately  parallel  to  Fulton  street  with 
suitable  connections  and  with  franchise  terms  substantially  equal 
to  those  of  the  Fulton  Street  Elevated  line,  the  company  would 
accept  them  in  lieu  of  the  Fulton  Street  tracks  between  Cumber- 
laud  street  and  the  Brooklyn  bridge. 

This  stipulation  was  filed  with  the  Commission  on  January  11, 
1916.  The  action  of  the  Commission  on  January  6  followed  the 
adoption  of  a  memorandum  as  the  opinion  of  the  Commission. 
The  opinion,  which  embodied  the  alternative  suggested  by 
Piesidwit  Williams  at  the  hearing  on  December  22,  1915,  was 
as  follows: 

Fulton  Street  Third-Tracking 
January  6,  1916 

"  The  application  of  New  York  Municipal  Railway  Cor- 
poration for  consent  to  a  contract  for  tilie  steel  for  the 
third-tracking  of  the  Fulton  Street  Elevated  line  from 
Nostrand  avenue  to  Adams  street  is  vigorously  opposed 
(1)  by  those  who  wish  to  remove  the  elevated  railroad 
from  Fulton  street,  (2)  by  those  who  wish  to  prevent  the 
further  third-tracking  of  that  railroad  and  (8)  by  those 
who  wisb  to  substitute  some  alternative  for  at  least  a  por- 
tion of  the  third-tracking. 
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"Preceding  the  execution  of  the  Dual  Contracts 
(March  19,  191S)  the  public  during  a  long  period  had 
the  amplest  opportunity  to  express  its  views.  At  that 
tixoe  the  Oomnaission  waa  justified  in  believing  that  the 
public  was  in  entire  accord  with  the  proposed  elevated 
plans  involving  the  grant  of  authority  to  the  Railway 
Corporation  to  construct  additional  tracks  on  the  Broad- 
way, Fulton  Street  and  Myrtle  Avenue  lines.  The  pres- 
ent popular  dissati-sf action  is  now  expressed  long  after  tiie 
ccH&tracts  were  officially  approved  by  citizens  and  oirganixar 
tions  that  had  notice  legal  and  actual  at  the  tiiue  when 
the  expression  of  such  dissatisfaction  might  have  been  mare 
effective*  As  a  matter  of  fact  the  Brooklyn  expressions 
of  public  opinion  late  in  1912  and  early  in  191S  urged  that 
the  Commission  hasten  the  approval  of  the  Dual  Contracts 
witkowt  further  consideration  of  details.  As  eonditicmfi 
now  indicate  it  might  have  been  wiser  to  have  given 
greater  study  to  the  physical  layout  of  Brooklyn  trans- 
portation. The  Commission  accordingly  desires  to  avail 
itself  of  this  opportunity  to  express  its  views  of  the  present 
legal  situation  and  indicate  a  permanent  future  policy  of 
physical  development. 

"  So  far  as  the  strictly  legal  aspects  of  the  matter  are 
conoerBied  the  situati(»i  is  plain: 

'^ After  ample  public  notice  the  Commission  granted 
authority  to  the  Railway  Corporation  to  construct  addi- 
tional tracks  on  the  Broadway,  Fulton  Street  and  Myrtle 
Avenue  lines.  This  grant  of  authority  under  the  Rapid 
Transit  Act  constitutes  a  contraxst  and  irrespective  of  popu- 
lar dissatisfaction  is^  ais  a  mjatter  of  law,  protected  by  con- 
stitutional guarantees. 

"  The  claims  that  property  owners'  consents  were  not 
properly  obtained  and  that  the  details  of  construction  do 
not  agree  with  the  certificate  of  authority  or  the  previously 
granted  charter  have  been  heard  at  length  in  the  Kaplan 
case  and  decided  adversely  to  the  contestants  by  a  referee 
of  distinguished  standing.  This  decision  establishes  the 
law  so  far  as  the  Commission  is  concerned.  To  await 
appeals  and  decisions  of  higher  courts  would  be  to  acqui- 
esce in  a  delay  that  the  court  has  refused  in  the  injunction 
proceedings.  Such  delay  would  not  be  justified  in  view 
of  the  increased  expense  it  would  involve.  Various  objec- 
tions have  been  urged  to  the  soundness  of  the  referee's 
conclusions  but  such  objections  would  seem  to  be  without 
substantial  lo2:al  merit.      It  therefore  must  be  taken  as 
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a  pieioiae  that  the  Railway  Corporation  has  the  right  to 
constract  the  additional  tracks  and  that  if  need  be  the 
Commission's  approval  of  proper  detailed  plans  oould  be 
enforced  by  legal  process.  From  this  the  conclusion  must 
follow  that  alleviation  of  conditions  must  come  largely 
through  the  Railway  Corporation's  aoquiescence  and 
cooperation. 

^^  This  disposes  of  the  strictly  legal  phase  of  the  precise 
question  presented  by  this  application.  But  this  is  not 
decisive  of  the  broader  questions  necessarily  involved,  for 
the  City  and  the  Commission  have  rights  and  powers  that 
can  and  should  be  exercised  in  relieving  the  situation  that 
underlies  and  causes  the  opposition  not  of  irresponsibles 
but  of  substantial  citizieiis  of  recognized  standing  and 
ability  who  are  in  the  forefront  of  this  movement  to  fight 
elevated  railroads  in  the  main  business  thoroughfares  of 
Brooklyn. 

"  The  following  suggestions  have  been  predented  to  the 
Commission : 

(1)  The  stoppage  of  further  third-tracking. 

(2)  The  stoppage  of  further  third-tracking  of  the 
Fulton  Street  line,  ihe  construction  of  an  extensive  Fulton 
Street  subway  and  the  elimination  of  the  Fulton  Street 
devated. 

(8)  The  stoppage  of  further  third-tracking  of  the 
Fulton  Street  elevated  below  Cumberland  street,  the  build- 
ing by  assessment  upon  property  benefited  of  the  Ashland 
Place  connection  and  Livingston  Street  subway  and  the 
elimination  of  the  Fulton  Street  elevated  bdow  Cumber- 
land street 

(4)  The  stoppage  of  further  third-tradicing  on  the 
Fulton  Street  elevated  below  Adams  street,  the  turning  of 
the  ppesait  line  into  Adams  street  and  the  dimination  of 
the  Fulton  Street  elevated  below  that  point. 

^'  The  suggestions  will  be  considered  in  their  order. 

"  1.  As  to  the  stoppage  of  further  third-tradcmg^  It  is 
perhaps  sufficittit  to  point  out  that  as  has  already  been 
stated  New  YoA  Municipal  Railway  Corporation  has  the 
legal  right  to  continue  the  tliird-tracking  and  that  the  Com- 
mission cannot  forbid  it  The  only  thing  that  would 
change  this  situation  would  be  a  reversal  upon  appeal  of 
Jud^  Brown's  conclusions  in  the  Kapla/n  case  which  does 
not  seem  probable. 

"  2.  As  to  the  Fulton  Street  svhway.  Such  a  subway 
would  probably  cost  at  least  $15,000,000.  The  plain  com- 
mon sense  of  the  matter  is  that  the  City  has  not  such  a 

Digitized  by  LjOOQIC 


58         Public  Seevioe  Commission  —  Fikst  Distkict 

STun  of  money  available  for  rapid  transit  purposes  in 
addition  to  its  Dual  System  committals.  It  is  probably 
best  to  state  plainly  to  those  urging  tbis  plan  that  their 
hopes  are  impossible  of  accomplishment  for  many  years 
to  come. 

^*  3.  The  Ashlamd  Place  and  Livingston  Street  plan. 
This  plan  involves  the  building,  by  assessment  upon  prop- 
erty benefited  at  a  cost  of  about  five  million  five  himdr^ 
thousand  ($5,500,000)  dollars,  of  a  connection  between 
the  Fourth  Avenue  subway  at  Fulton  street  and  Ashland 
place  and  the  Fulton  Street  elevated  at  Fulton  street  and 
Cumberland  street  and  a  new  substitute  subway  from  Ful- 
ton street  and  Lafayette  avenue,  under  Lafayette  avenue, 
Livingston  street  and  other  streets  to  the  Brooklyn  bridge. 
This  substitute  subway  is  to  be  turned  over  to  the  Rail- 
way Corporation  under  a  perpetual  franchise  and  the 
present  Fulton  Street  elevated  below  Cumberland  street 
removed. 

'^  4.  The  Adams  Street  plan.  This  in  principle  is  very 
much  like  the  plan  just  discussed.  It  is  proposed  to  turn 
the  Fulton  Street  elevated  into  Adams  street  at  an  expense 
of  nearly  nine  hundred  thousand  ($900,000)  dollars  to  be 
borne  by  the  City,  to  grant  a  perpetual  franchise  for  the 
new  construction  in  Adams  street  and  then  remove  the 
present  Fulton  Street  elevated  below  Adams  street 

"Following  the  hearing  upon  this  matter  the  general 
situation  was  informally  discussed  between  representatives 
of  the  Commission  and  representatives  of  the  Railway 
Corporation,  during  which  it  developed  that  the  Railway 
Corporation  would  be  unable  and  therefore  absolutely 
declined  to  agree  to  any  plan  which  did  not  involve  rights 
in  the  substitute  subway  equivalent  to  the  existing  rights 
in  the  Fulton  Street  elevated.  This  in  short  meant  a 
perpetual  franchise.  It  must  be  recognized  in  fairness 
that  the  Railway  Corporation,  it  would  seem,  had  prac- 
tically no  alternative.  Outside  of  the  probable  objection 
of  stockholders,  the  existing  railroads  and  their  franchises 
are  mortgages  with  millions  of  dollars  of  bonds  outstand- 
ing. Under  these  circumstances  the  officials  of  the  Rail- 
way Corporation  state  that  if  they  attempted  to  surrender 
and  abandon  any  of  the  existing  properties  on  Fulton 
street  and  accept  in  lieu  thereof  any  rights  not  equal  in 
terms  and  duration,  and  in  this  they  are  doubtless  correct, 
beside  it  is  clear  that  bondholders  or  the  trustees  under 
the  various  outstanding  mortgages  would  be  in  a  position 
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to  enjoin  such  action  of  the  company  officials.  It  is, 
therefore,  a  practical  situation  where  from  a  company  or 
security-holder's  standpoint  the  company  has  insisted  upon 
a  perpetual  franchise  for  the  substitute  subways. 

"  In  passing,  two  of  the  difficulties  that  would  beset  the 
carrying  out  of  this  plan  might  be  pointed  out.  It  is  pro- 
posed to  build  this  railroad  by  assessment.  Although  the 
Rapid  Transit  Act  contains  provision  for  building  munici- 
pal railways  by  assessment  upon  property  benefited  the 
constitutionality  of  these  provisions  has  been  questioned 
and  it  would  probably  be  impossible  for  the  City  to 
market  any  such  assessment  bonds  until  the  constitution- 
ality of  the  assessment  provisions  of  the  act  had  been 
upheld  by  the  Court  of  Appeals. 

"  While  the  proposal  for  these  substitute  subways  to  be 
built  by  assessment  has  many  attractive  features  there  is 
embodied  in  it  a  principle  directly  contrary  to  the  estab- 
lished public  policy  of  the  State  and  the  City.  The  plan 
involves  the  granting  of  a  perpetual  franchise  in  a  subway 
in  city  streets.  That  is  of  the  past.  The  Commission  is 
irrevocably  opposed  to  the  trading  of  a  valuable  subway 
franchise  for  a  franchise  on  an  elevated  structure  rapidly 
becoming  obsolete.  Furthermore,  if  a  beginning  of  ele- 
vated railroad  elimination  is  to  be  based  upon  the  giving 
of  perpetual  subway  franchises  —  and  in  fliis  case  a  far 
more  valuable  franchise  —  for  old-time  elevated  franchises, 
a  precedent  will  be  created  which  the  companies  naturally 
will  insist  upon  following  in  future  cases.  Viewing  the 
matter  broadly,  the  granting  of  a  perpetual  franchise  such 
as  is  suggested  would  in  reality  be  an  impediment  to  future 
improvements  for  from  the  public  standpoint  it  will  be 
80  much  lost  ground  that  it  will  be  necessary  to  recover 
before  a  fresh  start  could  be  made.  The  Commission  is 
convinced  that  the  modem  principle  is  expressed  in  the 
terminable  grants  embodied  in  the  Dual  Subway  Contract. 

"  Within  this  brief  time  allowed  to  it  the  Commission 
has  done  its  best  to  find  some  solution  for  the  existing 
situation.  On  the  one  side  the  company  insists  on  a  per- 
petual subway  franchise  which  sound  public  policy  would 
prevent  the  Commission  from  granting.  The  Railway 
Corporation  was  authorized,  after  ample  opportunity  for 
public  discussion,  to  third-track  the  Fulton  Street  line. 
Its  rights  in  this  respect  have  been  sustained  in  litigation. 
Acting  under  its  authority  the  Railway  Corporation  has 
secured  an  option  which  terminates  on  January  15th  for 
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the  steel  necessary  to  construct  the  third  track  from  Nos- 
trand  avenue  to  Adams  street.  If  this  option  is  not  exer- 
cised there  will  probably  result  a  loss  due  to  increasing 
prices  in  steel  of  over  $150,000.  There  is  no  such  a  pros- 
pect of  an  immediate  alternate  solution  of  this  matter  that 
would  justify  the  Commission  in  subjecting  the  joint 
account  of  the  City  and  Railway  Corporation  under  Con- 
tract No.  4  to  this  practically  certain  loss. 

"At  the  conclusion  of  the  hearing  on  this  matter  the 
President   of   the   Railway    Corporation    read    into    the 

record  the  following  proposition: 

'December  22,  1915 

'If  the  Gommifiaion  forthwith  approves  the  contracts  for  the 
purchase  of  steel  for  the  remainder  of  the  Fulton  Street  third 
tracking,  I  wiUj  at  the  request  of  the  Public  Service  Commission, 
recommend  to  our  Directors  the  filing  of  a  stipulation  with  the 
Commission  to  the  following  effect,  namely: — 

That  if  before  actual  reconstruction  of  the  Fulton  Street 
elevated  west  of  Cumberland  street  is  begun,  the  Citj  will  agree 
to  provide  us,  as  a  substitute  for  the  three  tracks  between  Cum- 
berland street  and  Brooklyn  bridge,  at  least  equal  facilities  in  a 
subway  running  generally  parallel  to  Fulton  street  between  Cum- 
berland street  and  the  Brooklyn  bridge  (following  as  near  as 
practicable  the  Livinston  Street  route  heretofore  proposed  by 
the  Committee  of  One  Hundred),  with  a  suitaljle  incline  connec- 
tion at  Cumberland  street  and  the  Brooklyn  bridge,  said  substitute 
facilities  to  be  held  by  us  during  the  same  tenure  as  the  surren- 
dered facilities  are  held,  and  subject  to  no  more  burdensome 
conditions,  and  to  be  furnished  to  us  free  of  cost  and  expense,  we 
will  accept  such  substituted  facilities,  and  surrender  to  the  C'.ty 
the  intermediate  elevated  structure,  all  upon  the  understanding 
that  the  necessary  legislation  will  be  obtained  to  effectaate  such 
an  exchange;  that  the  necessary  changes  in  Contract  No.  4  and 
the  Allied  Certificates  be  made,  and  that  whatever  expense  we 
have  made  in  the  meanwhile,  or  shall  become  liable  for^  on  account 
of  that  portion  of  the  franchise  to  be  surrendered  will  continue 
to  be  a  charge  against  the  pooled  earnings  of  the  System  in  the 
same  manner  as  if  no  such  surrender  of  franchise  had  been  made, 
and  the  work  of  third  tracking  and  reconstruction  had  proceeded 
as  originally  planned. 

Inasmuch  as  it  will  be  probably  at  least  two  months  before  the 
steel  can  be  fabriosted  if  order  is  placed  at  once,  and  Inasmuch 
as  it  will  be  several  months  later  before  the  reoonstmction  will 
reach  Cumberland  street,  there  will  be  in  intervnl  of  not  less  than 
■ix  months  during  which  time  the  citizens  objecting  to  an  elevated 
structure  on  lower  Fulton  «treet  will  have  ample  opportimity  to 
determine,  in  co5peration  with  the  City,  whether  it  is  possible 
by  asseeament  or  otherwise  to  raise  the  necessary  money  for  the 
substituted  subway.' 
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''Under  this  proposition  it  is  accordingly  possible  for 
the  Commission  to  authorise  the  contract  for  the  steel  and 
at  the  same  time  gain  a  period  of  at  least  six  months  for 
further  consideration  of  a  plan  alternative  at  least  to  that 
portion  of  Fulton  street  west  of  Cumberland  street" 

The  above  action  of  the  Commission  was  based  upon  a  letter 
from  the  New  York  Municipal  Railway  Corporation  under  date 
of  December  10,  1915,  stating  that  the  last  l^al  obstacle  having 
been  removed,  it  proposed  to  proceed  at  once  with  the  construction 
of  the  additional  tracks  west  to  Cumberland  street.  The  com- 
pany urged  the  Commission  to  authorize  it  to  go  ahead  with  the 
"ffort  It  was  stated  in  this  letter  that  if  the  plans  were  not 
submitted  to  the  contractor  by  January  15,  1916,  an  option  held 
by  the  company  for  the  purchase  of  the  necessary  steel  would 
expire  and  the  cost  of  the  material  would  advance  from  ten  to 
fifteen  dollars  per  ton,  which  would  mean  an  increased  cost  for 
material  for  the  section  between  ITostrand  avenue  and  the  Brook- 
lyn bridge  of  $150,000  to  $200,000. 

A  report  was  also  presented  from  Alfred  Craven, —  at  that  time 
Chief  Engineer  of  the  Commission, —  stating  that  it  was  impor- 
tant that  action  be  taken  in  order  that  the  advantage  effected  by 
the  low  price  for  steel  assured  in  the  company's  option,  in  view 
of  the  advancing  steel  market,  might  be  gained. 

On  the  day  following  its  action  the  Commission  received  a 
letter  from  President  Williams  of  the  company  stating  that  the 
latticed  girder  construction  west  of  Cumberland  street  if  insisted 
upon  would  result  in  a  cost  of  $90,000  above  the  figure  contem- 
plated for  plate  girders.  The  Commission  immediately  instructed 
the  Secretary  to  inform  the  company  that  the  Commission  was  of 
the  opinion  that  both  the  longitudinal  and  transverse  girders  of 
the  Fulton  Street  work  should  be  of  the  latticed  type. 

On  January  13,  1916,  the  Commission  was  served  with  a  tem- 
porary injunction,  dated  January  12,  granted  by  the  Supreme 
Court  and  sworn  out  by  Fred  C.  Williams,  in  an  effort  to  restrain 
it  from  approving  any  plans  for  construction  involving  the  use 
of  plate  girders.  The  injunction  was  later  dissolved.  An 
amoided  complaint  was  filed  to  which  the  Commission  demurred. 
The  demurrer  has  never  been  argued. 
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On  January  31,  following  petitions  from  the  Fulton  Street 
Board  of  Trade  and  the  Committee  of  100, —  both  of  which  had 
been  active  in  the  Fulton  Street  track  matter, —  the  ComniisBion 
adopted  a  motion  instructing  its  Chief  Engineer  to  change  the 
plans  of  the  Fourth  Avenue  Subway  structure  under  Fulton  street 
east  of  Ashland  place  so  that  a  proper  connection  might  be  made 
with  the  Fulton  Street  Elevated  line,  should  such  a  connection 
seem  advisable  at  a  later  date. 

On  August  30  Commissioner  Travis  H.  Whitney  and  LeEoy 
T.  Harkness,  Chief  of  Rapid  Transit,  presented  to  the  Commis- 
sion an  extensive  report  dealing  with  various  phases  of  the  situa- 
tion which  had  been  assigned  to  them  for  study  and  consideration 
by  the  Commission.  In  their  report  a  thorough  discussion  was 
made  of  all  aspects  of  the  problem  and  a  number  of  suggestions 
were  presented  for  the  consideration  of  the  Commission.  A  plan 
of  the  Committee  of  100,  for  a  subway  in  Livingston  street  in 
place  of  the  Fulton  Street  tracks,  joined  with  a  project  for  a 
crosstown  subway  uniting  the  Brighton  Beach  line  with  the  new 
lines  in  Queens  at  the  Queensboro  Bridge  plaza,  was  taken  up. 
It  was  stated  that  the  bulk  of  the  financing  of  such  lines  could 
be  carried  out  upon  the  assessment  plan,  but  that  litigation  would 
be  necessary  to  determine  the  legality  of  such  a  method.  It  was 
pointed  out  in  this  report  that  unless  the  company  would  agree  to 
accept  something  less  than  what  amounted  substantially  to  a  per- 
petual franchise  for  any  substitute  for  the  Fulton  Street  tracks 
the  proposal  for  such  substitute  could  scarcely  be  entertained. 
It  was  made  clear  that  the  Commission  did  not  propose  to  alter 
the  settled  public  policy  of  not  granting  perpetual  franchises. 

The  report  also  suggested,  in  view  of  the  company's  attitude 
towards  a  perpetual  franchise,  that  an  investigation  be  made  as 
to  the  feasibility  of  the  City's  appraising  and  taking  over  all  of 
the  existing  elevated  lines  in  Brooklyn.  By  so  doing  the  City 
would  be  in  a  position  to  provide  a  subway  outlet  for  the 
elevated  tracks  on  upper  Fulton  street  without  serious  franchise 
complications. 

The  report  in  fuU  follows: 
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August  30,  1916 

To    the    Pvhlic    Service    Commission    for    the    First 
District: 

On  January  6,  1916  the  Commission  took  action  with 
respect  to  the  matter  of  third-tracking  the  Pulton  Street 
"  L  "  in  Brooklyn  and  at  the  same  time  adopted  an  opinion 
setting  forth  its  views  in  the  premises.  The  action  taken 
by  the  Commission  at  that  time  involved  approving  the 
exercise  by  New  York  Municipal  Railway  Coporation  of 
its  option  with  American  Steel  Company  upon  the  basis 
of  steel  plans  approved  in  October,  1915,  with  the  require- 
ment that  between  Cumberland  street  and  Adams  street 
lattice  girders  should  be  substituted  for  plate  girders. 

In  the  course  of  the  vigorous  opposition  to  the  further 
third-tracking  of  the  Fulton  Street  "  L  "  several  alterna- 
tive plans  were  suggested  to  the  Commission  as  follows: 

1.  The  stoppage  of  further  third-tracking  of  the  Fulton 

Street  "  L." 

2.  The  stoppage  of  further  third-tracking  of  the  Fulton 

Street  "  L ",  the  construction  of  an  extensive 
Fulton  Street  subway  and  the  elimination  of 
the  Fulton  Street  "  L  "'. 

3.  The  stoppage  of  further  third-tracking  of  the  Fulton 

Street  "L"  below  Cumberland  street,  the  building 
by  assessment  upon  property  benefited  of  the  Ash- 
land Place  connection  and  Livingston  Street  subway 
and  the  elimination  of  the  Fulton  Street  "  L " 
below  Cumberland  street. 

4.  The  stoppage  of  further  third-tracking  of  the  Fulton 

Street  "  L  "  below  Adams  street,  the  turning  of  the 
present  line  into  Adams  street  and  the  elimination 
of  the  Fulton  Street  "  L  "  below  that  point. 
These  various  plans  were  considered  in  the  Commis- 
sion's opinion  of  February  6,  1916  which  concluded  as 
follows  : 

"  Within  this  brief  time  allowed  to  it  the  GommissioiL  has  done 
its  best  to  find  some  solution  for  the  existing  situation.  On  the 
one  side  the  company  insists  on  a  perpetual  subway  franchise 
which  sound  public  policy  would  prevent  the  Commission  from 
granting.  The  Bailway  Corporation  was  authorized,  after  ample 
opportimity  for  public  discussion,  to  third-track  the  Fulton  Street 
line.  Its  rights  in  this  respect  have  been  sustained  in  litigation. 
Acting  imder  its  authority  the  Railway  Corporation  has  secured 
an  option  which  terminates  on  January  15th  for  the  steel  neces- 
sary to  construct  the  third  track  from  Nostrand  avenue  to  Adams 
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street.  If  this  option  is  not  exercised  there  will  probably  result 
a  lose  due  to  increasing  prices  in  steel  of  over  $150,000.  There 
is  no  such  a  prospect  of  an  immediate  alternate  solution  of  this 
matter  that  would  justify  the  Commission  in  subjecting  the  joint 
aecount  of  the  City  and  Railway  Corporation  under  Contract 
No.  4  to  this  practically  certain  kw& 

At  the  conclusion  of  the  hearing  on  this  matter  the  President 
of  the  Railway  Corporation  re&d  into  the  record  the  following 
proposition: 

'December  22,  1915 
*  If  the  Commission  forthwith  approves  the  contracts  for 
the  purchase  of  stee!  for  the  remainder  of  the  Fulton  Street 
third  tracking,  I  will,  at  the  request  of  the  PuUic  Service 
Commission,  recommend  to  our  Directors  the  filing  of  a 
stipulation  with  the  Commissioii  to  the  following  effect, 
namely : — 

That  if  before  actual  reconstmetion  of  the  Fulton  Street 
elevated  west  of  Cumberland  street  is  b^un^  the  City  will 
agree  to  provide  us,  as  a  substitute  for  the  three  tracks 
between  Cumberland  street  and  Brooklyn  bridge,  at  least 
equal  facilities  in  a  subway  running  generally  parallel  to 
Fulton  street  between  Cumberland  street  and  the  Brooklyn 
bridge  ( following  as  near  as  practicable  the  Livingston  Street 
route  heretofore  proposed  by  the  Committee  of  One  Hundred ) , 
with  a  suitable  incline  connection  at  Ctunberland  street  and 
the  Brooklyn  bridge,  said  substitute  facilities  to  be  held  by 
us  during  the  same  tenure  as  the  surrendered  facilities  are 
held,  and  subject  to  no  more  burdensome  conditions,  and  to 
be  furnished  to  us  free  of  cost  and  expense,  we  will  accept 
such  substituted  facilities,  and  surrender  to  the  City  the 
intermediate  elevated  structure,  all  upon  the  understanding 
that  the  necessary  legislation  will  be  obtained  to  effectuate 
such  an  exchange;  that  the  necessary  changes  in  Contract 
Na  4  and  the  Allied  Certificates  be  made,  and  that  w^hatever 
expense  we  have  made  in  the  meanwhile,  or  shall  become 
liable  for,  on  account  of  that  portion  of  the  franchise  to  be 
surrendered  will  continue  to  be  a  charge  agsunst  the  pooled 
earnings  of  the  System  in  the  same  manner  as  if  no  such 
surrender  of  franchise  had  been  made,  and  the  work  of  third 
tracking  and  reconstruction  had  proceeded  as  originally 
planned. 

Inasmuch  as  it  will  be  probably  at  least  two  months 
before  the  steel  can  be  fabricated  if  order  is  placed  at  once, 
and  inasmuch  as  it  will  be  several  months  later  before  the 
reconstruction  will  reach  Cumberland  street,  there  will  be  an 
interval  of  not  less  than  six  months  during  which  time  the 
citizens  objecting  to  an  elevated  structure  on  lower  Fulton 
street  will  have  ample  opportunity  to  determine,  in  coopera- 
tion with  the  City^  whether  it  is  possible  by  assessment  or 
otherwise  to  raise  the  necessary  money  for  the  substituted 
subway.' 
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Under  this  proposition  it  is  axscordingly  possible  for  the  Com- 
mission to  authorize  the  contract  for  the  steel  and  at  the  same 
time  ^in  a  period  of  at  least  six  months  for  further  considera- 
tion of  a  plan  alternative  at  least  to  that  portion  of  Fulton 
street  west  of  Cumberland  street. 

The  steel  for  the  portion  of  the  Fulton  Street  "L" 
between  Cumberland  street  and  Adams  street  upon  the 
basis  of  the  lattice  girder  design  has  not,  however,  been 
ordered  by  the  Kailway  Corporation.  In  the  present  state 
of  the  congestion  of  the  steel  mills  it  will  probably  take  at 
least  six  months  after  the  placing  of  the  order  before  any 
large  part  of  the  steel  can  be  fabricated  and  delivered.  The 
situation  which  furnished  the  basis  for  the  above  quoted 
stipulation  of  the  Eailway  Corporation  seems  likely  there- 
fore to  continue  for  some  time  to  come. 

In  the  numerous  discussions  of  this  general  situation 
that  have  taken  place  since  the  Commission's  action  of 
last  January  the  only  new  factor  that  has  been  introduced 
is  the  suggestion  advanced  largely  by  the  Committee  of 
One  Hundred  that  with  its  plan  for  the  Ashland  Place  and 
Livingston  Street  subway  there  should  be  joined  the  project 
of  constructing  the  Orosstown  line  joining  the  Brighton 
Beach  division  of  the  existing  railroads  with  the  Queens- 
boro  Plaza  station  of  the  Queens  lines.  It  is  the-  sugges- 
tion of  the  proponents  of  this  plan  that  the  cost  of  the 
entire  improvement,  except  for  about  four  million  dollars 
to  be  contributed  by  the  Railway  Corporation,  should  be 
financed  by  assessment  upon  property  benefited,  spreading 
the  assessment  over  a  wide  area  that  would  include  pracr 
tically  all  of  the  Borough  of  Brooklyn  and  part  of  Queens. 

The  construction  of  the  Crosstown  line  is  important 
from  the  standpoint  of  railroad  operation  and  constitutes 
a  link  necessary  for  the  proper  co-ordination  of  the  Brook- 
lyn system.  It  is  necessary,  however,  first  to  consider  cer- 
tain difficulties  in  the  path  of  the  project. 

It  is  not  necessary  to  go  into  details  to  establish  the  prop- 
osition that  for  some  years  to  come  the  City  will  not  have 
available  funds  for  rapid  transit  extension  beyond  that 
provided  for  in  the  Dual  System.  Any  further  extoision, 
therefore,  must  be  financed  from  some  other  source.  The 
two  sources  that  might  be  suggested  are  further  company 
contributions  and  the  raising  of  funds  by  assessment  upon 
property  benefited.  In  the  mortgage  made  by  it  to  finance 
this  part  of  the  Dual  Subway  project  the  Railway  Corpora- 
tion reserved  the  right  to  apply  four  million  dollars  toward 
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the  construction  of  a  crosstown  line.  The  company  has 
shown  no  disposition  to  go  further  than  to  indicate  its  wil- 
lingness to  contribute  this  four  million  dollars  toward  such 
construction.  This  would  throw  the  bulk  of  the  financing 
upon  the  assessment  plan.  The  Commission  has  no  definite 
information  whether  the  suggestion  of  financing  this  work 
by  assessment  upon  property  benefited  would  meet  with 
general  support  in  the  areas  affected,  although  one  of  the 
purposes  of  the  six  months  time  secured  by  the  stipulation 
referred  to  a'bove  was  to  allow  for  an  educational  campaign 
to  develop  the  attitude  of  the  taxpayers  to  be  affected  by 
any  assessment  project.  It  is  further  necessary  in  respect 
to  the  assessment  proposition  generally  to  keep  in  mind  the 
following  statement  in  the  Commission's  opinion  of  Janu- 
ary 6th: 

"  It  is  proposed  to  build  this  railroad  by  assessment.  Although 
the  Rapid  Transit  Act  contains  provision  for  building  municipal 
railways  by  assessment  upon  property  benefited  the  constitu- 
tionality of  these  provisions  has  been  questioned  and  it  would 
probably  be  impossible  for  the  City  to  market  any  such  assessment 
bonds  until  the  constitutionality  of  the  assessment  provisions  of 
the  act  had  been  upheld  by  the  Court  of  Appeals." 

At  the  outset,  therefore,  the  assessment  plan  would  be 
approached  with  full  appreciation  of  the  fact  that  there 
must  be  litigation  before  any  definite  committing  step  in 
connection  therewith  can  be  taken. 

The  other  main  diflBculty  lies  in  the  requirement  made 
on  behalf  of  the  Kailroad  Corporation  that  if  it  surrenders 
its  Fulton  Street ''  L  "  below  Cumberland  street  for  subway 
rights  in  Livingston  street  it  must  receive  what  is  prac- 
tically a  perpetual  franchise  for  the  Livingston  Street  line. 
In  r^ard  to  the  two  sides  of  this  proposition  the  Commis- 
sion stated  in  its  opinion  of  January  6th : 

"  Following  the  hearing  upon  this  matter  the  general  situation 
was  informally  discussed  between  representatives  of  the  Commis- 
sion and  representatives  of  the  Railway  Corporation,  during  which 
it  developed  that  the  RaUway  Corporation  would  be  unable  and 
therefore  absolutely  declined  to  agree  to  any  iplan  which  did  not 
involve  rights  in  the  substitute  subways  equivalent  to  the  existing 
rights  in  the  Fulton  Street  elevated.  This,  in  short,  meant  a 
perpetual  franchise.  It  must  be  recognized  in  fairness  that  the 
Railway  Corporation,  it  would  seem,  had  practically  no  alternative. 
Outside  of  the  probable  objection  of  stockholders,  the  existing 
railroads  and  their  franchises  are  mortgaged  with  millions  df 
dollars   of   bonds   outstanding.     Under   these   circumstances    the 
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officials  of  the  Railway  Corporation  state  that  if  they  attempted 
to  aurrender  and  abandon  any  of  the  existing  properties  on 
Fulton  street  and  accept  in  lieu  thereof  any  rights  not  equal 
in  terms  and  duraticm,  and  in  this  they  are  doubtless  correct^ 
beside  it  is  clear  that  bondholders  or  the  trustees  under  the 
various  outstanding  mortgages  would  be  in  a  position  to  enjoin 
such  action  of  the  company  officials.  It  is,  therefore,  a  practical 
situation  where  from  a  company  or  security-holder's  standpoint 
the  company  has  insisted  upon  «  perpetual  franchise  for  the 
substitute  subways.'' 

Expressing  the  contrary  or  public  point  of  view,  how- 
ever, the  Oonunission  in  its  opinion  states: 

"While  the  proposal  for  these  substitute  subways  to  be  built 
by  assessment  has  many  attractive  features  there  is  embodied  in 
it  a  principle  directly  contrary  to  the  established  public  policy 
of  the  State  and  the  City.  The  plan  inyolves  the  granting  of  a 
perpetual  franchise  in  a  subway  in  city  streets.  That  is  of  the 
past.  The  Commission  is  irrevocably  opposed  to  the  trading  of 
a  valuable  subway  franchise  for  a  franchise  on  an  elevated  struc- 
ture rapidly  becoming  obsolete.  Furthermore,  if  a  b^ginni^g  of 
elevated  railroad  elimination  is  to  be  based  upon  the  giving  of 
perpetual  subway  franchises —^  and  in  this  case  a  far  more 
valuable  franchise  —  for  old  time  elevated  franchises,  a  precedent 
will  be  created  which  the  companies  naturally  will  insist  upon 
following  in  future  cases.  Viewing  the  miatter  broadly,  the 
granting  of  a  perpetual  franchise  such  as  is  suggested  would  in 
reality  be  an  impediment  to  future  improvements  for  from  the 
public  standpoint  it  will  be  so  much  lost  ground  that  it  will'  be 
necessary  to  recover  before  a  fresh  start  could  be  made.  The 
Commission  is  convinced  that  the  modem  principle  is  expressed 
in  the  terminable  grants  embodied  in  the  Dual  Subway  Contract.'' 

We  think  it  proper  to  state  at  this  point  that  the  attitude 
of  certain  associations  and  individucds  interested  in  clear- 
ing Fulton  street  of  the  elevated  structure  is,  to  say  the 
least,  disappointing  in  respect  of  the  maintenance  of  this 
sound  public  policy.  For  many  months  prior  to  the  time 
when  the  Dual  Contracts  were  signed  pressure  upon  public 
officials  was  continually  exerted  on  behalf  of  associations 
and  individuals  who,  while  displaying  and  undoubtedly 
possessing  marked  public  spirit,  at  the  same  time  urged  a 
prompt  completion  of  negotiations  even  though  that  course 
mi^t  lead  —  as  in  fact  it  did  lead  —  to  a  less  thorough 
study  of  certain  elements  than  should  have  been  made  and 
to  the  company's  obtaining  concessions  that  otherwise  they 
would  not  have  obtained.  This  same  movement  is  being 
repeated.     Despite  the  fact  that  the  Commission  in  its 
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opinion  of  January  6,  1916  merely  reflects  established 
sound  public  policy  in  respect  of  granting  perpetual  fran- 
chises nevertheless  associations  and  individuals  of  hi^h 
public  spirit  have  evidently  been  so  blinded  by  their  eager- 
ness for  the  contemplated  physical  improvement  that  tiiey 
have  sent  communications  to  the  Commission  urging  the 
•Commission  to  change  its  policy  in  this  important  respect. 
It  may  perhaps  save  these  associations  and  individuals 
unnecessary  time  and  trouble  if  they  imderstand  once  and 
for  all  that  the  Commission  will  not  change  its  policy ;  that 
it  is  fundamental ;  and  that  because  of  the  failure  to  adopt 
or  follow  it  in  the  past  we  are  suffering  from  evils  in 
respect  of  perpetual  franchises  that  will  be  a  source  of 
extreme  public  embarrassm^it  for  many  years  to  come. 
In  other  words,  attractive  as  the  proposed  physical 
improvement  is,  and  much  as  the  Commission  might  desire, 
nevertheless  it  is  not  going  to  violate  settled  principles  of 
public  policy  in  order  to  secure  it. 

We  have  thus  plainly  presented  two  main  difficulties 
that  confront  the  successful  carrying  out  of  this  project. 
Their  seriousness  should  not  be  minimized.  At  the  same 
time  usually  '*  where  there  is  a  will  there  is  a  way."  If 
a  logical  and  adequate  plan  can  be  presented  and  the 
co-operation  of  the  public  officials  and  the  public  at  large 
and  the  railway  companies  affected  can  be  enlisted  in  car- 
rying it  out  much  can  be  done,  if  not  immediately  in  the 
near  futura  It  is  with  the  end  in  view  of  really  attack- 
ing these  difficulties  and  making  progress  in  this  matter 
that  the  recommendations  in  this  report  are  made.  It  is 
time  that  a  general  plan  be  presented  for  discussion  and 
then  if  the  public  at  large  or  the  railway  companies  affected 
consider  it  in  so  unfavorable  a  light  that  they  will  not 
co-operate  in  carrying  it  out  the  burden  of  the  responsibil- 
ity of  such  action  can  be  clearly  placed. 

So  far  as  the  legal  question  of  the  constitutionality  of 
the  assessment  provisions  of  the  Bapid  Transit  Act  is  con- 
cerned there  is  only  this  to  be  said.  If  a  start  is  not  made 
in  applying  the  assessment  provisions  of  the  Bapid  Transit 
Act  we  shall  never  get  a  decision  as  to  their  consti- 
tutionality. It  is  high  time  that  we  know  definitely 
whether  these  provisions  are  constitutional  or  not. 
If  constitutional,  the  assessment  plan  reasonably  applied 
will  be  of  immense  importance  in  developing  railroad 
-extensions  in  outlying  districts  and  in  correcting  some  of 
the  past  mistakes  of  railroad  construction  in  the  interior 
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districts.  If  unconstitutional  tHen  consideration  must  be 
pveaa.  either  to  corrected  measures  or  to  the  adoption  of 
some  alternative  financial  plan. 

With  r^ard  to  the  difficulty  arising  out  of  the  require- 
ment of  the  Railway  Corporation  for  a  substitute  perpetual 
franchise,  we  think  there  is  a  way  clear  to  a  reasonable 
compromise  that  will  not  only  protect  the  company  and  its 
security  holders  but  will  conserve  the  public  interest  now 
and  in  the  future.  In  a  memorandum  dated  December  2>8, 
1915,  presented  to  the  Chairman  of  the  Commission  we 
made  llie  following  statements: 

"The  other,  (referring  to  one  of  two  things  that  should  be  done 
at  the  present  time  to  give  some  present  measure  of  reUef,  and 
to  clear  the  way  for  the  future)  is  the  vesting  of  title  of  the 
existing  elevated  and  transit  lines  of  the  6.  R.  T.  (defined  as  the 
'Existing  Railroads'  in  Contract  iNo.  4)  in  the  City  under  fair 
and  equitable  terms.  This  is  indispensable  to  the  proper  carrying 
out  of  the  Commisson's  plan  for  future  transit  improvement 
and  to  the  proper  solution  of  the  problem  of  elevated  railroad 
elimination.  The  dealings  of  the  Commission  with  respect  to 
the  existing  railroad  are  complicated  by  the  company's  ownership 
in  perpetuity  of  these  lines.  The  changing  or  rearrangement  of 
parts  of  them  that  will  be  so  necessary  in  the  future  is  rendered 
impossible  when  the  company  insists,  as  it  does,  upon  substitute 
perpetual  franchises. 

Contract  No.  4  provides  that  the  company  may  deduct  from  the 
combined  revenue  of  the  City  and  company  lines  a  liberal  allow- 
ance covering  existing  earnings.  That  contract  can  readily  be 
amended  so  as  to  provide  that  the  company  receive  an  additional 
one  per  cent,  upon  a  fair  valuation  of  its  existing  lines  to 
amortize  their  cost  and  to  provide  that  the  City's  right  of 
recaption  (which  would  be  extended  to  cover  company  lines) 
would  be  subject  to  the  payment  of  the  portion  of  that  valuation 
that  under  the  schedules  should  then  be  unamortized. 

Such  an  arrangement  in  principle  is  fair  both  to  the  City  and 
to  the  company  and  in  practice  would  be  advantageous  to  both. 
It  would  not  require  any  present  outlay  by  the  City  nor  any 
expenditure  by  the  company,  except,  perhaps,  for  certain 
refinancing  costs. 

Under  such  an  arrangement  the  difficulties  in  theoarrying  out 
of  fotore  improvements  that  would  be  bound  to  arise  between  the 
aty  and  the  company  would  be  obviated.  The  existing  railroads 
would  be  exempt  from  taxation  which  would  help  to  carry  the 
company  ov&r  the  lean  years  of  early  operation,  and  would  swell 
the  profits  of  the  company  and  the  City  from  the  railroads  in 
future  years.  Moreover,  in  looking  into  the  future,  such  an 
arrangement  is  very  largely  to  the  company's  interest.  When 
the  joint  City,  and  company  eystem  provided  for  in  Contract  No.  4 
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Ih  all  in  operation  the  City  lines,  especially  the  Broadway-Fourth 
Avenue  line,  will  form  the  more  valuable  and  more  important 
lines  of  the  new  syatem.  Aa  time  goes  on  the  extensiona  and 
additions  will  be  to  the  City  lines  so  that  they  will  be  growing  of 
relatively  greater,  and  the  company  lines  of  relatively  minor, 
importance.  This  dwindling  of  importance  will  be  reflected  in 
the  value  of  the  company  lines. 

A  further  very  great  practical  benefit  will  be  the  relief  from 
the  existing  situation  which  necessarily  brings  the  company  into 
sharp  collision  with  the  public.  In  this  present  third-tracking 
matter  the  company  has  indicated  in  all  the  discussions  before 
the  Commission  its  desire  to  be  fair  and  reasonable  and  to  placate 
and  not  to  antagpnice  public  sentiment.  Despite  good  intenti<MiB 
the  practical  situation  is  such  that  the  interests  of  the  public 
and  of  the  company  are  at  variance  and  in  the  future  will  become 
more  and  more  widely  so. 

With  the  title  to  the  existing  railroads  in  the  City  the  broader 
plans  can  readily  be  carried  out  from  time  to  time.  The  City 
could  lay  out  extensions  to  company  as  well  as  to  City  lines  and 
rearrange  and  revamp  some  of  the  company's  lines  so  as  to  correct 
the  mistakes  of  the  past.  It  will  then  be  a  matter  of  plans  and 
finance  and  the  voluntary  co5peration  of  the  citijsens  of  central 
Brooklyn  in  offering  to  stand  assessment  indicates  that  by  a 
reasonable  use  of  that  method  improvements  can  be  secured  far 
earlier  than  would  otherwise  be  the  case. 

There  are  no  insuperable  difficulties  to  the  carrying  out  of  this 
arrangement.  The  main  one  will  be  in  agreeing  upon  a  fair 
valuation  of  the  existing  railroads.  That  should,  however,  readily 
yield  to  fair  dealing  on  the  part  of  the  City  and  the  company.*' 

Now,  as  to  what  should  be  done: 

In  our  memorandmn  of  December  28,  1915  we  stated : 

''Under  Contract  No.  4  the  Commission  has  the  right  to  add 
extensions  to  the  City  railroads.  Under  this  an  extension  or 
extensions  should  be  laid  out  so  divided  as  to  be  susceptible  of 
construction  at  different  periods.  This  extension  or  extensiona 
should  involve  a  line  connecting  with  the  Fourth  Avenue  subway 
at  Fulton  street  and  Ashland  place  and  extending  imder  Fulton 
street  and  private  property  to  a  point  near  Cumberland  street 
where  a  connection  can  be  made  with  the  Fulton  Street  elevated. 
As  part  of  this  line  an  adequate  station  should  be  constructed  at 
Lafayette  avenue  so  designed  as  to  fit  in  with  the  Livingston 
Street  line.  The  Livingston  Street  line  should  also  be  included 
as  part  of  such  extension  or  extensions  and  should  be  laid  out  so 
as  to  carry  it  imder  Lafayette  avenue  and  Livingston  street  to  a 
point  in  lower  Brooklyn  from  which  it  should  subsequently  be 
carried  in  tunnel  mider  the  East  river  and  across  Manhattan  and 
northward  connecting  with  the  Fourteoith  Street^Eastem  line. 
This  should  be  so  divided  as  to  permit  of  the  construction  'witJt 
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the  Ashland  Place  connection  of  the  portion  of  this  line  in  Brook- 
lyn leaving  the  tunnel  and  the  Manhattan  portion  for  future 
building.  The  Ashland  Place  line  and  the  portion  of  the 
Livingston  Street  line  in  Brooklyn  should  be  built  as  soon  as  the 
preliminary  steps  can  be  completed  from  funds  raised  by  assess- 
ment upon  property  benefited  as  suggested  in  effect  by  the  Com- 
mittee of  One  Hundred.  The  Commission  from  time  to  time  has 
been  informed  by  individual  members  of  the  Board  of  Batimate 
and  Apportionment  that  they  were  wiUing  to  make  available  for 
this  general  situation  the  estimated  cost  of  turning  the  Fulton 
Street  tracks  into  Adams  street  about  $900,000.  If  this  amoimt 
be  made  available  by  the  Board  of  Estimate  and  Apportionment 
the  Commission  will  approve  the  application  toward  the  Ashland 
Place  or  Livingston  Street  line  so  as  to  reduce  the  burden  of  the 
assessment. 

While  the  *  neck  of  the  bottle '  of  the  Fourth  Avenue  subway 
below  Ashland  place  may  some  time  need  the  capacity  utilized  for 
the  Ashland  Place  line  the  Commission  is  of  the  belief  that  that 
will  not  be  for  a  number  of  years  to  ccone.  During  this  time  the 
line  will  be  giving  substantial  relief  to  central  Brooklyn  and 
afterward  will  be  of  considerable  value  for  incidental  and 
emergency  operations. 

The  provision  of  these  extensions  will  render  unnecessary  the 
third-tracking  of  the  Fulton  Street  Elevated  line  below  Cumber- 
land street.  li  the  Railway  Corporation  insists  upon  carrying 
out  its  legal  right  to  third-track  that  part  of  the  line  the  Com- 
mission may  not  be  able  to  prevent  it.  Under  the  changed 
circumstances,  however,  the  third-tracking  would  be  a  waste  of 
money  and  a  needless  injury  to  property." 

The  reasons  for  such  conclusions  are  set  forth  at  some 
length  in  the  report  referred  to.  Further  reflection  has 
confirmed  the  correctness  of  the  views  then  expressed.  The 
only  opposition  to  the  physical  side  of  this  plan  has  been 
with  respect  to  the  connection  with  the  subway  at  Ashland 
place  which  is  based  upon  an  alleged  possible  curtailment 
of  the  capacity  of  the  South  Brooklyn  lines.  There  is  a 
tremendous  rapid  transit  trackage  provided  for  South 
Brooklyn  but  Aat  district  is  largely  undeveloped  and  a 
number  of  years  will  elapse  before  it  will  justify  the  inten- 
sive operation  the  lines  are  capable  of.  Pending  that  time 
the  populous  central  district  of  Brooklyn  should  have  the 
use  of  the  surplus  capacity  of  Fulton  Street  and  Flat- 
bush  Avenue  Extension  trunk.  By  the  time  that  surplus 
capacity  is  needed  for  the  South  Brooklyn  lines  the  City 
wUl  be  in  a  position  td  finance  other  plans  for  the  relief 
of  central  Brooklyn, 
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In  order  that  the  improvement  should  be  comprehensive 
and  afford  a  greater  degree  of  benefit  there  should  be  added 
to  this  improvement  the  project  of  building  the  Crosstown 
line. 

There  can  be  hardly  any  ground  for  differences  of  opin- 
ion as  to  the  desirability  of  the  prompt  construction  of  the 
CroBstown  lines.  There  is  probably  no  line  that  oould 
now  be  built  in  the  City  of  New  York  that  would  be  of 
greater  benefit  to  such  a  large  population  and  area.  At  the 
present  time,  aside  from  the  South  Brooklyn  lines,  the 
rapid  transit  operation  in  Brooklyn  is  generally  east  and 
west.  The  Pulton  Street,  Broadway  and  Myrtle  Avenue 
lines  serve  this  traflSc  but  there  is  no  way  to  go  north  and 
south  in  the  part  of  Brooklyn,  north  of  Fulton  street  except 
by  trolley  cars.  The  Williamsburg  and  Greenpoint  dis- 
tricts of  Brooklyn  constitute  one  of  the  greatest  manufac- 
turing centers  of  this  country  but  they  are  almost  cut  off 
from  the  central  and  southern  districts  of  the  borough.  To 
go  to  Greenpoint  from  Borough  Hall,  for  example,  it  is 
necessary  to  rely  largely  upon  the  so-called  crosstown  sur- 
face line  that  consumes  such  a  length  of  time  for  the  trip 
that  in  the  case  of  a  considerable  part  of  the  traveling  pub- 
lic the  trip  is  made  only  when  it  cannot  be  avoided.  The 
long  distance  and  the  slow  transit  have  therefore  effec- 
tually operated  to  separate  Greenpoint  and  Williamsburg 
from  central  and  southern  Brooklyn.  This  is  unfortunate 
in  many  aspects.  It  tends  to  continue  Brooklyn  as  a  col- 
lection of  villages  and.  towns  whereas  both  business  and 
civic  considerations  require  its  complete  unification  and 
the  development  of  the  Brooklyn  point  of  view  as  distin- 
guished from  the  sectional  points  of  view  that  have  been 
largely  responsible  in  the  past  for  the  failure  of  all  parts 
of  Brooklyn  to  unite  on  any  one  project. 

iSome  advantages  of  the  Orosstown  line  may  be  stated  as 
follows: 

It  will  provide  a  north  and  south  line  extending  with  the 
Astoria  and  Corona  and  the  Brighton  Beach  connections, 
from  Astoria  and  Corona  in  Queens  to  Brighton  Beach  and 
Coney  Island.  It  will  be  in  fact  as  well  as  in  name  a 
"  Long  Island  Sound  to  Atlantic  Ocean  "  line. 

This  line  will  not  only  unite  divided  sections  of  Brook- 
lyn as  they  should  be  united  but  will  also  join  Brook- 
lyn and  Queens  as  they  should  be  joined  and  not  make  the 
route  from  Brooklyn  to  Queens  and  vice  versa  via  Manhat- 
tan with  two  crossings  of  the  East  river. 
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Furthermore,  it  will  tie  in  the  east  and  west  transit  lines 
of  Brooklyn.  It  will  cross  the  Broadway,  Myrtle  Avenue, 
Lexington  Avenue  and  Fulton  Street  lines,  and  by  a  sys- 
tem of  transfers  east  and  west  will  afford  convenient  access 
to  all  parts  of  the  borough. 

Summing  it  up  it  may  fairly  be  stated  that  this  line  is 
indispensable  to  the  proper  development  of  Brooklyn  and 
at  least  the  southern  portion  of  Queens. 

Now,  as  to  the  financing  of  this  enlarged  project: 

The  cost  will  depend  considerably  as  to  just  what  lay- 
out is  finally  adopted,  the  trackage  and  the  proportion  of 
subway  and  elevated  construction.  We  have  not  endeav- 
ored to  settle  these  questions  at  this  time  believing  that,  as 
the  property  owners  affected  would  have  to  bear  the  cost, 
a  more  complete  opportunity  for  the  discussion  of  such 
details  should  be  given  after  the  general  framework  of  the 
project  is  determined.  With  respect  to  these  details  we 
might  say  generally  that  as  the  project  is  proposed  to  be 
paid  for  directly  by  the  property  owners  through  assess- 
ment their  views  should  have  the  greatest  weight  as  to 
these  matters. 

Any  precise  estimate  of  cost  is  therefore  impracticable  at 
this  time.  In  view  of  the  tremendous  assessed  valuation  of 
the  area  that  will  be  benefited  we  believe  that  the  average 
of  the  assessments  for  the  construction  of  the  entire  project 
(including  both  the  Orosstown  line  and  the  Ashland  Place 
and  Livingston  Street  connection)  would  be  between  one 
and  two  per  centum  of  the  existing  land  values.  In  this 
we  have  assumed  that  there  would  be  available  the  sum  of 
$4,000,000  reserved  by  the  New  York  Municipal  Railway 
Corporation  in  its  mortgage  for  the  construction  of  such  a 
line.  The  Rapid  Transit  Act  provides  that  such  an  assess- 
ment shall  be  paid  in  ten  annual  installments.  This  would 
mean  therefore  an  annual  increase  in  the  tax  bills  from 
one-tenth  of  one  to  two  per  centum  of  the  land  valuations 
for  a  period  of  ten  years.  It  would  seem  to  be  apparent 
that  the  actual  benefits  will  many  times  exceed  the  assess- 
ments. 

We  appreciate  that  there  are  many  and  serious  difficul- 
ties in  tiie  way  of  carrying  out  these  improvements  in  the 
way  outlined.  At  the  same  time  they  are  of  such  far- 
reaching  importance  and  benefit  that  we  believe  a  deter^ 
mined  and  united  effort  should  be  made  to  overcome  the 
difficulties  and  carry  the  plan  into  effect.     If  the  people 
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of  Brooklyn  and  Queens  want  these  improvements  the 
opportunity  should  be  given  them  to  help  toward  securing 
them.  The  final  result  will  depend  largely  on  the  property 
owners  themselves.  With  a  united  public  sentiment  much 
can  be  done;  without  it,  little.  The  successful  car- 
rying out  of  the  whole  project  means  so  much  to  Brooklyn 
that  it  is  worth  fighting  for.  Any  other  policy  than  the 
one  indicated  would  mean  succumbing  to  the  foreseen  dif- 
ficulties without  affording  the  people  of  Brooklyn  an  oppor- 
tunity to  make  a  constructive  effort  for  what  tiiey  want. 

A  further  possibility  has  been  suggested  that  would  per- 
mit of  the  application  of  about  $5,700,000  toward  these 
projects.  This  is  the  abandonment  of  the  Nassau  Street 
lina  As  the  Nassau  Street  line  is  part  of  the  Dual  System 
the  original  as  well  as  the  revised  estimates  include  this 
cost  as  part  of  the  total  cost  of  the  Dual  System.  The 
abandonment  of  this  line  would  therefore  release  this  sum 
of  money  which  would  go  far  to  paying  the  cost  of  these 
projects,  leaving  the  balance  to  be  met  by  assessment  upon 
property  benefited.  Attractive  as  this  may  seem  from  the 
standpoint  of  those  primarily  interested  in  the  elimina- 
tion of  the  Fulton  Street  elevated  below  Cumberland  street 
and  the  construction  of  the  Crosstown  line,  it  should  be 
remembered  that  there  are  strong  reasons  for  the  construc- 
tion of  the  Nassau  Street  line  and  in  addition  it  has  the 
advantage  of  priority  of  inclusion  in  the  Dual  System.  It 
would  seem  that  without  the  Nassau  street  line  service 
over  the  Williamsburg  and  Manhattan  bridges  into  the 
Centre  Street  loop  woidd  be  unsatisfactory  as  it  would  not 
continue  further  south  than  the  Chambers  Street  station. 
This  would  mean  a  curtailment  of  the  service  that  has  in 
effect  been  promised  to  the  residents  of  Broooklyn,  since 
the  benefit  to  the  large  proportion  of  the  passengers  using 
the  Centre  Street  loop  would  be  the  ability  to  continue  to 
the  south  end  of  the  island  and  so  on  to  Brooklyn  through 
the  Whitehall-Montague  Street  tunnel.  It  is  doubtless 
true  that  both  the  Nassau  street  line  and  the  Broadway- 
Church  Street  line,  which  feed  into  the  Whitehall-Montague 
Street  tunnel  will  in  the  end,  produce  congestion  in  the 
tunnel.  This  however  was  originally  contemplated  and  pro- 
vision has  been  made  in  constructing  the  lines  whereby 
when  the  time  comes  the  Broadway-Church  Street  line  may 
be  connected  with  a  new  tunnel  from  a  point  near  the  Bat- 
tery to  a  point  further  south  in  Brooklyn,  such  as  at  Atlan- 
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tic  aveuuey  leaving  the  Whitehall-Moiitagae  Street  tiumel 
exclusively  for  the  Nassau  Street  line.  If  the  Nassau 
Street  line  were  not  constructed  trains  coming  through  the 
loop  from  the  Manhattan  and  Williamsburg  bridges  would 
need  to  turn  at  Chambers  street  and  continue  across  the 
Brooklyn  bridge.  This  would  be  at  the  best  a  very  imsatis- 
factory  connection  and  a  positive  limitation  of  traffic  The 
connection  between  the  Chambers  Street  station  and  the 
Brooklyn  bridge  has  already  been  constructed  by  the 
Bridge  Department  and  is  built  on  a  curve  and  grade  that 
will  require  very  heavy  motive  power  for  all  trains  using 
it.  This  presents  the  serious  question  whether  the  Brook- 
lyn bridge  could  carry  such  trains  without  a  substantial 
increase  in  the  interval  between  trains  and  thereby  a  sub- 
stantial reduction  in  the  number  of  trains  per  hour  that 
can  operate  through  the  Centre  Street  loop. 

Moreover,  since  the  Nassau  Street  line  is  included  as 
one  of  the  Dual  System  lines  it  can  only  be  abandoned 
through  an  agreement  modifying  Contract  No.  4  which 
would  of  course  require  the  assent  of  New  York  Munic- 
ipal Railway  Corporation.  At  the  time  the  Fulton  Street 
situation  was  under  consideration  last  January  we  dis- 
cussed the  suggestion  of  abandoning  the  Nassau  Street 
line  with  representatives  of  the  Railway  Corporation  and 
were  met  with  the  statement  that  they  considered  the  line 
necessary  for  the  proper  development  of  the  Centre  Street 
loop  and  that  for  that  reason  and  because  their  financing 
had  been  predicated  upon  its  construction  they  would  be 
unable  to  acquiesce  in  a  modifying  agreement.  However, 
the  possibility  of  the  abandonment  or  the  deferring  of  the 
construction  of  the  Nassau  Street  line  is  one  that  should 
carefully  be  considered  from  all  standpoints  as  a  possible 
alternative  toward  securing  funds  for  the  suggested 
necessary  improvements  in  tibe  Borough  of  Brooklyn. 

Concretely,  we  recommend  the  prompt  undertaking  of 
the  following  preliminary  steps : 

1.  The  investigation  and  consideration  of  the  precise 
plans  and  scope  of  this  improvement,  together  with  the 
preliminary  steps  toward  laying  out  an  assessment  area 
and  instituting  assessment  proceedings.  In  connection 
with  this  the  various  individuals  and  civic  associations  that 
have  appeared  before  the  Commission  in  connection  with 
this  project  could  lend  substantial  aid  if  they  would  unite 
and  thereby  in  consultation  give  the  Commission  the  bene- 
fit of  a  real  Brooklyn  point  of  view. 
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2.  The  institution  of  negotiations  with  the  Railway 
Corporation  looking  toward  the  fixation  of  a  price  at  which 
the  existing  railroads  can  be  taken  over  by  the  City.  As 
we  have  indicated  above  this  is  indispensable  to  the  carry- 
ing out  of  any  further  transit  improvements  in  Brook- 
lyn, and  a  start  should  promptly  be  made  so  that  the  nec- 
essary preliminary  work  can  be  disposed  of  and  results 
obtained.  As  and  aid  to  the  fair  and  proper  considera- 
tion of  this  large  matter  of  valuation  we  suggest  that  it  be 
referred  for  consideration  and  report  to  a  committee  of 
ten  —  five  to  be  appointed  by  the  Railway  Corporation 
and  five  by  the  Commission.  This  Committee  should 
promptly  be  organized  and  arrangements  made  to  aiford 
it  the  necessary  clerical  and  other  assistance. 

If  the  Railway  Corporation  will  lend  its  prompt  cooper- 
ation to  this  project  there  is  no  reason  why  such  large  prog- 
ress Aould  not  be  made  along  both  the  lines  indicated 
before  the  first  of  the  year  as  definitely  to  indicate  the 
eventual  success  or  failure  of  the  project  as  a  whole. 

In  connection  with  the  consideration  of  this  matter  the 
proponents  of  the  Adams  Street  relocation  plan  have  ably 
and  exhaustively  presented  their  arguments  for  the  adop- 
tion of  that  plan.  After  renewed  consideration  of  the 
entire  subject  we  are  unable  to  modify  the  conclusions  in 
our  memorandum  of  December  28,  1915,  to  wit: 

"The  Adams  Street  plan.  This  is  in  principle  very  much  like 
the  plan  just  discussed.  It  is  proposed  to  turn  the  Fulton  Street 
elevated  into  Adams  street  at  an  expense  of  nearly  $1,000,000  to 
be  borne  by  the  City,  to  grant  a  perpetual  franchise  for  the  new 
construction  and  then  remove  the  present  Fulton  Street  elevated 
below  Adams  street. 

It  differs  however  from. the  Ashland  Place  and  Livingston  Street 
plan  in  that  the  considerations  urged  in  its  support  are  almost 
entirely  aesthetic  —  it  will  free  Borough  Hall  plaza  of  the  elevated 
railroad  but  will  not  substantially  improve  transportation  or 
add  a  revenue  producing  improvement.  If  large  sums  of  money 
are  to  be  spent  in  transit  improvements  it  is  the  Commission's 
policy  that  other  things  being  equal  the  money  should  be  so 
expended  as  to  give  some  real  transportation  improvement  and 
produce  needed  additional  revenue. 

The  expense  of  this  plan  is  stated  to  be  nearly  a  million  dollars. 
That,  however,  is  the  only  part  of  the  real  expense  for  in  connec- 
tion with  it  the  Bridge  Department  has  planned  extensive  changes 
in  the  Brooklyn  Bridge  approaches  and  terminals  which  would 
cost  two  or  three  million  dollars  more.  (N'ecessary  transit  improve- 
ments that  must  come  within  the  next  ten  or  fifteen  years  will 
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the  expenditures  involved  in  carrying  out  this  project 
largely  useless.  It  would  therefore  be  better  to  bear  the  existing 
situation  for  a  while  longer  and  then  ptit  one  million  dollars,  or 
if  the  bridge  work  is  included  three  or  four  million  dollars,  into 
a  really  permanent  revenue-producing  improvement." 

Respectfully  submitted, 

(sgd)     Travis  H.  Whitney, 

ComnUssioner, 
(agi)     LbRoy  T.  Harknbss, 

Chief  of  Rapid  Transit. 

On  September  26  Conmiissioiier  Henry  W.  Hodge  filed  with 
the  Commission  an  opinion,  following  an  extensive  investigation 
of  the  engineering  questions  involved  in  the  latticed  and  plate 
type  of  transverse  and  longitudinal  girders,  recommending  a  com- 
bination girder,  partly  of  the  web  type  and  partly  of  the  latticed 
type.  Action  upon  this  opinion,  however,  was  later  postponed 
sine  die,  pending  further  discussion  of  the  whole  problem. 

On  December  4,  1916,  the  Commission  held  a  hearing  at  which 
both  proponents  and  opponents  of  the  third-track  plan  and  of  the 
other  plans  proposed  were  given  full  oportunity  to  express  their 
views.  Later  certain  business  men  of  lower  Fulton  street, 
together  with  Brooklyn  real  estate  interests  petitioned  the  Com- 
mission to  direct  that  the  third-tracking  be  proceeded  with  imme- 
diately.     These  petitions  were  taken  under  consideration. 

Following  the  hearing  of  December  4,  numerous  conferences 
were  held  between  Conmiissioner  Whitney,  LeRoy  T.  Harkness, 
Chief  of  Bapid  Transit,  Timothy  S.  Williams,  President  of  the 
New  York  Municipal  Railway  Corporation,  and  representatives 
of  various  committees,  at  which  the  attitude  of  the  company  and 
of  the  Commission  toward  the  alternatives  was  discussed.  Cer- 
tain suggestions  of  the  Commission  as  to  the  treatment  of  the 
problem  were  contained  in  a  letter  of  Mr.  Harkness  to  President 
Williams  who  on  December  28  sent  the  following  reply  in  which 
he  set  forth  what  the  Brooklyn  company  was  willing  to  do  and 
the  terms  to  which  it  would  agree: 
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New  York  Municipal  Railway  Corporation 

85  Clinton  Street 

Brooklyn,  N.  Y. 

W-R 

December  28,  1916 
Mr.  Lrrot  T.  Harkness, 
Chief  of  Rapid  Transit, 

Public  Service  Commission  for  the  First  District, 
120  Broadway,  New  York  City,  N.  Y. 
My  dear  Mr.  Harkness: 

I  have  yours  of  the  2l8t  instant  with  draft  of  proposed 
letter  suggesting  in  effect  that  we  abandon  temporarily  tliat 
portion  of  our  obligation  under  Contract  No.  4  and  the 
allied  certificates  which  requires  the  third  tracking  of  Ful- 
ton street  westwardly  from  a  point  at  or  near  Cumberland 
street,  and  inquiring  as  to  our  attitude  towards  a  substi- 
tuted program  involving  a  coimection  between  the  Fulton 
Street  Elevated  tracks  and  the  Fourth  Avenue  subway  and 
other  changes. 

I  have  conceived  it  to  be  the  duty  of  the  company,  as 
well  as  of  the  Public  Service  Commission  faithfully  to 
carry  out  the  provisions  of  the  so-called  Dual  System  Con- 
tracts. The  non-action  of  the  Commission,  however,  in 
the  Fulton  Street  matter  has  prevented  any  progress  being 
made  toward  the  completion  of  that  improvement,  and 
the  increased  prices  of  steel  and  other  materials,  to  say 
nothing  of  the  increased  cost  of  labor,  during  the  period  of 
non-action  of  the  Commission,  has  undoubtedly  added  at 
least  half  a  million  of  dollars  to  the  burden  of  cost  which 
we  assumed.  Since  the  receipt  of  your  letter,  however,  I 
have  talked  with  representative  citizens  with  a  view  to 
eliciting  their  ideas  of  the  situation,  and  in  order  to  meet 
these  varying  views  and  to  induce  prompt  and  definite 
action  by  the  Commission,  I  am  prepared  to  recommend  to 
our  directors  approval  of  such  changes  in  our  contracts 
with  the  City,  and  such  additional  ofiicial  and  corporate 
action  as  will  accomplish  the  program  outlined  below,  and 
on  the  conditions  also  herein  set  forth.  I  wish  to  have  it 
clearly  understood,  however,  that  the  program  referred  to 
(which  is  very  largely  along  the  lines  of  the  suggestions 
made  by  you  and  Commissioner  Whitney  at  our  recent 
meeting  and  was  substantially  contained  in  the  draft 
accompanying  your  letter  of  December  21st)  is  not  to  be 
regarded  as  separable  as  to  the  various  matters  therein 
rrferred  to,  but  that  the  whole  program  is  to  be  considered 
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as  one^  that  the  necessary  official  action  as  to  all  shall  be 
taken,  and  that  both  the  money  and  the  authority  for  carry- 
ing out  promptly  and  eflFectively  each  step  of  the  program 
wiU  be  pledged  in  advance. 
Progra/m  and  conditions  precedent  to  B.  B.  T.  acceptance 

1  —  The  Public  Service  Commission  forthwith  to 
give  the  necessary  authority  for  the  letting  of  con- 
tracts for  a  continuance  of  the  Fulton  Street  third 
tracking  between  Nostrand  avenue  and  the  point  of 
beginning  of  the  so-called  Ashland  Place  connection, 
with  such  modifications  in  existing  plans  as  may  be 
required  by  that  connection. 

2  —  The  three  tracks  on  Fulton  street  eastwardly 
of  a  point  near  Cumberland  street  to  be  connected  by 
two  tracks  throng  incline  and  subway  to  the  tracks 
of  the  Fourth  Avenue  subway,  and  also  with  the  two 
existing  tracks  of  the  Fulton  Street  elevated  extending 
westwardly.  The  plan  of  this  so-called  Ashland  Place 
connection  to  be  satisfactory  to  us  as  to  grades  and 
location,  and  to  be  such  as  to  permit  of  the  operation 
of  express  and  local  trains  from  points  east  of  the  con- 
nection either  into  the  Fourth  Avenue  subway  or  over 
the  remainder  of  the  elevated  structure  westwardly. 
The  City  to  bear  the  expense  of  the  cost  of  the  con- 
nection, with  the  understanding  that  no  more  than 
$1,600,000  of  such  expense  shall  be  (Chargeable  to  the 
cost  of  the  construction  of  the  railroads  as  defined  in 
Contract  No.  4.  The  connecting  tracks  on  the  incline 
structure  and  in  the  subway  to  be  included  among  the 
tracks  described  in  Article  LXXVIII  of  Contract 
No.  4  which  the  City  obligates  itself  to  lease  to  the 
company  in  the  event  of  recapture  of  the  Broadway- 
Fourth  Avenue  line  prior  to  the  contract's  expiration. 
At  such  time  as  the  operation  of  Fulton  Street  Ele- 
vated trains  into  the  Fourth  Avenue  subway  via  a 
so-called  Ashland  Place  connection  shall  congest  oper- 
ation in  said  subway  so  as  to  prevent  or  diminish  its 
required  use  for  the  purposes  for  which  the  Fourth 
Avenue  subway  was  originally  intended,  the  City  will 
provide  a  new  outlet  for  such  trains  via  a  new  subway 
to  be  constructed  in  Lafayette  avenue  and  Livingston 
street,  or  will  permit  the  continuance  of  Fulton  Street 
third  tracking  westwardly  to  the  Brooklyn  bridge  or 
to  any  tunnel  which  may  be  subatitflted  therefor  for 
rapid  transit  service. 
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3  —  The  City  to  provide  at  its  expense  (chargeable, 
however,  to  City  rapid  transit  construction)  a  suitable 
station  in  the  Willoughby  Street  subway  at  or  near 
Lawrence  street. 

4  —  The  City  to  suspend  for  such  time  as  may  be 
agreed  upon  the  obligation  of  the  company  to  third 
track  the  Fulton  Street  line  westwardly  of  tbe  pro- 
posed Ashland  Place  connection,  so  that  no  present 
rights  thereon  may  be  sacrificed,  and  to  approve  such 
reinforcement  of  structure  and  extensions  of  plat- 
forms as  part  of  the  cost  of  the  reconstruction  of  exist- 
ing railroads  as  may  be  desired  by  the  company,  and 
as  will  permit  adequate  operation  from  points  east 
of  the  Ashland  Place  connection  to  lower  Fulton 
street 

5  —  The  so-called  Adams  Street  relocation  to  be 
authorized  along  the  lines  of  our  application  of 
November  4,  1914,  and  revised  plans  therefor  to  be 
mutually  agreed  upon.  (Since  dictating  the  above  I 
have  read  your  supplementary  letter  of  yesterdays 
date  making  certain  suggestions  as  to  the  so-called 
Adams  Street  relocation.  What  I  have  said  above  I 
think  answers  most  of  your  inquiries,  but  your  sug- 
gestion that  this  relocation,  if  approved,  should  be 
deferred  more  or  less  indefinitely  and  possibly  not 
adequately  constructed  to  meet  the  future  contingency 
of  a  third  track  on  lower  Fulton  street,  is  in  my  judg- 
ment extremely  unfair  to  those  citizens  who  have 
urged  the  relocation  in  accordance  with  their  plan  of 
beautifying  lower  Fulton  street,  and  from  such  a  sug- 
gestion I  emphatically  dissent.) 

6  —  The  Bridge  Street  station  of  the  Myrtle  Ave- 
nue Elevated  line  to  be  moved  eastwardly  to  Flatbush 
Avenue  extension,  and  facilities  to  be  provided  for 
transfer  without  ticket  between  Myrtle  Avenue  Ele- 
vated trains  and  Fourth  Avenue  Subwav  trains  at 
the  Gold  Street  station  underneath, —  this  subway 
station  to  be  altered  so  as  to  allow  both  express  and 
local  stops. 

7  —  The  tracks  for  elevated  train  use  on  the  Brook- 
lyn bridge,  with  the  connections  and  appurtenances 
owned  by  the  City,  forthwith  to  be  made  part  of  the 

_  railroads  under  Contract  No.  4,  and  operation  thereof 

and  compensation  therefor  to  be  governed  by  the  exist- 
ing provisions  of  said  contract.     This  condition  is 
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incorporated  particularly  for  four  reasons,  First, 
because  the  Brooklyn  bridge  should  in  this  respect  be 
in  no  different  category  from  the  three  other  East 
River  bridges;  Second,  because  the  contract  under 
which  elevated  train  operation  ia  now  carried  on  over 
this  bridge  has  expired  and  may  be  terminated  by 
either  party  on  short  notice ;  Third,  because  with  the 
Clark  Street  and  Montague  Street  tunnels  and  the 
Manhattan  Bridge  rapid  transit  service  in  operation, 
and  with  Ashland  Place  connection  according  access 
in  Manhattan  to  Fulton  Street  elevated  passengers, 
and  the  transfer  proposed  above  between  Myrtle  Ave- 
nue elevated  and  the  Fourth  Avenue  subway,  there 
will  be  no  occasion  for  other  than  a  very  limited  oper- 
ation of  elevated  trains  over  the  Brooklyn  bridge, 
and  Fourth,  because  the  joint  operation  would  thereby 
be  relieved  of  the  minimum  special  tax  of  $1750  a 
week  with  which  it  is  now  burdened  and  the  payment 
of  which  only  postpones  the  time  when  both  City  and 
company  will  be  earning  full  interest  on  their  rapid 
transit  investments  and  in  receipt  of  divisible  profits. 
As  to  this  last  named  reason,  the  equity  of  the  pro- 
posal is  made  stronger  by  your  insistence  that  the 
cost  of  the  Ashland  Place  connection  which  you  esti- 
mate at  about  $1,600,000,  should  be  included  in  the 
City's  cost  under  Contract  No.  4,  and  the  interest  and 
sinking  fund  thereon  is  an  additional  burden  which 
joint  operation  has  got  to  bear  over  and  above  the 
original  requirements  of  the  contract  before  profits 
are  divided  between  the  City  and  the  lessee. 

8  —  The  City  forthwith  to  pay  to  the  New  York 
Consolidated  Railroad  Company  the  sum  of  $56,000 
or  thereabouts  (with  interest)  expended  by  that  com- 
pany or  its  predecessor  at  the  direction  of  the  Bridge 
Commissioner  in  the  reconstruction  of  the  Brooklyn 
bridge  and  track  facilities  thereon.  The  City's  lia- 
bility for  this  expenditure  has  been  substantially 
admitted,  and  there  is  no  reason  in  good  faith  why  we 
should  not  have  the  money  which  we  advanced  for  the 
City  and  at  its  request  with  the  assurance  at  the  time 
that  it  would  be  repaid. 

9  —  The  City  to  construct  as  part  of  the  railroad 
an  express  station  for  elevated  trains  on  the  Williams^ 
burg  Bridge  plaza.  The  necessity  for  this  station  is 
conceded.    The  demand  for  it  among  people  who  use 
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the  Broadway  eLevated  is  imanimous.  The  construc- 
tion would  be  on  City  property,  and  there  is  no  pro- 
vision now  under  either  Contract  No.  4  or  the  allied 
certificates  whereby  we  can  pay  the  cost  of  such  a 
station. 

It  is  my  judgment  that  the  program  outlined  above  is 
one  that  will  give  general  satisfaction,  and  will  substan- 
tially meet  the  views  which  you  and  Commissioner  Whit- 
ney expressed  to  me  at  your  recent  conference.  I  need  not 
add  that  we  are  getting  very  impatient  over  the  delays  to 
which  we  have  been  subjected  not  only  in  this  Fulton 
Street  matter,  but  in  other  matters  attending  the  carrying 
out  of  our  City  contracts,  and  that  unless  a  speedy  decision 
is  reached  one  way  or  the  other  we  shall  be  obliged  to 
resort  to  the  enforcement  of  such  l^al  rights  as  the  con- 
tracts with  the  City  give  us. 

Very  truly  yours, 

(Sgd.)         T.  S.  Williams, 

President. 

CONSTBUCTION    OF   THE    LaBOB  LaW 

Rapid  transit  construction  work  during  1916  was  marked  by 
relatively  few  labor  disputes  as  compared  with  the  preceding 
years  following  the  signing  of  the  Dual  Contracts.  Two  strikes 
occurred  and  one  question  was  raised  and  considered  by  the  Com- 
mission as  to  the  construction  of  certain  provisions  of  the  Labor 
Law.  Both  of  the  strikes  which  affected  subway  workers  were 
settled  through  the  good  offices  of  Chairman  Oscar  S.  Straus,  who 
brought  the  various  contending  parties  together  in  a  series  of  con- 
ferences arranged  by  him.  A  final  settlement  was  worked  out 
agreeable  to  all  concerned  and  under  which  work  was  immediately 
resumed. 

The  first  strike,  which  was  the  most  serious,  involved  laborers, 
timbermen,  and  timbermen's  helpers  and  lasted  for  15  days,  begin- 
ning on  April  3.  Before  the  adjustment  was  reached  it  threat- 
ened to  spread  to  every  part  of  the  city  wher^j  rapid  transit  con- 
struction work  was  being  done.  Work  was  entirely  stopped  on  a 
few  of  the  contracts. 

On  March  1, 1916,  the  Tunnel  and  Subway  Constructors*  Inter- 
national Fnion  of  Worth  America  served  notice  on  all  contractors 


Digitized  by  VjQOQ  IC 


Rapid  Transit  83 

doing  public  work  that  an  advance  in  the  wage  schedule  was 
expected  on  April  1.  The  schedule  proposed  by  the  union  men 
was  as  follows: 

Timbennen,  $3.25  per  day  for  eight  hours; 
Timbermen's  helpers,  $2.40  per  day  for  eight  hours; 
Laborers,  $2.00  per  day  for  eight  hours. 

On  April  7  a  conference  was  held  at  the  offices  of  the  Com- 
mission, but  little  was  accomplished  toward  effecting  a  settlement. 
Later,  Chairman  Straus  suggested  to  both  sides  that  small  com- 
mittees be  appointed  to  meet  at  his  office  to  see  if  some  form  of 
settlement  could  not  be  worked  out.  Several  of  the  leading  con- 
tractors joined  in  the  move,  and  as  indicating  their  willingness 
to  bring  about  a  settlement  made  a  tender  of  a  wage  increase 
whidi  they  authorized  Chairman  Straus  to  present.  The  two 
committees  got  together  in  the  office  of  Chairman  Straus  on 
April  12  for  their  first  conference  and  an  agreement  was  there 
drawn  up,  signed  by  representatives  of  the  contractors  and  of  the 
anion,  by  which  the  scale  of  wages  just  mentioned  was  adopted 
with  the  addition  that  concrete  machine  runners,  excepting  where 
the  engineers  have  jurisdiction,  should  be  paid  $2.50  per  day  and 
that  wooden  concrete  form  workers  should  be  paid  $2.75  per  day. 
It  was  provided  in  the  agreement  that  none  of  the  classes  of  labor 
connected  with  this  kind  of  subway  work  should  go  out  on  strike 
or  be  called  out  in  sympathetic  strike  during  the  continuance  of 
the  present  rapid  transit  contracts. 

Concessions  were  also  made  by  the  union,  including  an  agree- 
ment that  the  affiliated  unions,  namely,  the  drill  runners,  blasters 
or  powder  men,  tool  sharpeners,  rockmen  or  blast  foremen  and 
others  affiliated  with  the  Tunnel  and  Subway  Constructors*  Inter- 
national Union  of  North  America,  were  bound  to  observe  the 
prevailing  wage  rates,  except  that  the  rates  for  engineers  should 
be  $30  per  week  straight  time  or  $6  per  day  broken  time,  com- 
mencing June  1,  1916.  The  agreement  was  signed  at  5 :00  p.  m., 
April  18,  and  practically  all  of  the  strikers  returned  to  work  on 
the  following  morning.  Both  the  contractors  and  the  labor 
leaders  made  public  acknowledgment  of  their  gratitude  to  Chair- 
man Straus  for  his  efforts  in  bringing  the  strike  to  an  end. 
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Similar  good  offices  employed  by  Chairman  Straus  were 
eflFective  in  ending  the  second  strike,  which  also  began  in  April. 
Members  of  the  International  Compressed  Air  and  Foundation 
Workers  Union  of  the  United  States  and  Canada  employed  on  the 
East  River  tunnels  presented  to  the  Flinn-O'Rourke  Company, 
Inc.,  the  contractors  for  the  tunnel  work,  a  proposed  wage  and  work- 
ing agreement  which  the  contracting  concern  held  to  be  a  violation 
of  the  agreement  entered  into  between  the  company  and  the  union 
on  August  11,  1915,  and  which  was  to  cover  the  life  of  the  East 
River  tunnel  contracts.  The  contractor  refused  to  accept  the 
modification  of  the  original  agreement.  Thereupon  the  union 
notified  the  contractor  on  April  7,  1916,  that  it  proposed  to  call 
out  all  members  and  prospective  members  of  the  union  on  this 
work,  the  strike  to  take  effect  as  of  noon  on  April  7.  In  all, 
some  800  of  the  tunnel  workers  —  so  called  *'  sand  hogs  "  —  who 
were  employed  in  the  Old  Slip^Clark  Street  and  Whitehall- 
Montague  Street  tunnels  quit  work. 

Several  conferences  took  place  between  the  contracting  com- 
pany and  the  union  members  in  the  effort  to  find  a  basis  of  settle- 
ment When  these  efforts  proved  unavailing  Chairman  Straus 
intervened  and,  following  an  informal  conference  with  repre- 
sentatives of  the  contractor,  called  to  his  oflSce  on  May  1  Major 
John  F.  O'Rourke  of  the  Flinn-O'Rourke  Company,  and  Henry 
Kuhlmann,  General  Secretary  of  the  International  Compressed 
Air  and  Foundation  Workers  Union,  together  with  a  delegation 
of  the  tunnel  workers.  Hugh  Frayne,  general  organizer  of  the 
American  Federation  of  Labor,  was  also  present.  Both  sides 
discussed  the  situation  frankly. 

An  agreement  was  reached  under  which  the  men  agreed  to 
return  to  work  on  May  3.  The  new  agreement  provided  that 
when  at  any  time  the  air  pressure  in  the  timnel  locka  equaled 
30  pounds  to  the  square  inch  the  men  were  to  receive  an  addi- 
tional twenty-five  cents  per  man  per  shift;  when  the  pressure 
equaled  35  pounds  another  twenty-five  cents  was  to  be  added  to 
the  men's  pay,  and  other  sums  of  twenty-five  cents  for  each  5 
pounds  in  excess  of  40  pounds. 

During  the  street  car  strike  which  was  prevalent  in  New  York 
City  during  August  and  September  and  which  is  treated   in 
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another  chapter  of  this  report,  it  was  feared  that  a  general  strike 
throughout  the  city  might  ensue  and  result  again  in  labor  difficul- 
ties upon  the  rapid  transit  work.  This  fear,  however,  proved 
to  be  groundless. 

A  new  phase  of  the  relation  of  the  Labor  Law  to  rapid  transit 
contracts  is  contained  in  the  one  question  of  the  construction  of 
the  Labor  Law  brought  before  the  Commission  during  the  year. 
The  question  involved  is  whether  contracts  for  equipment,  which 
are  let  by  the  two  operating  companies  under  the  Dual  System 
Contracts,  are  covered  by  Section  3  of  the  Labor  Law,  relating 
to  the  prevailing  rate  of  wages  and  hours  on  public  work. 

It  is  stated  that  it  is  the  intention  of  persons  interested  in  the 
interpretation  of  the  Labor  Law  to  carry  this  matter  into  the 
courts  for  determination.  The  matter  was  called  to  the  attention 
of  the  Commission  in  a  commimication  dated  March  27,  1916, 
from  William  D.  McNulty,  representing  the  Inside  Electrical 
Workers  of  Greater  New  York,  requesting  a  conference  on  the 
subject  of  alleged  violation  of  the  Labor  Law  in  connection  with 
the  work  done  at  subway  and  elevated  stations.  On  behalf  of 
this  oiganization  Mr.  McNulty  claimed  that  various  portions  of 
equipment  should  be  considered  to  be  embraced  within  the  pro- 
visions of  the  Labor  Law  as  to  wages  and  hours  of  work  upon 
public  contracts.  He  stated  that  on  the  premise  that  such  work 
should  properly  be  so  included,  there  had  been  many  violations 
of  the  law.  He  raised  several  other  questions  for  the  attention 
of  the  Commission,  which  were  all  referred  to  Commissioner 
William  Hayward. 

A  number  of  conferences  were  held,  and  out  of  these  grew  a 
definite  proposition  from  Mr.  McNulty  that  Section  3  of  the 
Labor  Law  be  written  into  all  contracts.  He  raised  this  question 
in  an  application  on  behalf  of  Herbert  Keogh  and  other  residents 
of  the  city,  announcing  that  he  proposed  to  start  an  action  in 
reference  to  the  proposed  contract  to  be  let  by  the  Interborough 
Company  for  electric  lighting,  heating  and  ventilating  systems 
on  the  Beverly  Road,  Newkirk  Avenue  and  Flatbush  Avenue 
stations  of  the  Nostrand  Avenue  line.  The  Commission  denied 
the  application  on  December  13.  It  is  expedited  that  the  appli- 
cants will  carry  the  matter  into  the  courts  for  a  test. 
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ACOIDBNTS    in    OoNSTEUCTION 

Rapid  transit  construction  work  has  been  prosecuted  during  the 
year  with  relatively  few  accidents.  While  it  is  almost  impossible 
in  a  work  of  such  magnitude  to  prevent  casualties  to  some  of  the 
thousands  of  employes  and  the  destruction  of  some  materials, 
especial  care  has  been  exercised  to  reduce  them  to  a  minimum. 
During  the  year  1916  there  were  but  three  such  accidents  of 
suflScient  moment  to  warrant  mention  in  this  report. 

On  the  afternoon  of  July  13,  1916,  on  Section  No.  2  of  Eoute 
No.  29,  a  portion  of  the  Nostrand  Avenue,  Brooklyn,  subway, 
a  sewer  crossing  Nostrand  avenue  at  Beverly  road  gave  way 
during  a  particularly  hard  thunder  storm.  The  section  of  the 
sewer  which  broke  extended  across  the  width  of  Nostrand  avenue- 
Water  from  the  sewer  flooded  the  subway  excavation  north  of 
Beverly  road,  undermining  the  timbering,  which  collapsed  for  a 
distance  of  about  80  feet,  carrying  the  decking  and  a  trolley  car 
and  the  car  tracks  to  the  bottom  of  the  cut  —  a  depth  of  some  17 
feet  Fortunately  no  one  was  seriously  injured.  All  the  pas- 
sengers had  left  the  trolley  car  in  response  to  a  warning  by 
engineers  of  the  Commission.  Several  employes  of  the  Brooklyn 
Rapid  Transit  Company,  however,  including  the  motorman  and 
the  conductor  of  the  car,  refused  to  leave.  Orders  were  given 
to  back  the  trolley  car  away  from  the  danger  point  As  the  car 
started  to  move  the  decking  collapsed.  Several  company  employes 
were  carried  down  into  the  excavation  with  the  car,  but  none  was 
so  seriously  injured  as  to  require  the  service  of  a  physician. 
Public  SiBrvice  Commissioners  Whitney  and  Hervey,  together  with 
Robert  Ridgway,  Engineer  of  Subway  Construction,  and  other 
engineers  and  oflScials  of  the  Commission  visited  the  scene  shortly 
after  the  accident  and  their  orders  carried  out  with  commendable 
rapidity  resulted  in  the  restoration  of  the  decking  and  of  service 
on  the  Nostrand  Avenue  trolley  line  with  a  minimum  of  delay. 

On  June  21,  1916,  a  compressed  air  pipe  line  serving  the  drills 
of  the  contractor  on  Section  No.  2  of  Routes  Nos.  4  and  36,  the 
Broadway-Fourth  Avenue  line  in  Manhattan,  exploded  under^ 
neath  the  pavement  on  the  west  side  of  Sixth  avenue  between  34th 
and  3Sth  streets,  near  the  power  house  of  the  contractor.  No  one 
was  seriously  injured.     The  pavement  was  torn  up  for  a  few  feet 
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and  a  12-inch  gas  main  was  broken.  The  cause  of  the  accident 
was  for  some  time  a  mystery  but  investigation  by  engineers  of  the 
Commission  convinced  them  that  the  probable  cause  was  the 
preeenoe  of  oil  within  the  cylinders  of  the  air  compressing  machine 
and  that  this  oil  undoubtedly  became  ignited  and  an  explosion 
followed. 

As  a  result  of  the  investigation  directions  were  given  to  the 
various  division  engineers  to  make  frequent  inspections  of  the 
air  compressing  plants^  and  tests  were  ordered  of  the  oils  used  by 
the  contractors  on  the  various  sections  in  an  effort  to  obtain  oils 
for  use  in  air  compression  work  of  such  quality  that  similar 
happaungs  might  be  prevented  in  the  future. 

On  October  23  service  on  the  northbound  express  track  of  the 
First  Subway  was  delayed  for  one  hour  and  46  minutes  — 
between  10:44  A.  M.  and  12:80  P.  M. —  when  a  concrete  mold 
used  for  the  placing  of  a  portion  of  the  lining  at  the  Diagonal 
Station  connection  was  broken.  An  express  train  was  passing  at 
the  time  and  it  is  believed  that  a  projection  on  the  mold  may  have 
been  hit  by  the  train,  causing  it  to  fall  apart  and  permitting  the 
concrete  mixture  to  flow  over  the  tracks,  blocking  the  passage  of 
express  trains.  "No  one  was  injured  and  no  serious  damage 
to  the  work  resulted. 

Pkoposal   from  the  Long  Island  Railroad   Company  fob 
IIafid  Transit  Connection 

At  the  close  of  the  year  the  Commission  still  had  under  con- 
sideration the  proposal  submitted  to  it  in  March,  1915,  by  the 
Long  Island  Bailroad  Company  to  lease  to  The  City  of  New 
York,  for  operation  as  an  extension  of  the  new  rapid  transit  line 
to  Corona,  the  tracks  of  the  Long  Island  Railroad  leading  to 
Whitestone  and  to  Little  Neck. 

On  January  20  a  report  from  the  Chief  Engineer  of  the  Com- 
mission was  received  and  filed,  stating  that  he  could  not 
recommoid  any  lease  of  the  property  and  franchises  of  the  New 
York  and  North  Shore  Traction  Company  for  rapid  transit 
operation  in  view  of  the  very  substantial  changes  and  alterations 
which  would  be  necessary  in  the  roadbed,  tracks,  etc.,  of  the 
eompany  to  fit  them  for  use  as  rapid  transit  lines. 
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On  January  2-7  the  Commission  adopted  a  report  of  the  Chiei 
Engineer  as  to  the  approximate  cost  of  the  proposed  eztensiou 
of  the  Corona  route  through  Flushings  either  by  the  suggested 
connection  with  the  Long  Island  Railroad  or  by  the  construction 
of  extensions  of  the  City  line.  On  the  same  day  the  Commission 
adopted  a  motion  appointing  Commissioner  Henry  W.  Hodge, 
Daniel  L.  Turner,  then  Deputy  Engineer  of  Subway  Con- 
struction, Travis  H.  Whitney,  then  Secretary  of  the  Commission, 
and  LeRoy  T.  Harkness,  then  Assistant  Counsel,  to  act  as  a 
committee  empowered  to  confer  with  the  Transit  Committee  of 
the  Board  of  Estimate  and  Apportionment,  the  Long  Island 
Railroad  Company  and  the  operating  companies  under  Contracts 
Nos.  3  and  4,  looking  toward  such  amendments  of  the  operating 
contracts  as  might  be  necessary  to  provide  for  the  operation 
covered  by  the  report  of  the  Chief  Engineer. 

In  this  report  the  Chief  Engineer  concluded  that,  by  a  total 
expenditure  of  $2,450,000,  the  extension  of  the  Corona  Line 
operation  over  the  tracks  of  the  Long  Island  Railroad  to  White- 
stone  and  Little  Neck  might  be  effected.  This  sum  was  divided 
by  the  Chief  Engineer  as  follows : 

An  expenditure  by  the  City  for  connecting  the 
Corona  line  with  the  Long  Island  Railroad 
tracks,  to  cost $410,000 

An  expenditure  by  the  Long  Island  Railroad 
Company  for  improvements  and  grade 
crossing  eliminations,  to  cost 1,400,000 

An  expenditure  by  the  Interborough  Rapid 
Transit  Company  for  additional  cars  and 
power  facilities,  to  cost 640,000 

Such  lines,  the  Chief  Engineer  concluded,  if  operated  aH 
extensions  under  Contract  No.  3  would  result  in  a  deficit  to  the 
City  in  1&17  of  about  $180,000,  and  of  about  $200,000  in  the 
year  1927. 

Continuing  his  analysis  of  approximate  cost,  the  Chief 
Engineer  stated  that  if  the  City  were  to  construct  new  lines  over 
approximately  the  same  territory  its  expenditure  would  be 
$7,750,000  as  against  $410,000  under  a  lease  of  the  Long  Island 
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Railroad,  with  a  deficit  in  1917  of  $412,250,  and  in  1927  of 
$273,500.  He  held  that  the  City  bj  utilizing  the  Long  Island 
tracks  wonld  save  on  the  average  about  $150,000  per  year  until 
such  time  as  the  increase  in  traffic  would  justify  it  in  building 
its  own  lines. 

Stating  that  the  foregoing  conclusions  were  based  on  the  five- 
cent  fare  on  both  the  Whitestone  and  Little  Neck  brancheb', 
the  Chief  Engineer  pointed  out  that  if  all  passengers  be- 
yond Broadway,  Flushing,  and  Collie  Point  were  required 
to  pay  a  second  fare  the  added  revenue  would  amount  in 
1917  to  about  $250,000,  less  additional  operating  eipenses  of 
$96,000,  providing  a  net  annual  revenue  of  $154,000  which, 
subtracted  from  the  original  deficit  on  the  one-fare  basis  of 
$180,000,  would  leave  a  deficit  of  about  $26,000. 

Comparing  assessed  valuations  of  property  in  the  localities 
which  would  be  served  by  the  extension  to  Little  Neck  and 
Whitestone  with  corresponding  territory  in  a  portion  of  Bronx 
Borough,  the  Chief  Engineer  concluded  that  values  would  enhance 
about  eleven  per  cent,  or  almost  enough  to  wipe  out  the  deficit 
of  $412,000  in  the  first  year  of  operation  if  the  lines  were  con- 
structed by  the  City  and  operated  on  the  basis  of  a  single  fare. 

While  all  these  conclusions  were  problematical,  if  the  two- 
fare  basis  were  effected,  such  deficit  might  be  practically  wiped 
out  within  a  very  short  time.  The  Chief  Engineer  also  expressed 
the  opinion  that  operation  on  the  Long  Island  tracks  might 
even  be  justified  on  a  one-fare  basis,  but  in  view  of  the  proble- 
matical results  of  such  operation,  he  recommended  that  in  the 
conservation  of  the  City's  best  interest  the  two-fare  arrangement 
be  effected. 

On  February  10  the  Commission  received  a  letter  from  Mr. 
C.  L.  Addison,  Assistant  to  the  President  of  the  Long  Island 
Railroad  Company,  stating  that  that  company  had  carefully  con* 
sidered  the  question  of  the  rental  to  be  charged  for  a  lease  of  the 
lines  by  the  City  and  was  unable  to  make  any  concessions  which 
would  reduce  the  price  of  the  lease  to  the  City  to  less  than  a 
$175,000  average  for  a  ten-year  period. 

On  July  19  the  Chief  Engineer  of  the  Commission  submitted 
the  following  memorandum  further  analyzing  the  traiBc  which 
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might  be  expected  by  operation  of  the  Long  Island  Bailroad 
Company's  lines  and  the  resultant  effect  upon  the  City  treasniy, 
which  was  received  and  filed  by  the  Commission  on  August 
8,  1916: 

The  Honorable  Henry  W.  Hodge, 
Commissioner. 

July  19,  1916 
Re  Proposed  Extension  of  Corona  Line  Operation  over 

L.  I.  R,  R.  Tracks  to  Whitestone  and  Little  Neck 
Dear  Sir  : — 

On  June  16,  1916,  I  informed  you  that  even  if  an  addi- 
tional fare  were  collected  from  all  passengers  boarding  the 
trains  on  the  proposed  Long  Island  Railroad  extension  east 
of  Main  street  and  Bridge  street,  Flushing,  the  operating 
deficit  resulting  thereby  during  the  first  year  of  operation, 
1917,  would  amount  to  about  $26,000.  Pursuant  to  your 
request,  I  submit  herewith  a  detailed  analysis  indicating 
how  the  above  conclusion  was  arrived  at. 

In  connection  with  the  analysis  I  transmit  herewith  one 
print  of  a  tabulation  prepared  by  the  Transit  Bureau  giv- 
ing the  results  of  a  24-hour  count  of  traflBc  in  the  Third 
Ward,  entitled  "  Traffic  Statistics  24  hours  to  and  from 
the  Third  Ward  of  Queens  County  and  Nassau  County 
December  6,  1915,  Investigation  No.  12,844."  In  this 
tabulation  the  traflic  is  divided  between  the 

Long  Island  Railroad 

New  York  and  North  Shore 

New  York  and  Queens  County,  and  the 

Brooklyn  Rapid  Transit  trolley  lines 

The  Long  Island  Railroad  operates  from  New  York  to 
and  through  the  Third  Ward  to  Whitestoiie  Landing  and 
to  Port  Washington.  From  the  tabulation  above  referred 
to  the  traffic  on  the  Long  Island  Railroad  leaving  the 
Bridge  Street  and  Main  Street  stations  in  Hushing 
(columns  1  and  2  east-bound)  amounts  to  (1120-h355O) 
4670  passengers  east-bound  for  24  hours.  The  traffic  leav- 
ing the  Third  Ward  is  indicated  in  column  9,  which  is  the 
amount  of  traffic  leaving  Little  Neck,  which  is  1198  pas- 
sengers east-bound  for  24  hours.  The  difference  between 
the  traffic  leaving  Flushing  and  the  traffic  leaving  the 
Third  Ward  represents  the  railroad  traffic  east-bound 
alighting  within  the  Third  Ward  and  beyond  the  Bridge 
and  Main  Street  stations  in  Flushing,  which  amounts  to 
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3470  paaseaogers  one  way  durixig  24  hours.  It  is  assumed 
that  Ae  west-hoimd  traffic  from  this  territory  will  nearly 
approximate  the  east-boimd  traffic. 

1  —  Therefore,  if  an  additional  fare  were  collected, 
these  3470  people  would  pay  such  an  additional  fare. 

The  New  York  and  North  Shore  operates  a  trolley  line 
from  Flushing  through  the  Third  Ward  into  Nassau 
County.  A  count  of  the  traffic  on  this  line  indicates,  as 
shown  in  the  tabulation,  that  1967  passengers  arrived  at 
Flushing,  west-bound,  during  24  hours.  The  count  also 
indicates  that  at  Little  Neck  the  traffic  arriving  on  the  cars 
during  24  hours  amounted  to  298  passengers.  The  differ- 
ence between  these  two  figures:  that  is,  1967  —  298,  or 
about  1670  passengers,  represents  the  traffic  boarding  the 
cars  within  tiie  Third  Ward.  The  terminus  of  this  line  is 
at  Flushing.  Our  Transit  Bureau,  from  its  knowledge  of 
the  conditions  in  this  territory,  suggests  that  we  assume 
that  about  two-thirds  of  these  passengers  would  transfer 
from  the  New  York  and  North  Shore  to  the  New  York 
and  Queens  County  cars  bound  for  New  York,  the  remain- 
ing passengers  representing  local  traffic  to  Flushing. 

2  —  Therefore,  about  1100  passengers  would  be  avail- 
able as  second-fare  passengers. 

The  New  York  and  Queens  County  line  operates  a 
trolley  line  from  New  York  and  Flushing,  with  one  branch 
to  Oolite  Point  and  another  along  Bridge  street.  Main 
street  and  Jamaica  avenue  to  Murray  Hill.  The  line  also 
operates  a  route  from  Jamaica  to  Flushing.  The  tabula- 
tion indicates  that  the  total  west-bound  traffic  leaving 
Flushing  towards  New  York  during  24  hours  amounted 
to  6,482  passengers.  From  an  analysis  of  the  Transit 
Bureau,  tiiese  passengers  probably  originated  about  as 
follows : 

(a)  From  the  College  Point  branch,  about.        2,000 

(b)  From  the  Jamaica  line,  as  indicated  in 

the  tabulation,  all  transferring  at 
Flushing  to  the  New  York  bound 
cars  of  the  New  York  and  Queens 
County  line,  about 1,509 

(c)  Transferring  from  the  New  York  and 

North  Shore  line,  (2)  above 1,100 

(d)  From  the  Murray  Hill  branch,  about.        1,878 


Total 6,482 
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Of  the  above,  it  is  fair  to  assume  that  the  traffic  from 
College  Point,  (a),  and  that  from  the  New  York  and 
North  Shore  line,  (c),  will  pay  a  second  fare.  Those 
passengers  from  the  Jamaica  line,  however,  which  is  a 
crosstown  line  and  does  not  parallel  the  Little  Neck  branch 
of  the  Long  Island  railroad,  will  undoubtedly  transfer  at 
Main  street,  Flushing,  and  liierefore  will  not  pay  a  second 
fare  on  the  rapid  transit  line.  Consequ^itly  (b)  will 
not  represent  second-fare  passengers.  The  Transit  Bureau 
believes  that  about  20  per  cent  of  the  traffic  originating  on 
the  Murray  Hill  branch  will  pay  a  second  fare,  or  about 
380  passengers. 

3 — Consequently,  the  traffic  on  the  New  York  and 
Queens  County  line,  Manhattan-bound,  from  Flushing 
which  would  pay  a  second  fare  east  of  Main  street  and 
Bridge  street  would  be  as  follows : 

Passengers 

From  the  College  Point  branch 2,000 

Transferring  from  the  New  York  and  North 

Shore 1,100 

From  the  Murray  Hill  branch 380 

Total 3,480 


The  terminus  of  the  B.  R.  T.  line  is  at  Main  street. 
Flushing.  It  is  fair  to  assume,  therefore,  that  none  of 
its  traffic  originates  beyond  Main  street.  Flushing.  Con- 
sequently, none  of  it  will  pay  the  additional  five-cent  fare. 

Summing  up,  the  one-way  traffic  per  day  beyond  Bridge 
street  and  Main  street,  Slushing,  which  would  pay  an 
additional  fare  would  be  as  follows: 

Long  Island  railroad  traffic  or  the  traffic 
indicated  in  (1) 3,470 

New  York  and  Queens  County  traffic,  or 

the  traffic  indicated  in  (3) 3,480 

Total 6,950 

Assuming  a  7  per  cent  increase  in  traffic  due  to 
increase  in  population,  or 487 

the  result  would  be  a  grand  total  of 7,437 

or  say  7,500  passengers  who  would  pay  an  addi- 
tional fare;  that  is,  7,500  passengers  would  pay 
an  additional  fare  each  way,  both  of  which  would 
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be  collected  on  the  extension.      Consequently, 
they    would    represent    an    additional    annual 

revenue  of  about $250,000 

Less  additional  operating  expenses  of 96,000 

providing  a  net  additional  revenue  of $154,000 

which,  subtracted  from  the  original  deficit  on 

the  one-fare  basis  of 180,000 

leaver  only  a  deficit  of  about 26,000 

as  previously  stated. 

This  is  practically  the  same  conclusion  that  we  arrived 
at  in  our  report  of  January  18,  1916,  as  representing  the 
conditions  if  an  additional  fare  were  collected  from  all 
passengers  east  of  College  Point  and  Broadway,  Flushing. 
Our  analysis  of  the  situation  at  that  time  was  erroneous, 
for  the  reason  that  we  assumed  that  all  of  the  traffic  would 
be  divided  in  proportion  to  the  division  of  the  commuta- 
tion tickets  of  the  Long  Island  railroad.  A  further 
analysis  of  the  matter  discloses  the  error  of  such  a 
conclusion. 

I  wish  to  point  out  again  that  these  figures  only  repre- 
sent intelligent  guesses.  The  nature  of  the  problem  is 
such  that  no  exact  conclusions  can  be  arrived  at,  but  in 
my  judgment  these  last  figures  are  as  reasonable  as  can 
be  secured. 

I  can  only  reiterate  that  if  the  two-fare  arrangement  as 
indicated  is  eflFected,  the  deficit  noted  will  be  wiped  out 
in  a  very  short  time,  due  to  the  enhancement  in  property 
values  in  the  territory  affected,  and  also  due  to  the 
increased  riding  that  naturally  results  from  improved 
facilities.  What  such  increase  in  riding  may  be  is  difficult 
to  estimate.  It  is  dependent  almost  entirely  upon  the 
character  of  service  provided  by  the  new  facilities. 
Very  truly  yours, 

Alfsed  Obavbn, 

Chief  Engineer. 

On  August  9  the  Commission  held  a  hearing  upon  the  question 
of  whether  a  five-cent  fare  or  a  ten-cent  fare  should  be  charged 
in  the  event  that  the  railroad  tracks  were  leased  for  operation  in 
connection  with  the  Queens  rapid  transit  lines.  The  hearing 
was  largely  attended  and  there  was  advocacy  of  both  the  five-cent 
fare  and  the  ten-cent  fare.    At  the  end  of  the  year  no  decision  had 
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been  reached,  as  the  railroad  company  had  made  no  proposition 
which  the  Oommission  was  willing  to  accept  on  behalf  of  the 
City. 

Construction  Contiiacts  Awarded  by  the  City 

As  stated  above,  awarding  of  contracts  for  lines  of  the  Dual 
System  is  now  practically  completed  While  the  Commission 
awarded  a  number  of  contracts  during  the  year  and  executed 
and  delivered  in  addition  a  few  contracts  awarded  in  the  year 

1915,  the  sum  total  of  such  contracts  was  less  than  in  the  year 
1916. 

As  stated  in  previous  reports,  the  various  City-owned  lines 
of  the  Dual  System  were  divided  into  contract  sections  for  con- 
struction purposes.  During  the  year  the  Commission  awarded 
but  one  new  contract  for  general  construction  on  the  lines  for 
operation  by  the  Interborough,  but  several  such  contracts  were 
awarded  and  executed  on  lines  for  operation  by  the  Brooklyn 
company,  particularly  on  Boute  No.  8,  the  14th  Street-Eastern 
subway.  The  contract  for  Section  No.  2  of  Boutes  Nos.  19 
and  22,  the  elevated  portion  of  the  Southern  Boulevard  and 
Westchester  Avenue  extensions  of  the  Lexington  Avenue  subway, 
which  originally  had  been  awarded  by  the  Commission  in  1915, 
was  executed  and  delivered  by  the  Commission  early  in  May, 

1916.  The  history  of  this  particular  contract  is  related  else- 
where in  this  report.  This  line  is  one  of  those  assigned  to  the 
Interborough  for  operation  under  the  Dual  System  Contracts. 

The  Commission  awarded  a  contract  for  the  construction  of 
the  Livonia  Avenue  Elevated  line,  Eoute  No.  31, —  being  the 
elevated  portion  of  the  Eastern  Parkway  subway  in  Brooklyn 
for  operation  by  the  Interborough — but  later  rescinded  the 
award.  The  reasons  for  this  action  will  be  found  on  another 
page. 

A  resume  follows  of  the  various  contracts  executed  during  the 
year,  classified  as  to  the  operating  companies : 

Lines  toe  Operation  by  thb  New  Tokk  Municipal  Railway 

coepobation 

Bovie  No.  8;  Hth  Street-Eastern  Line, —  This  is  a  two-track 
line  which  extends  from  14th  street  west  of  Sixth  avenue,  Man- 
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hattan,  thenoe  through  14th  street,  crossing  by  tunnel  under- 
neath the  East  river,  to  North  7th  street,  Brooklyn;  thence 
extending  through  North  7th  street.  Metropolitan,  Bushwick  and 
Johnson  ayenues  and  private  right  of  way  to  East  New  York  at 
the  intersection  of  Broadway  and  Fulton  street,  Brooklyn.  It  is 
divided  into  six  sections,  of  which  four  are  subway ;  one  is  tunnel 
and  one  is  elevated  construction. 

Section  No.  6,  the  elevated  portion  of  this  route,  has  not  yet 
been  placed  under  contract  by  the  Commission  but  it  is  expected 
that  bids  will  be  requested  during  the  coming  year.  This  portion 
of  the  line  is  known  as  Eoute  No.  59  and  was  adopted  by  the 
Conunission  on  July  1,  1914,  approved  shortly  thereafter  by  the 
Board  of  Estimate  and  Apportionment  and  finally  approved  by 
an  order  of  the  Supreme  Court  on  April  25,  1916.  The  Com- 
mission is  authorized  to  utilize  the  right  of  way  of  the  Long 
Island  Railroad  for  much  of  the  distance  between  the  eastern  end 
of  the  subway  portion  of  the  line  and  the  connection  with  the 
Broadway  line  in  Brooklyn.  Negotiations  are  under  way  for  the 
purchase  of  the  necessary  easement  from  the  railroad  company. 

Bids  for  the  tunnel  section  were  opened  on  December  7,  1915, 
and  the  lowest  bidder  was  the  firm  of  Booth  and  Flinn,  Ltd.,  at 
$6,639,023.50.  The  contract,  however,  was  not  awarded  until 
January  13,  1916,  following  an  investigation  as  to  the  method 
by  which  the  tunnel  should  be  coxustructed.  This  investigation 
was  undertaken  by  Commissioner  William  Hayward  upon  repre- 
sentations by  Duncan  McBean  and  others  that  both  time  and 
money  could  be  saved  by  building  the  tunnel  by  the  trench 
method,  whidi  was  followed  in  the  Harlem  tunnel  of  the  First 
Subway,  instead  of  by  shield  and  compressed  air  method  provided 
for  in  the  specifications. 

Conferences  were  held  by  the  Commission  with  all  parties 
eoncemed  and  the  merits  of  the  two  methods  carefully  investi- 
gated. The  Commission  also  consulted  with  Colonel  Black,  Chief 
of  Engineers  of  the  War  Department,  who  unhesitatingly  declared 
that  the  Government  would  not  permit  of  the  obstruction  of  the 
river  duumel  and  this  would  make  it  impossible  to  use  the  trench 
method  because  the  latter  would  require  more  or  less  obstruction 
tc  the  river  service. 
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As  the  chief  advantage  of  this  method  would  be  to  save  time, 
the  Commission  conferred  with  the  lowest  bidder,  Booth  and 
Flinn,  Ltd.,  and  this  firm  agreed,  if  prompt  action  were  taken 
so  that  it  might  obtain  the  advantage  of  options  upon  construction 
materials,  that  it  would  stipulate  to  complete  the  oantract  within 
27  months  from  delivery.  On  motion  of  Commissioner  Henry  W. 
Hodge  the  contract  for  Section  No.  3  by  unanimous  vote  was 
thereupon  awarded  to  Booth  and  Flinn,  Ltd.,  subject  to  the 
stipulation  just  mentioned. 

The  tunnel  extends  from  a  point  under  14th  street,  Manhattan, 
about  70  feet  west  of  Avenue  B,  to  and  under  the  East  river 
to  a  point  under  North  7th  street,  Brooklyn,  about  50  feet  west 
of  the  center  line  of  Bedford  avenua  The  plans  call  for  the 
construction  of  a  two-track  railroad. 

The  other  sections  were  awarded  as  follows: 

Section  No.  1.  The  Commission  opened  bids  for  this  section 
on  May  18,  at  which  time  Booth  and  Hinn,  Ltd.,  was  the  lowest 
bidder  at  $2,528,618.25.  The  award  was  made  to  this  firm  on 
May  25.  Section  No.  1  is  a  subway  under  14th  street  from  a 
point  300  feet  west  of  Sixth  avenue  to  Irving  place,  Manhattan. 

Section  No.  2.  Bids  were  received  on  May  25,  and  the 
Begnon  Contracting  Company,  the  lowest  bidder,  at  $1,972,849, 
received  the  award.  Section  No.  2  is  a  subway  under  14th  street 
from  Irving  place  to  midway  between  Avenues  B  and  C  in 
Manhattan* 

Section  No.  4.  Bids  were  received  on  May  16,  and  the  con- 
tract later  was  awarded  to  the  Mason  and  Hanger  Company, 
Inc.,  the  lowest  bidder  at  $1,847,174.40.  This  section  is-  a 
subway  on  the  Brooklyn  side  extending  from  Bedford  avenue 
through  North  7th  street  and  Metropolitan  avenue  to  a  point 
near  Leonard  street,  in  Brooklyn. 

Section  No.  5.  Bids  for  this  section  were  opened  on  May  22, 
MacArthur  Brothers,  to  whom  the  contract  was  awarded,  being 
the  lowest  bidder  at  $1,336,949.85.  This  section  b^ins  at  a 
point  between  Leonard  street  and  Manhattan  av^iue  imder  Met- 
ropolitan avenue  and  Johnson  avenue  and  extends  to  Meserole 
street  and  Bedford  avenue. 

Route  No.  61;  60th  Street  Tunnel. —  The  Dual  System  plans 
as  originally  drafted  contemplated  a  two-track  extension  of  the 
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Broadway  subway  through  59th  and  60th  streets  and  over  the 
Qaeensboro  bridge  to  a  connection  with  the  new  elevated  lines 
in  the  Borough  of  Queens.  This  route  was  changed  under  cir- 
eomstanoes  detailed  in  the  last  Annual  Beport  to  provide  for  a 
tunnel  at  60th  street  approximately  parallel  to  the  bridge  instead 
of  the  use  of  the  bridge. 

The  matter  taken  into  consideration  in  the  change  of  the 
route  was  an  offer  made  by  Michael  J.  Degnon,  the  contractor 
for  the  subway  work  in  59th  and  60th  streets,  by  which  if  the 
land  portion  of  the  subway  were  placed  in  60th  street  alone  and 
the  route  over  the  bridge  abandoned  he  would  agree  to  construct 
a  tunnel  for  not  less  than  $4,500,000.  The  tunnel  route  extends 
from  Second  avenue,  Manhattan,  under  East  60th  street,  the 
East  river,  private  property,  Vernon  avenue,  North  Jane  street 
and  private  property  to  a  point  near  Sherman  street.  Queens, 
rising  to  the  surface  at  Sherman  street  and  becoming  an  elevated 
structure  for  a  short  distance. 

Bids  for  the  construction  of  this  route  were  received  by  the 
Commission  on  July  13,  Patrick  McKJovem  and  Company,  of 
Xo.  1  Madison  avenue.  New  York  City,  being  the  lowest  bidder 
at  $4,194,797.  The  Degnon  Company,  whose  bid  was  the  second 
low  offer,  named  a  price  of  $4,247,000.  Following  the  opening 
of  the  bids  the  Degnon  Company,  in  view  of  the  proposition 
which  it  had  made  the  year  previous  in  connection  with  the 
change  of  route,  announced  that  it  intended  -to  protest  an  award 
to  the  lowest  bidder,  the  McGovem  Company.  After  considera- 
tion, however,  cotmsel  for  the  Degnon  Company  announced  that 
it  would  make  no  objection  to  the  award  to  Patrick  McQovem  and 
Company,  and  on  July  24  the  award  was  made  to  the  latter  con- 
<*em  at  the  price  named  above. 

Route  No.  12;  Flxdhush  Avenue  —  St.  Felix  Street  Line 
{Broadway-Fourth  Avenue  Subway). —  Three  sections  of  this 
route  are  to  contain  four  tracks  for  operation  by  the  Interborough 
Bapid  Transit  Company  as  a  part  of  the  Eastern  Parkway 
route,  and  two  trada  for  operation  by  the  New  York  Municipal 
Bailway  Corporation  as  a  part  of  a  connection  between  the 
Brighton  Beach  line  and  the  Fourth  Avenue  subway.  The  line 
W|:ing  at  St.  Fdix  street  in  Fulton  street,  extends  south  under 
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the  former  thoroughfare  underneath  the  Atlantic  Avenue  station 
of  the  Long  Island  Railroad  and  turns  into  Flatbush  avenue  near 
Atlantic  avenue. 

The  sections  under  Flatbush  avenue  are  those  just  described 
which  contain  tracks  for  both  the  Interborough  and  the  Brooklyn 
companies.  At  the  intersection  of  Eastern  parkway  and  Flatbush 
avenue,  the  Interborough  tracks  turn  east  into  Eastern  parkway 
while  the  New  York  Municipal  Jlailway  Corporation's  tracks 
continue  south  under  Flatbush  avenue  to  Malbone  street.  The 
two  sections  which  were  awarded  on  this  line  during  the  year 
were  Nos.  1-B  and  2-A  and  will  contain  New  York  Municipal 
tracks  only. 

Section  No.  1-B  includes  that  part  of  the  line  which  extends 
south  from  the  north  building  line  of  Hanson  place  a  distance  of 
about  688  feet,  passing  under  Hanson  place,  the  Long  Island 
Kailroad  Company^s  station  and  Atlantic  avenue  to  a  point  in 
private  property  south  of  Atlantic  avenue. 

'  By  an  agreement  executed  between  the  City  and  the  Long 
Island  Railroad  Company  the  latter  provided  directly  under  its 
tracks  a  reinforced  concrete  slab  of  sufficient  strength  to  carry 
the  load  of  the  station  and  the  railroad  tracks  above  it.  This 
slab  forms  the  roof  of  the  subway  station  below  it.  The  railroad 
company  agreed  to  carry  on  the  work  at  a  cost  not  to  exceed 
$500,000,  including  the  easement  valued  at  $200,000.  Following 
the  execution  of  the  contract,  work  was  undertaken  by  the  railroad 
company. 

The  Commission  later  obtained  bids  for  the  construction  of 
Section  No.  1-B,  and  the  contract  was  awarded  to  the  Degnon 
Contracting  Company,  of  No.  80  East  42d  Street,  New  York 
City,  the  lowest  bidder,  on  September  18.  The  contract  price 
was  $810,265. 

Section  No.  2-A  covers  that  part  of  the  connection  between  the 
Fourth  Avenue  subway  and  the  Brighton  Beach  line.  It  extends 
under  Flatbiish  avenue  from  Prospect  park  to  the  Brighton  Beach 
line  at  Malbone  street.  The  plans  call  for  a  two-track  under- 
ground' railroad.'  Owing  to  the  great  depth  of  the  subway  at 
Prospect  Park  plaza,  clius^  by  lihe  necessity  of  passing  the  tracks 
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for  operation  by  the  Brooklyn  company  underneath  those  for 
operation  by  the  Interborongh  company,  the  shield  tunnel  method 
of  construction  was  adopted  as  the  most  economical.  The  Oom- 
mission  received  bids  for  this  section  on  February  10,  1916,  and 
awarded  the  contract  to  the  D^non  Oontracting  Company,  the 
lowest  bidder,  on  February  17.  The  contract  price  was 
$1,370,098. 

Routes  Nos.  6,  4  and  S6,  20  wnd  SS  (Broadway-Foiurtk  Avenue 
SvbwoAf). —  The  Commission  on  August  11,  1916,  awarded  the 
contract  for  the  installation  of  tracks  upon  these  sections  of  the 
Broadway-Fourth  Avenue  subway  to  the  T.  H.  Eeynolds  Con- 
tracting Company,  Inc.,  at  $288,400.  The  contract  covers  that 
portion  of  the  Broadway  and  Canal  Street  subways  in  Manhattan 
from  59th  street  to  the  Battery  and  by  way  of  the  Whitehall- 
Montague  Street  tunnel  to  a  connection  with  the  Fourth  Avenue 
line  in  Flatbush  avenue  extension,  Brooklyn.  The  contract  was 
delivered  on  August  30,  1916,  and  the  work  is  well  under  way. 
It  is  expected  that  this  line  between  59th  street  and  the  Battery 
will  be  in  operation  by  the  end  of  the  year.  Portions  may  be 
placed  in  operation  at  an  earlier  date. 

Rotdes  Nos.  6,  4  ond  S6  amd  20  {Broadway-Fourth  Avemief 
Subway), —  Two  contracts  for  station  finish  on  the  Broadway  and 
Canal  Street  subways  were  awarded  by  the  Commission  during 
the  year,  placing  all  of  the  stations  between  the  Battery  and  28th 
street  and  one  station  on  the  Canal  Street  line  under  contract. 
On  March  16  the  Commission  awarded  to  D.  C.  Serber  the  con- 
tract for  station  finish  for  the  stations  between  the  Battery  and 
14th  street.  This  contract  was  later  assigned  to  the  Serbeiv 
Stander  Company.  The  contract  price  was  $344,716.35.  The 
contract  was  delivered  on  April  25  and  the  work  on  many  of  the 
stations  is  now  nearing  completion. 

On  September  18,  1916,  the  Commission  awarded  to  the  same 
company  the  contract  for  the  station  finish  on  the  Canal  Street, 
23d  Street  and  28th  Street  stations  at  $149,324.75.  The  contract 
was  executed  on  October  20  and  the  work  is  being  progressed  as 
rapidly  as  possible  so  as  to  admit  of  opening  the  line  at  an  early 
date. 
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Boute  No,  Jfi;  Oravesend  Avenue  Elevated  Railroad  {Cvlver 
Rapid  Transit  Railroad). —  This  route  is  one  of  the  cdevated 
extensions  of  the  Fourth  Avenue  subway  in  Brooklyn.  It  b^ins 
at  a  point  near  Tenth  avenue  and  37th  street  where  it  connects 
with  a  spur  from  the  Fourth  Avenue  line  in  open  cut,  continues 
along  private  property  south  of  37th  street  into  Gravesend 
avenue  and  extends  over  and  along  Gravesend  avenue  and  Shell 
road  to  Surf  avenue. 

During  the  year  the  Commission  created  a  third  section  upon 
this  line  in  addition  to  the  two  already  under  construction.  The 
new  section  begins  at  the  end  of  Section  No.  2  at  a  point  525 
feet  south  of  Avenue  X  and  extends  to  the  Coney  Island  terminal 
of  the  New  York  Municipal  Railway  Corporation.  The  contract 
for  Section  No.  3  will  soon  be  let  by  the  City  as  the  result  of  the 
failure  of  negotiations  between  the  Commission  and  the  Brooklyn 
company  by  which  the  latter  had  the  privilege  of  providing  the 
connection  between  the  end  of  Section  No.  2  and  the  Coney  Island 
terminal.  It  is  not  the  intention^  however^  that  the  City  shall 
construct  the  whole  section  but  only  as  far  as  Sheepshead  bay^ 
inasmuch  as  an  agreement  perfected  toward  the  end  of  the  year 
with  the  Brooklyn  company  provides  that  the  connection  with  the 
terminal  will  be  made  by  the  company.  The  new  section  is  about 
4,500  feet  in  length,  of  which  3,500  feet  will  be  City  construction 
and  about  1,000  feet  company  construction.  The  line  will  in  part 
have  two  tracks  and  in  part  three  tracks. 

Section  No.  1-A.  The  Commission  on  December  4  awarded  to 
Thomas  Dwyer  the  contract  for  the  construction  of  Section  No. 
1-A,  which  is  the  connecting  link  between  the  New  Utrecht 
Avenue  (West  End  line)  and  the  Culver  Rapid  Transit  Railroads 
(Gravesend  Avenue  route).  The  contract  price  was  $42,268. 
The  connection  is  a  three-track  approach  from  the  West  End  line 
to  the  Culver  line,  some  600  feet  in  length,  rising  from  the  38th 
Street  cut  at  the  point  where  the  West  End  line  leaves  that  cut 
slightly  west  of  Tenth  avenue  and  south  of  37th  street  The 
approach  rises  to  the  elevated  grade  of  the  Culver  line  at  a  point 
371  feet  east  of  Tenth  avenue. 

The  Commission  during  the  year  also  let  the  contract  for  track 
installation  on  Sections  Nos.   1-A,  1  and  2  to  Kaufman  and 
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Gaicey,  the  lowest  bidder,  at  $103,680.  The  contract  was 
delivered  on  October  21,  1916,  and  it  is  expected  that  the  work 
will  be  completed  this  year.  There  was  also  awarded  by  the  Com- 
mission a  contract  for  the  construction  of  concrete  track  floors 
and  platforms  for  eleven  stations  on  Sections  !N'os.  1  and  2. 
The  award  was  made  on  October  28  to  the  Snare  and  Triest  Com- 
pany, the  lowest  bidder,  for  $52,654. 

Lims    FOB    Operation    bt    Intbrborough    Bapib    Transit 

Company 

Batite  No.  6;  Lexington  Avenue  Svhway. —  This  line  which  is 
the  new  double^ecked,  four-track  subway  which,  in  connection 
with  the  First  Subway  below  Park  avenue  and  40th  street,  is  to 
form  the  new  east  side  trunk  line,  is  all  under  contract  and 
practically  completed,  with  the  exception  of  the  important  work 
at  the  Diagonal  station  under  42d  street  between  Park  and 
Lexington  avenues.  This  work,  however,  is  being  advanced  with 
the  greatest  rapidity  in  order  to  afford  much  needed  relief.  Ihuv 
ing  the  year  two  contracts  were  let  for  station  finish  on  Route 
No.  5. 

On  June  1,  the  Commission  awarded  to  John  B.  Roberts,  the 
lowest  bidder,  the  contract  for  the  construction  of  station  finish 
for  Sections  Nos.  7  to  11,  inclusive,  at  the  bid  price  of 
$278,182.66.  On  June  8,  the  Commission  awarded  to  A.  W. 
King  and  Company,  the  lowest  bidder,  the  contract  for  station 
finish  on  Sections  Nos.  12  to  15,  inclusive,  at  $316,091.06.  Both 
contracts  were  executed  in  August  and  work  was  begun 
immediately. 

The  Commission  also  awarded  on  Becember  14  to  W.  G. 
Steams,  the  lowest  bidder,  for  $11,075,  a  contract  for  the  instal- 
lation of  cable  feed  pipes  in  the  Lexington  Avenue  subway  for 
Sections  Nos.  8  to  11,  inclusive,  between  54th  and  105th  streets. 

Batde  No.  18;  White  Plains  Road  Extension. —  As  a  result  of 
negotiations  conducted  during  1915  by  which  an  exchange  of 
property  with  the  Park  Department  of  New  York  City  was 
effected,  the  Commission  was  able  to  advertise  for  bids  for  the 
constraction  of  a  railroad  storage  yard  at  180th  street  adjoining 
Bronx  park  for  the  use  of  this  line. 
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It  has  been  the  intention  bo  far  as  possible  under  the  Dual  Sys- 
tem Contracts  to  provide  storage  yards  for  cars  so  that  it  will  not 
be  necessary  to  use  railroad  tracks  to  so  great  an  extent  as  form- 
erly for  this  purpose.  The  contract  was  awarded  to  the  Thomas  J. 
Buckley  Construction  Company,  the  lowest  bidder,  for 
$269,222.60.  The  general  plan  calls  for  construction  of  a  yard 
built  upon  embankment  in  part.  It  will  have  capacity  for  about 
275  cars. 

On  October  6  the  Commission  awarded  also  to  the  Thomas 
J.  Buckley  Construction  Company,  the  lowest  bidder,  at 
$872,898,  the  contract  for  the  construction  of  a  railroad  yard  for 
the  storage  of  cars  in  the  vicinity  of  239th  street.  It  is  officially 
designated  as  the  239th  Street  yard,  although  it  covers  an  area 
of  several  city  blocks,  beginning  a  short  distance  east  of  White 
Plains  road  and  north  of  239th  street. 

For  the  construction  of  this  yard  there  was  taken  part  of  a 
large  parcel  purchased  some  time  before  by  the  Interborough 
Rapid  Transit  Company.  The  239th  Street  yard  will  provide  accom- 
modation for  approximately  580  subway  cars  on  37  tracks.  On 
a  part  of  the  same  plot,  adjoining  the  yard  for  subway  cars,  the 
Interborough  Company  will  construct  a  yard  having  capacity  for 
about  350  elevated  railroad  cars.  The  approach  to  both  yards 
will  be  over  the  same  tracks,  construction  of  the'  approach 
involving  partial  reconstruction  of  the  White  Plains  Road  line 
between  the  Nereid  Avenue  station  and  the  terminal  station  at 
24:l8t  street.  This  reconstruction  will  avoid  grade  crossings  at 
the  entrance  to  the  yard. 

Botite  No,  18  (White  Plains  Road  Line). —  The  awarding  of  a 
contract  for  the  installation  of  tracks  on  this  line  had  a  history 
beginning  in  1915,  part  of  which  was  related  in  the  last  Annual 
Report.  The  Commission  received  bids  for  this  work  on  Novem- 
ber 23,  1915,  at  which  time  the  Coast  and  Lakes  Contracting 
Corporation  was  the  lowest  bidder  at  $53,930.50.  The  President 
of  the  corporation,  D.  J.  Boylan,  filed  an  application  under  date 
of  November  26,  addressed  to  the  Chief  Engineer,  requesting 
permission  to  withdraw  the  bid  which  was  only  about  half  that  of 
the  next  lowest  bidder.    Mr.  Boylan  complained  that  an  error  in 
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traBfiferring  figures  had  been  made  by  his  engineers.  The  Com- 
mission, however,  on  December  7  awarded  the  contract  ta  the 
Coast  and  Lakes  Corporation  and  the  contract  was  forwarded  to 
the  Board  of  Estimate  for  approval.  The  Bocj^rd  of  Estimate 
referred  the  matter  back  to  the  Commission  with  a  request  for 
farther  information. 

In  the  meantime,  imder  date  of  January  24,  1916,  the  con- 
tractor, through  Mr.  Boylan,  its  President,  signed  a  stipulation 
that,  if  the  Public  Service  Commission  would  permit  him  to 
withdraw  his  bid  and  reject  all  bids,  he  would  agree  to  pay  the 
cost  of  readvertising  the  contract  for  the  work  at  an  expense  not 
to  exceed  $300  and  would  agree  to  the  retention  by  the  Commis- 
sion of  a  certified  check  for  $5,000  originally  deposited  with 
his  bid,  the  check  to  be  retained  as  security  for  carrying  out  the 
tenns  of  the  stipulation  by  which  the  Coast  and  Lakes  Contract- 
ing Corporation  agreed  to  make  a  new  bid  to  be  not  greater  than 
$94,280.50,  which,  it  was  stated  by  Mr.  Boylan,  was  the  sum  th^t 
the  company  originally  contemplated  as  its  bid  and  would  have 
bid  but  for  the  mistake  in  transferring  figures  from  one  sheet  to 
another. 

In  deciding  to  readvertise,  the  Commission  had  before  it  a 
report  of  its  Chief  Engineer  stating  that  the  original  bid  was 
unquestionably  below  the  figure  at  which  the  work  could  be  profit- 
ably performed  and  undoubtedly  was  a  mistake.  New  bids 
were  opened  on  February  10,  1916,  and  of  the  three  bidders  who 
presented  offers  the  Coast  and  Lakes  Company  was  low  with  its 
bid  of  $94,280.50  as  agreed  in  the  stipulation.  The  Commission 
thereupon  awarded  the  contract  to  the  Coast  and  Lakes  Contract- 
ing Corporation  and  the  contract  was  executed  and  delivered  on 
April  13  last.  The  work  of  installing  the  tracks  is  now  practically 
completed  and  the  line  will  be  ready  for  operation  early  in  the 
new  year. 

Routes  No8.  5,  J^S  and  16. —  The  contract  for  the  track  installa- 
tion on  these  sections  covering  the  Lexington  Avenue  subway,  the 
149th  Street  connection  and' the  Jerome  Avenue  extension  was 
awarded  by  the  Commission  oA  March  2, 1916,  to  the  Empire*  Con- 
struction Company,  the  low  bidder,  for  $276,433.55.* 'The  coA- 
tract  was  executed  on  March  30  and  is  now  well  advanced. 
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Bouiea  Nos.  -4  and  S8^  48  and  SS. —  The  contract  for  the 
installation  of  tracks  on  the  Seventh  Avenue  subway  was  awarded 
on  September  14  by  the  Commission  to  Engel  and  Hevenor,  the 
lowest  bidder,  for  $229,440.60.  The  contract  calls  for  tiie  laying 
'  of  tracks  from  the  junction  of  the  Seventh  Avenue  line  with  the 
First  Subway  in  Times  square  and  thence  southerly  under  Sev- 
enth avenue,  Seventh  Avenue  extension,  Varick  street,  West 
Broadway  and  Greenwich  street  to  a  junction  with  the  First  Sub- 
way at  Battery  park.  It  also  includes  the  installation  of  tracks 
on  the  Park  Place,  William  and  Clark  Street  subway  from  its 
connection  with  the  Seventh  Avenue  line  at  West  Broadway  and 
Park  place  to  and  under  the  East  river  by  tunnel  and  under  pri- 
vatiB  property  and  various  thoroughfares  to  a  connection  with  the 
First  Subway  in  Brooklyn  near  Joralemon  street 

Routes  Nos.  43  and  4  &  S8. —  The  Commission  on  October  19 
awarded  to  Louis  Wechsler,  of  1133  Broadway,  the  lowest  bidder, 
at  $382,521  the  contra,ct  for  the  construction  of  station  finish  for 
five  stations  on  the  Seventh  Avenue  line  and  one  station  on  the 
Lexington  Avenue  line,  the  latter  being  the*  Diagonal  station  at 
42d  street  between  Park  and  Lexington  avenues.  The  five  stations 
on  the  Seventh  Avenue  line  covering  this  contract  were  those  at 
Times  square,  Pennsylvania  station  (33d  street)  28th  street,  23d 
street  and  18th  street.  Certain  additional  finish  work  on  the  Sev- 
enth Avenue  line  was  included.  The  lowest  bidder,  after  present- 
ing his  bid  asked  permission  to  withdraw  on  the  ground  of  ill 
health.  The  Commission,  however,  refused  to  consent  to  such 
withdrawal  but  agreed  to  an  assignment  of  the  contract. 

Routes  Nos.  4  &  88. —  Bids  for  the  station  finish  on  the  lower 
portion  of  the  Seventh  Avenue  line,  Manhattan,  from  the  Battery 
to  14th  street,  inclusive,  were  received  by  the  Commission  on 
December  28,  following  a  rejection  of  bids  received  at  a  previous 
letting.  On  the  second  letting  the  Seventh  Avenue  Construction 
Company  was  the  low  bidder  at  $389,880. 27 V^. 

The  first  bids  were  received  on  December  4.  On  that  occasion 
the  Seventh  Avenue  Constructica  Company  was  the  lowest  bidder 
at  $899,770.57%  while  Thomas  Dwyer  was  the  next  lowest  bidder 
%X  $413,65*2.35.    A  question  w^s  rfused  as  to  the  completion  of  the 
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incorporation  of  the  Seventh  Avenue  Company  at  the  time  the 
bids  were  received.     Owing  to  this  informality  the  Commission, 
on  December  13  decided  to  reject  all  bids  and  to  readvertise  for . 
bids  —  to  be  received  December  28. 

The  Commission  in  rejecting  the  bid  of  the  Seventh  Avenue 
Company  acted  to  prevent  possible  litigation  and  in  the  belief  that 
in  80  doing  the  station  finish  work  could  be  gotten  under  way 
quickest  Mr.  Dwyer  filed  a  protest  against  rejection  of  the  bids, 
claiming  that  the  Seventh  Avenue  Company  was  not  fully  incorpo- 
rated at  the  time  the  bid  was  received  and  hence  that  no  bid  had 
been  received  from  it.  He  maintained  that  upon  such  a  premise 
bis  was  the  low  bid  and  that  the  award  should  be  made  to  him. 

Routes  No8.  ledklSwndSedc  57.— On  November  16  the  Com- 
mission awarded  to  the  H.  C.  Stowe  Construction  Company,  the 
lowest  bidder,  for  $110,650.71  a  contract  for  the  construction  of 
thirteen  signal  towers  on  the  Jerome  Avenue  extension,  on  the 
White  Plains  Boad  ezt^ision  and  on  the  new  Queens  lines.  Three 
of  the  towers  are  to  be  located  on  the  Jerome  Avenue  line,  three 
on  the  White  Plains  Boad  line,  and  the  remaining  seven  are  to  be 
installed  at  various  points  on  the  Queens  lines.  The  con- 
tract has  not  yet  been  executed,  inasmuch  as  the  City  author- 
ities have  raised  the  question  as  to  whether  the  signal  towers 
should  not  be  charged  to  cost  of  equipment  rather  than  to  construc- 
tion. The  Commission  on  December  27  directed  the  Interborough 
to  do  the  work  as  a  part  of  equipment. 

misckllaneous  contracts  awabded  in  1916  by  the 
Commission 

•'  Q  "  Varnish,  to  J.  W.  Masury  &  Son,  awarded  January  27, 
delivered  March  3,  amount  $2,265. 

**  C  "  Varnish,  to  Chase,  Boberts  &  Company,  awarded  Novem- 
ber 22,  not  yet  delivered;  amount  $2,736. 

Reconstruction  of  stairway  at  northeast  comer  of  Rector  street 
and  Trinity  place,  to  John  B.  Roberts,  awarded  August  2^,  not 
vet  executed ;  amount  $1,858. 

Stairways  and  side  walls  on  Route  'So.  5,  Section  'So.  2-'A,  to 
Cnderpinning  and  Foundation  Company,  awarded  November  29, 
not  yet  executed ;  amount  $9,950. 
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Track  flooi?  on  Boute  No.  6,  Section  No.  2-A,  to  Underpinning 
and  Foundation  Company,  awarded  November  29,  not  yet  exe- 
cuted; amount  $3,500. 

Bemoval  of  stairways  at  Chambers  Street  station.  Municipal 
building,  to  Snare  and  Triest  Company,  awarded  April  27,  deliv- 
etei  June  20;  aniount  $2,160.  (Only  one  stairway  has  been 
removed  under  this  contract  —  at  a  cost  of  $1,300.) 

Relocation  of  trolley  tracks  on  Queensboro  Bridge  plaza,  Routes 
Nos.  86  &  37,  Section  No.  1,  to  Thomas  Crimmins  Contracting 
Company,  awarded  October  11,  not  yet  executed;  amount  $2,900. 

Removal  of  elevated  railroad  column  at  Flushing  and  Second 
avenues^  Routes  Nos.  36  &  37,  Section  No.  2,  to  Post  &  McCord, 
Inc.,  awarded  August  80,  delivered  November  3;  amount  $1,835. 

Ten-inch  cable  feed  pipes  on  Route  No.  5,  Sectioiis  Nos.  8,  9, 
10  and  11,  to  W.  O.  Steams,  awarded  December  14,  not  yet 
executed;  amount  $11,076. 

Numerical  station  marking  in  river  tunnels,  to  Samuel  Finkel- 
stein,  awarded  December  27,  not  yet' executed;  amount  $1,844.75. 


Construction  of  Duct  Lines 

On  September  10,  1915,  the  Commission  awarded  to  E.  C. 
Moore  fot  $34,905.90  a  contract  for  the  construction  of  a  duct  line 
to  be  built  under  44th  street  from  Lexington  avenue  to  First 
avenue,  thence  south  to  42d  street,  thence  under  42d  street  to 
shaft  No.  2,  to  carry  the  power  cables  from  a  connection  with  the 
Lexington  Avenue  line  over  to  the  new  Queens  lines  for  the  opera- 
tion of  the  Queensboro  subway  and  the  Queens  extensions. 

Following  the  award  of  the  contract,  the  Commission  submitted 
the  bids  to  the  Board  of  Estimate  with  a  request  for  the  necessary 
appropriation.  Controversy  arose  as  to  whether  the  contract  was 
one  for  construction  or  for  equipment  and  whether  it  should  be 
awarded  by  the  Commission  or  by  the  Interborough  Rapid  Transit 
Company. 

When  the  completion  of  the  duct  line  had  become  imperative 
Chairman  Oscar  S.  Straus  wrote  to  Mayor  Mitchel,  requesting  his 
coopei'ation  in  settling  the  situation.  Following  conferences  the 
Board  of  Estimate  acted  and  gave  its  approval  of  the  contract. 
The  City  authorities,  however,  demanded  that  a  stipulation  be 
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executed  in  connection  with  the  contract  by  which  it  was  provided 
that  the  question  aa  to  whether  these  duct  lines  should  be  charged 
to  construction  or  to  equipment  would  be  later  decided  by  the 
courts.  The  Commission  then  offered  to  execute  the  contract  with 
Mr.  Moore,  the  lowest  bidder,  but  he  declined  to  accept  it  on  the 
ground  that  the  cost  of  doing  the  work  had  increased  in  the  inter- 
veniug  period  and  that  he  could  not  afford  to  take  the  contract  at 
the  price  at  which  he  bid.  Upon  his  declination  the  Commission 
sought  to  execute  the  contract  with  Knight  &  DeMicco,  Inc.,  the 
next  lowest  bidder,  for  $38,847.50.  That  concern,  however, 
refused  to  take  the  contract,  stating  reasons  similar  to  those  given 
by  Mr.  Moore.  The  Commission  thereupon  offered  the  contract 
to  the  Beaver  Engineering  and  Contracting  Company  who  were 
third  low  in  the  bidding  at  $38,915.50.  The  award  was  made  on 
May  25,  and  executed  on  June  26. 

The  Commission  on  July  20  awarded  to  the  T.  H.  Beynolds 
Contracting  Company,  the  low  bidder,  at  $10,307  the  contract  for 
the  construction  of  a  series  of  duct  lines  in  157th  street  and  other 
thoroughfares  in  The  Bronx  in  connection  with  the  extensions  of 
the  Lexington  Avenue  line  in  that  borougL  The  contract  was 
executed  on  August  13  and  work  was  immediately  begun. 

On  June  15  the  Commission  awarded  to  the  Empire  Construc- 
tion Company,  the  low  bidder,  at  $9,797.26  the  contract  for  the 
construction  of  a  duct  bench  in  153d  street.  The  contract,  how- 
ever, has  not  yet  been  delivered,  certain  questions  as  to  the  work 
remaining  to  be  settled. 

CONTBAOT  WITH  LaWBSNCE  C.  MaNUELL 

Routes  No8.  19  &  22  {Southern  Bouehaa-d  amd  Westchester 
Avenue  Extension), — After  five  months  of  negotiations  between 
the  Board  of  Estimate  and  the  Commission,  a  contract  with  Law- 
rence C  Manuell  for  the  construction  of  the  Pelham  Bay  Park 
elevated  extension  of  the  Lexington  Avenue,  subway  was  executed 
on  May  5  last  The  contract  in  question  comprises  about  four 
miles  of  line  and  is  known  as  Section  No.  2. of  Routes  Nos.  19  & 
22,  beginning  at  a  point  over  Whitlock  avenue  near  Bancroft 
street,  The  Bronx,  at  the  end  of  the  subway  portion  of  the  South- 
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em  Boulevard  and  W^tchester  Avenue  line,  and  extending  north- 
erly over  Whitlock  avenue  to  Westchester  avenue  near  Eastern 
boulevard  and  thence  out  Westchester  avenue  to  Pelham  Bay 
park. 

The  line  when  completed  will  offer  the  residents  of  the  north- 
eastern portion  of  The  Bronx  the  first  real  rapid  transit  service 
enjoyed  by  them.  The  contract  price  was  $2,063,877.50.  Shortly 
after  executing  the  contract  it  was  assigned  to  the  Flick  &  Manuell 
Construction  Company.  Delay  which  was  caused  in  the  execution 
of  this  contract  arose  over  the  question  raised  by  the  City  author- 
ities as  to  whether  duct  lines  included  in  the  contract  were  prop- 
erly chargeable  to  construction  or  to  equipment.  The  contract 
was  awarded  by  the  Commission  on  December  1.  After  represen- 
tations had  been  made  to  the  Board  of  Estimate  as  to  the  neces- 
sity for  getting  the  contract  executed,  else  the  City  might  suffer 
considerable  loss  in  the  face  of  a  rising  market  for  structural 
steel,  approval  by  that  Board  was  given  on  February  18,  1916. 

The  Board,  however,  appropriated  only  $1,651,102,  omitting 
the  duct  work;  Realizing  the  importance  of  getting  the  work 
under  way  and  in  view  of  the  fact  that  Mr.  Manuell  possessed  a 
valuable  option  for  structural  steel  at  a  low  price,  the  Commission 
endeavored  to  get  his  consent  to  the  contract  as  modified  by  the 
Board  of  Estimate.  In  reply,  Mr.  Manuell  informed  the  Com- 
mission that  omission  of  the  duct  work  would  seriously  affect  his 
profits  and  that  he  could  not  accept  the  contract  with  such  work 
omitted.  In  addition,  he  added  that  the  rising  price  of  materials 
and  labor  made  it  important  for  him  to  ask  for  leave  to  withdraw 
from  the  contract. 

Thereupon  the  Commission  again  took  up  with  the  Board  of 
Estimate  the  advisability  of  passing  the  Manuell  contract  as  orig- 
inally submitted  to  it.  The  Board  of  Estimate  finally  consented 
with  certain  stipulations  fully  protecting  the  City,  to  which  Mr. 
Manuell  consented. 

By  getting  the  Manuell  contract  executed  it  is  estimated  that 
the  Commission  was  able  to  save  The  City  of  New  York  upwards 
of  a  million  dollars.  The  contractor  possessed  an  option  for 
steel  at  $51.60  per  ton  which  he  was  able  to  exercise  at  the  time 
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of  signing  the  contract,  but  had  delay  longer  continued  the  option 
would  have  lapsed  and  the  30,000  tons  of  structural  steel  needed 
for  the  work  would  have  cost  in  the  neighborhood  of  $80  or  more 
per  ton.  The  work  is  now  under  way,  ground  having  been  broken 
at  Grant  circle,  177th  street  and  Westchester  avenue  on  May  27, 
1916,  following  appropriate  exercises  attended  by  members  and 
officials  of  the  Commission,  City  officials,  officers  of  the  Inter- 
borough  and  others. 

Rejection  of  Ltvokia  Avenue  Contracts 
Route  No.  SI  (lAvonua  Avenue  Rapid  Transit  Railroad). — 
An  award  was  made  on  June  1  last  by  the  Commission  to  Dennis 
£.  Connors,  lowest  of  six  bidders,  at  $1,876,122  for  the  construc- 
tion of  Boute  "No.  31,  the  Livonia  Avenue  elevated  extension  of 
the  Eastern  Parkway  subway  in  Brooklyn.  This  is  a  two-track 
elevated  extension  of  the  subway  in  question  and  runs  from  a  con- 
nection with  the  Eastern  Parkway  line  at  Buffalo  avenue  over 
and  along  East  98th  street  and  Livonia  avenue  to  New  Lots  ave 
nue,  the  end  of  the  Interborough  system  in  Brooklyn. 

After  the  Connors  and  other  bids  were  received  on  this  work 
the  C^Hnmission  on  June  5  received  bids  for  the  supply  of  approx- 
imately 52,000  tons  of  structural  steel  for  use  in  the  construction 
of  various  portions  of  the  Dual  System  of  rapid  transit.  The 
Commission  made  this  move  in  the  effort  to  determine  if  it  might 
not  be  possible  in  the  face  of  a  steel  market  rapidly  rising  to  let 
separate  contracts  for  steel  work  of  several  lines,  and  for  the  erec- 
tion of  the  same,  thereby  obtaining  a  lower  rate  for  the  work  ^an 
would  be  had  by  letting  general  construction  contracts  including 
the  purchase  of  steel  and  its  erection. 

nierefore,  the  Commission  advertised  for  52,000  tons  of  ^teel 
to  be  used  on  the  lith  Street-Eastern  line,  on  the  Livonia  Avenue 
line,  on  the  Mott  Avenue  connection,  on  the  extension  of  the 
Qaeensboro  subway  to  Times  square,  on  the  Nassau  Street  line 
and  on  several  other  similar  contracts.  Three  bidders  presented 
proposals.  McClintic,  Marshall  &  Company,  the  American  Bridge 
Company,  and  the  Pennsylvania  Steel  Company  all  submitted 
bids  and  eadi  was  low  upon  certain  of  the  items. 

Digitized  by  VjOOQ  IC 


110       Public  Service  Ck)Kici88ioN  —  Fibst  District 

The  American  Bridge  Company  sulxnitted  an  altemative  bid 
for  the  f omiahing  of  all  the  steeL  After  thorough  oonaideration 
had  been  given  by  the  Oommiasion  to  theae  bida«  leoommendations 
were  made  by  the  Chief  Engineer  that  tliey  be  rejected,  in  the 
belief  that  the  ateel  market  whidh  had  been  rising  by  leaps  and 
bounda  would  soon  break  and  that  lower  prices  would  be  obtain- 
able. Hence,  the  Commission  on  June  22  rejected  aU  of  the 
bids  obtained  on  the  contract  for  structural  steel. 

In  the  meantime  the  Commission  had  on  June  8  rescinded  its 
action  of  June  1  in  awarding  the  contract  for  the  work  on  the 
Livonia  Avenue  line  to  Dennis  E.  Connors,  and  laid  on  the  table 
a  motion  to  reject  all  of  the  bids,  the  Commission  possessing  such 
right  under  the  form  of  contract  adopted  by  it. 

On  June  20,  following  the  taking  by  the  Commission  of  bids 
upon  the  proposed  structural  steel  contract,  Mr.  Connors  wrote  the 
Commission,  agreeing  to  make  certain  reductions  in  his  bid  for 
steel  amounting  to  approximately  $20,000. 

On  June  27  the  Chief  Engineer  of  the  Commission  reported 
in  favor  of  rejecting  all  bids  and  on  June  29  the  Commission  took 
such  action.  At  the  end  of  1916  the  Commission  readvertised 
for  bids  under  forms  of  contract  allowing  the  contractor  to  bid 
for  steel  work  and  its  erection  or  for  erection  alone.  Bids  for 
the  supply  of  steel  were  also  invited. 

TsAOK  Matbbiai^  Contracts 

During  1916  the  Commission  continued  as  in  previous  years 
the  purchase  of  ties,  materials,  rail,  special  work,  etc.  The  fol- 
lowing contracts  were  awarded  for  such  materials: 

Ties  and  Timber  Treated,  to  Eppinger  and  Russell,  awarded 
July  20,  delivered  August  14 ;  amount  $5,500. 

Special  Work,  Order  No.  7,  to  Ramapo  Iron  Works,  awarded 
May  11,  delivered  June  22;  amount  $85,889. 

Special  Work,  Order  No.  8,  to  Pennsylvania  Steel  Company, 
awarded  July  13,  delivered  September  11;  amount  $65,316. 

Special  Work,  Order  No.  9,  to  Ramapo  Iron  Works,  awarded 
September  6,  delivered  October  25 ;  amount  $29,858. 
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Special  Work,  Order  No.  10,  to  Ramapo  Iron  Works,  awarded 
September  14,  delivered  October  25 ;  amount  $11,427. 

Noiseless  Track  Device,  to  Vulcan  Rail  and  Construction  Com- 
pany, awarded  May  18,  delivered  July  6;  amount  $500. 

SUMMABY  OF    CoNSTBUCTION    CONTBACTS 

Following  is  a  summary  of  all  construction  contracts  upon  the 
new  lines  of  the  Dual  System,  either  completed  or  awarded  up 
to  December  1,  1916: 
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Company  Contracts 
The  two  operating  companies  pay  for  the  cars  and  other  equip- 
ment of  the  new  lines  under  the  Dual  System  Agreements.  They 
also  meet  the  total  cost  of  construction  upon  company-owned  lines, 
including  extension,  third-tracking  and  other  improvements. 
While  such  contracts  are  awarded  by  the  companies,  they  must 
when  in  excess  of  $100,000  be  approved  by  the  Commission.  The 
two  companies  have  expended  to  date  approximately  $35,000,000, 
exclusive  of  real  estate  and  overhead  expenses,  in  the  prosecution 
of  this  company  work. 

aoreements  in  reference  to  the  connection  of  the  first 
Subway  and  the  Lexington  Avenue  Subway 
Early  in  November  the  Commission  approved  two  agreements 
to  which  the  City,  through  the  Commission,  and  the  Interborough 
Rapid  Transit  Company  were  parties.  The  New  York  Central 
Railroad  Company  was  also  a  party  to  one  of  the  agreements. 
They  provided  for  the  completion  of  the  connection  between  the 
West  Farms  branch  of  the  First  Subway  and  the  Jerome  Avenue 
branch  of  the  Lexington  Avenue  subway  at  149th  street  and  Mott 
avenue,  and  for  the  lengthening  of  the  platforms  of  the  Mott 
Avenue  station  of  the  First  Subway  some  230  feet  beyond  its 
present  easterly  end.  The  New  York  Central  Railroad  Company 
was  a  party  to  the  latter  agreement  inasmuch  as  a  passageway  had 
been  provided  between  the  14:9th  Street  station  of  the  Lexington 
Avenue  subway  and  the  Mott  Avenue  station  of  the  First  Subway 
and  the  station  which  the  railroad  company  proposed  to  build  at 
149th  street  and  Park  avenue  as  a  part  of  its  so-called  Bronx 
improvement.  The  railroad  company  asked  that  this  passageway 
be  built  to  permit  of  the  convenient  interdiange  of  passengers 
between  the  several  stations.  The  New  York  Central  Company 
will  construct  the  passageway  east  to  Spencer  place  and  is  also  to 
do  certain  construction  work  which  the  City  would  otherwise  do 
for  the  platform  extensions.  With  these  exceptions  all  of  the 
work  is  to  be  done  by  the  Interborough  Rapid  Transit  Company, 
the  cost  of  the  connection  between  the  two  subway  lines  being  paid 
for  by  the  Interborough  Rapid  Transit  Company  as  a  part  of  its 
contribution  under  Contract  No.  3  while  the  extension  of  the 
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platforms  and  other  work  to  the  east  of  Mott  Avenue  station  is  to 
be  paid  for  by  the  City  as  an  extra  under  Contract  No.  1. 

The  approximate  cost  of  the  first  item  is  about  $110,000,  and 
of  the  second  about  $350,000.  About  100  feet  of  the  westerly 
portion  of  the  Mott  Avenue  station  platform  of  the  First  Subway 
is  to  be  removed  to  permit  the  connection  between  the  subways 
to  be  made.  A  part  of  the  connection  has  already  been  constructed 
in  connection  with  the  building  of  the  Lexington  Avenue  subway. 
The  platform  lengthening  at  the  Mott  Avenue  station  will  pro- 
vide for  ten-car  trains. 

The  New  York  Central  Bailroad  Company  proposes  to  utilize 
its  new  Bronx  station  for  the  handling  of  a  very  considerable  part 
of  its  suburban  traffic. 

Battery  Tunnel  Intact 
Early  in  the  year  engineers  of  the  Commission  made  careful 
inspections  of  the  two  tubes  of  the  East  Biver  tunnel  of  the  First 
Subway  from  the  Battery  to  Joralemon  street,  Brooklyn.  These 
inspections  showed  neither  settlement,  lateral  movement  nor  dete- 
rioration. The  investigations,  in  fact,  showed  that  leakage  of  the 
tunnels  had  decreased.  The  first  subway  tunnel  was  completed 
in  1908  and  has  been  in  constant  use  since. 

Tunnel  Heabinos  Joined 
At  the  close  of  the  year  construction  work  was  under  way  on  all 
of  the  four  tunnels  being  built  by  the  Commission  underneath  the 
East  river  to  form  connections  between  the  new  rapid  transit  lines 
in  Manhattan  and  in  Brooklyn  and  Queens.  The  final  blast,  '^  hol- 
ing through ''  the  headings  of  the  south  tube  of  the  Old  Slip-Clark 
Street  tunnel  underneath  the  East  river,  was  fired  on  the  morning 
of  Deoember  19.  When  measurements  were  taken  through  the 
opening  it  was  found  that  the  two  headings  outward  bound  from 
each  side  of  the  river  had  met  alniiost  in  the  center  of  the  river 
with  a  deviation  from  horizontal  and  perpendicular  of  less  than 
an  inch.  The  headings  of  the  north  tube  met  on  November  28, 
the  first  to  be  joined  of  any  of  the  four  tunnels  under  construction. 
There  was  also  a  deviation  of  less  than  an  inch  in  the  meeting 
of  the  north  tube. 
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Rapid  progress  was  made  toward  tlie  ead  in  connecting  up  the 
four  headings  inasmuch  as  tiieymetinareef  of  solid  rock  near  the 
center  of  the  river.  The  Old  Slip-Clark  Street  tunnel  is  for  oper- 
ation by  the  Interborough  Rapid  Transit  Company  as  a  part  of 
the  Park  Place,  Beekman  and  William  Street  branch  of  the  Sev- 
enth Avenue  subway  and  will  connect  the  Seventh  Avenue  line 
with  the  First  Subway  in  Brooklyn. 

As  is  customary  in  tunnel  building  there  was  a  celebration  in 
connection  with  the  joining  of  the  north  tube.  As  soon  as  a  drill 
had  been  shoved  through,  making  the  first  connection  between  the 
two  headings,  an  American  flag  was  driven  through  from  one 
heading  to  the  other.  Following  the  firing  of  the  last  blast  in  the 
north  tube  there  were  addresses  by  Commissioner  Travis  H.  Whit- 
ney and  George  H.  Flinn,  President  of  the  Flinn-O'Rourke  Com- 
pany, Inc.,  the  contractor  for  the  tunnel  work. 

The  building  of  the  Old  Slip-Clark  Street  tunnel  has  established 
a  new  record  for  speed  in  construction  of  tunnels  under  the  East 
river  and  also  has  established  another  and  especially  noteworthy 
record  in  the  fact  that  the  work  had  been  prosecuted  with  a  mini- 
mum of  casualties  both  as  to  accidents  and  as  to  cases  of  the 
dreaded  ^^  bends  "  or  caisson  disease. 

Practically  all  previous  tunnel  work  in  the  vicinity  of  New 
York  City  has  been  marked  by  the  large  number  of  cases  of 
"  bends  "  and  a  painful  score  of  fatalities  from  this  disease.  It 
was  determined  by  the  Commission  when  plans  were  prepared  for 
the  four  new  East  River  tunnels  that  especial  pains  should  be 
taken  to  prevent  as  far  as  possible  the  occurrence  of  this  disease, 
which  results  from  a  too  rapid  decompression  for  the  workmen  as 
they  leave  the  air  pressure  under  which  tunnels  are  constructed. 
Sometimes  this  air  pressure  is  very  high  and  the  men  work  in 
very  short  shifts.  The  greatest  of  care  must  be  exercised  in  remov- 
ing them  from  the  locks  and  caissons.  Occasionally  even  with 
the  utmost  care  the  tunnel  workers,  nirho  Bxe  commonly  known  as 
"sand  hogs,"  are  afflicted  with  "bends."  Physicians  were 
employed  by  the  Commission  and  by  the  contractor,  and  especial 
rules  were  drafted  to  control  the  men  and  to  guide  their  activi- 
ties, with  the  result  that  there  were  only  a  little  more  than  200 
oases  of  caisson  disease  on  the  Old  Slip-Clark  Street  work  and 
but  one  of  these  resulted  fatally.  ^^^^^^^^^  ^^  L^oogle 
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It  is  stated  by  the  physicians  and  the  engineers^  both  for  the 
contractor  and  tiie  City,  among  whom  there  has  been  the  greatest 
cooperation  in  this  work,  that  had  this  single  case  been  discovered 
in  sufficient  time  the  workingman  could  have  been  treated  and 
the  fatality  probably  prevented. 

FiBST  FiNAKGIAL  BSTUBN  FBOM  DuAL  SySTBM  OfSBATIO]^ 

The  Oity  of  Kew  York  was  in  receipt  of  its  first  financial 
return  from  the  operation  of  new  rapid  transit  lines  under  the 
Dual  System  when  the  Interborou^  Rapid  Transit  Company  on 
August  29  paid  to  the  Comptroller  of  The  City  of  ^ew  York, 
$8,584.73  as  rental  under  the  certificate  for  the  third-tracks  on 
the  lines  of  the  Manhattan  elevated  system.  The  certificate  pro- 
vided that  the  company  pay  to  the  City  two  per  cent  of  the 
increase  in  receipts  from  stations  served  by  express  trains.  The 
payment  of  August  29  covered  the  initial  operation  on  the  third 
tracks  from  January  17,  1916,  to  July  1,  1916,  this  rental  repre- 
senting clear  gain  to  the  City,  in  that  no  City  money  was  invested 
in  the  third-tracking  work  and  that  there  were  therefore  no  inter- 
est or  sinking  fund  charges  to  be  met. 

The  payment  above  referred  to  covered  only  receipts  from  sta- 
tions served  by  express  trains  on  the  Second,  Third  and  ^inth 
Avenue  elevated.  Following  the  receipt  of  the  check  the  Commis- 
sion wrote  the  Interborough  Bapid  Transit  Company,  stating  its 
belief  that  certain  of  the  stations  on  the  Sixth  Avenue  line  served 
by  express  trains  originating  on  the  Mnth  Avenue  line  should 
also  be  induded  within  the  list  of  stations  from  which  rental 
should  be  paid  to  the  Citjr.  President  T.  P.  Shonts,  of  the  Inter- 
borough Company,  in  reply  contended  that  the  stations  on  Sixth 
avenue  were  not  properly  to  be  considered  as  stations  served  by 
express  trains.  The  Commission,  however,  plans  at  an  early  date 
to  obtain  a  determination  as  to  whether  the  Sixth  Avenue  stations 
served  by  express  trains,  as  mentioned,  should  be  included  in  the 
list  of  stations  from  which  rental  is  expected  by  the  City. 

•       "  Blowout  "  is  TJNDXBrBrvBs  Tunnel 
Two  workmen  were  killed,  one  was  slightly  injured,  and  one 
had  a  marvelous' escape  frtim  injury  on  Febhiar^  19  as  a'reisult 
of  a  "blowout"  in  the  north  tube  of  the  WMtdiaU-Moi^to^g^^ 


128       Public  Sehvice  Commission  —  First  District 

Street  tunnel  which  is  being  constructed  under  the  £ast  river  and 
will  constitute  a  connection  between  the  Broadway  subway  in 
Manhattan  and  the  Fourth  Avenue  subway  in  Brooklyn. 

The  remarkable  feature  of  the  accident  was  that  three  of  the 
workmen,  including  the  two  men  who  were  killed,  were  hlovm  up 
through  thirty  feet  of  muck  intervening  between  the  top  of  the 
tunnel  shield  and  the  bottom  of  the  river  to  the  surface  of  the 
water.    One  of  the  three  was  practically  uninjured. 

A  similar  accident  occurred  during  the  building  of  the  Battery 
tunnel  of  the  First  Subway,  when  one  workman,  in  attempting 
to  stop  a  compressed  air  leak,  was  blown  through  the  river  bottom 
and  came  to  the  surface  of  the  river  and  was  rescued  uninjured. 

The  Whitehall-Montague  Street  tunnel  is  being  constructed  by 
the  shield  method  under  compressed  air.  The  "blowout" 
occurred  on  the  Brooklyn  side  of  the  river  near  the  foot  of  Mon- 
tague street  and  at  a  point  about  opposite  the  pier-head  line.  An 
air  pressure  of  24  pounds  to  the  square  inch  was  being  maintained 
in  the  tunnel.  The  shield  had  just  been  moved  forward  about  26 
inches  to  allow  for  the  placing  of  one  of  the  cast-iron  rings,  whidi 
form  the  permanent  lining  of  the  tunnel.  The  compressed  air 
found  a  weak  spot  in  the  roof  of  the  working  chamber  and  blew  a 
hole  up  through  the  river  bed.  Four  of  the  workmen  employed  by 
the  Flinn-O'Rourke  Company,  Inc.,  the  contractor  who  is  building 
the  timnel,  were  within  the  shield  and  exposed  to  the  danger  of 
being  sucked  into  the  vortex.  Two  of  them  were  miners  and  two 
helpers.  About  twenty  other  workmen  were  in  the  tunnel  back  of 
the  shield,  and  two  Commission  employes,  one  of  them  an  engi- 
neer, were  in  the  air  lock  being  transferred  from  the  shield  into 
the  tunnel.    AH  these  escaped  injury. 

Of  the  four  men  at  work  in  the  shield,  one,  Marshall  Mabey, 
was  shot  up  through  the  silt  and  water  to  the  surface  of  the  river. 
He  was  uninjured  and  as  he  reached  the  surface  struck  out  and 
swam  to  a  nearby  pier,  whence  he  was  piilled  ashore.  Frank 
Driver,  a  miner's  helper,  and  another  eiinploye  named  McCarthy 
were  also  catapulted  up  into  the  river.  Driver  died  a  few  minutes 
later  and  McCarthy's  body  was  found  the  next  day.  A  third 
employe  managed  to  grasp  the  side  of  the  shield  as  ihe  outrtish 
of  air  began  and  pulled  himself  to  shelter,  suffering  only  a  slight 
injury  to  his  ankle. 
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Immediately  after  the  accident  the  air  presgure  in  the  tunnel 
W9B  lowered  to  aboat  15  pounds  in  order  to  prevent  an  increase 
in  the  siae  of  the  *'  blow  "  hole,  and  the  contractor  took  steps  to 
cover  the  hole  wilh  a  blanket  of  clay  —  a  practice  that  is  followed 
in  tunnel  work  to  prevent  and  to  cure  "  blowouts."  Work  was 
halted  for  several  days  to  permit  of  the  deposit  of  the  clay  blanket 
and  also  to  allow  for  Ae  pumping  out  of  the  tunnel  which  had 
become  partially  filled  with  water. 

Vbntiiatino  Qrattwos 

The  much  discussed  question  of  the  ventilation  of  the  new  sub- 
ways, in  reference  to  which  many  conferences  were  held  during 
the  years  1916  and  1916,  was  settled  in  so  far  as  it  related  to  the 
special  conditions  along  that  portion  of  Broadway  between  34th 
and  4r2d  streets. 

On  June  18,  1915,  the  Commission  adopted  a  resolution  direct- 
ing the  then  Chief  Engineer  of  the  Commission,  Mr.  Alfred 
Craven,  to  request  the  Interborough  Bapid  Transit  Company  and 
the  New  York  Municipal  Railway  Corporation  to  designate  their 
consulting  engineers  to  act  with  the  Chief  Engineer  of  the  Com- 
mission as  a  board  to  report  with  recommendations  upon  the  sub- 
ject of  ventilation  for  the  subways  of  the  Dual  System. 

On  March  2,  1916,  a  report  signed  by  William  Barclay  Par- 
sons and  S.  O.  F.  Deyo,  engineers  representing  the  Interborough 
Rapid  Transit  Company,  and  J.  Vipond  Davies  and  Lewis  B. 
Stillwell,  representing  the  New  York  Municipal  Railway  Corpo- 
ration, dealing  with  the  whole  subject  of  subway  ventilation,  was 
received.  This  report  stated  that  no  mechanical  means  could 
generally  be  employed  for  subway  ventilation,  such  as  fans,  blow- 
ers, etc.,  without  incurring  prohibitive  cost  and  causing  annoyance 
to  the  general  public.  The  board  believed  the  natural  method  of 
ventilation  through  gratings  in  the  subway  roof  and  by  the  piston 
action  of  trains  the  most  effective  method  that  could  be  prac- 
ticably applied.  In  subways  constructed  with  fairly  continuous 
irrating  openings,  natural  ventilation  was  held  to  be  substan- 
tially adequate. 

The  report  also  stated  that,  despite  theories  held  by  many  per- 
sons, the  air  in  the  First  Subway  was  well  within  the  standards 
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set  by  the  principles  of  good  ventilatioii.  While  some  attention 
might  be  given  to  improvement  of  details:,  generally  the  natural 
method  was  unquestionably  the  most  suitable  and  efficient, 
and  the  recommendation  was  made  that  the  plans  adopted  by  the 
Commission  and  employed  in  the  construction  of  the  new  subways 
be  adhered  to,  with  perhaps  a  few  changes  as  to  detail. 

On  March  16  the  whole  question  was  referred  to  Commissioner 
Hodge  for  consideration  and  report  On  May  25  Commissioner 
Hodge  rendered  an  opinion  with  certain  recommendations  in  the 
matter  of  ventilating  gratings  for  the  Broadway  subway  between 
29th  and  35th  streets  and  between  39th  and  46th  streets.  Much 
public  opposition  had  developed  to  the  placing  of  ventilating  grat- 
ings for  underground  lines  in  the  sidewalks. 

Commissioner  Hodge  expressed  the  opinion  that  by  introducing 
fans  and  a  ventilating  duct  near  42d  street  and  similar  fans  and 
another  duct  near  31st  street,  the  portions  of  the  subway  between 
39th  street  and  46th  street  could  be  properly  ventilated  without 
sidewalk  gratings.  He  found  that  to  accomplish  this  purpose  it 
would  be  necessary  to  place  gratings  in  (Jreeley  square  between 
32d  and  33d  streets  near  an  island  of  safety  between  Sixth  avenue 
and  Broadway  north  of  33d  street,  in  Herald  square  between  34th 
iuid  35th  streets,  and  in  islands  of  safety  in  Long  Acre  square 
between  43d  and  44th  streets  and  between  45tli  and  46th  streets. 

At  the  same  time  he  reconmiended  as  the  safest  course  the 
preservation  of  the  ventilating  chambers  contemplated  in  the  sub- 
way plan  between  29th  and  32d  streets,  so  that  in  case  the  ducts 
did  not  give  satisfactory  ventilation  gratings  could  be  restored 
over  the  vent  chambers  and  also  over  openings  above  the  station 
between  39th  and  42d  streets.  He  held  that  the  relief  which 
would  be  gained  by  these  changes  would  be  of  sufficient  moment 
to  make  it  worth  while  to  expend  the  additional  sums  necessary 
to  make  them,  and  if  the  plan  of  forced  ventilation  by  fans  should 
not  prove  effective  it  would  be  readily  possible  to  adhere  to  the 
original  subway  plans  without  having  gone  to  any  considerable 
expense.    His  recommendations  were  approved. 

Extension  of  the  Ninth  Avenue  Elevated  Line 
An  agreement  between  the  Interborough  Rapid  Transit  Com- 
pany and  the  New  York  Central  Railroad  Company,  by  which 
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the  Interborough  acquired  the  right  to  use  the  present  bridge  of 
the  2f ew  York  Central  Railroad  Company  across  the  Harlem  river 
near  167th  street,  commonly  known  as  the  Putnam  Division 
Bridge,  was  approved  by  the  Commission  on  January  20. 

The  agreement  gives  the  Interborough  the  right  to  the  bridge 
for  the  Eighth  Avenue  and  162d  Street  connection,  authorized 
by  the  Dual  System  contracts.  This  is  an  extension  of  the  Sixth 
and  Ninth  Avenue  elevated  railroad  over  the  bridge  and  through 
162d  street  to  a  connection  with  the  Jerome  Avenue  branch  of 
the  Lexington  Avenue  subway  at  River  avenue  and  162d  street. 
Under  the  terms  of  the  agreement  the  New  York  Central  Com- 
pany is  to  construct  a  new  station  on  the  Bronx  side  of  the  Har- 
lem river  at  about  Sedgwick  avenue  and  162d  street,  to  be  in 
future  the  southern  terminal  station  of  the  Putnam  division  of 
the  New  York  Central  Railroad.  Provision  was  made  for  the 
abandonment  of  the  present  station  of  the  Putnam  division  at 
155th  street 

The  agreement  provided  for  a  lease  of  the  bridge  and  the  right 
of  way  between  Sedgwick  avenue  and  165th  street  for  a  term  of  86 
years,  dating  from  June  1,  1917.  The  Interborough  paid  the 
Xew  York  Central  Company  the  sum  of  $176,000  outright  for 
the  purchase  contained  in  the  agreement,  and  in  addition  agreed 
to  pay  the  New  York  Central  Company  $11,250  a  yeay,  being  the 
interest  at  the  rate  of  four  and  oue-lialf  per  cent  per  annum  on  the 
Mim  of  $250,000,  which  was  set  as  the  value  of  the  line  across  the 
Putnam  bridge. 

In  addition,  the  Interborough  Company  agreed  also  to  meet 
the  cost  of  taxes,  assessments  and  other  fees  and  part  of  the  cost 
of  the  maintenance  of  the  new  station  to  be  built  by  the  New 
York  Central  and  to  be  jointly  used  by  the  two  companies. 

Changes  in  Station  Designations 
Three  changes  were  made  in  names  of  stations  for  the  new  rapid 
transit  lines  during  the  year.  The  name  "  Bumside  Avenue  " 
which  had  been  selected  for  one  of  the  stations  on  the  Jerome 
Avenue  extension  of  the  Lexington  Avenue  line  was  changed  to 
"New  York  Fnversity  Station."  The  "Gold  Street"  station 
on  the  Fourth  Avenue  subway  was  changed  on  petition  of  a  num- 
ber of  residents  of  Brooklyn  to  "Myrtle  Avenue."   ig^CfeftyQj^Qle 
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Street  station  was  originallj  ^ititled  ^^  Mjrile  Avenue/'  but  it  was 
changed  because  it  was  feared  tkat  it  migbt  be  c(mfused  with  the 
Myrtle  Avenue  station  on  one  of  the  Brooklyn  elevated  railroads. 
Myrtle  av^iue,  it  was  pointed  out  by  the  petitioners^  is  a  business 
street  and  is  much  better  known  than  Gold  street.  The  Commis- 
sion acquiesced  in  this  view  and  the  name  was  changed. 

On  petition  of  a  number  of  residents  of  Th^  Bronx  the  Com- 
mission altered  the  name  of  the  ^^  160th  Street "  station  on  the 
White  Plains  Road  line  to  ''  ISOth  Street-Morris  Park  Avenue." 
The  latter  change  was  made  in  view  of  the  fact  that  the  Bronx 
Park  terminal  of  the  West  Farms  branch  of  the  First  Subway 
is  commonly  known  as  the  ''^  180th  Street "  station  and  it  was 
feared  that  confusion  would  be  inevitable  if  a  change  was  not 
made. 

Fulton  Stebet  Widbnino 

On  June  15  the  Commission  sent  to  the  Board  of  Estimate 
and  Apportionment  a  letter  stating  that  the  cost  of  the  proposed 
widening  of  Fulton  street  from  Ashland  place  to  the  extension 
of  Flatbush  avenue  in  Brooklyn  would  amount  to  hundreds  of 
thousands  of  dollars.  The  value  of  the  real  estate  to  be  taken, 
it  was  pointed  out,  would  be  in  excess  of  $325,000. 

While  the  title  to  the  property  is  held  by  the  City  —  it  having 
been  secured  for  work  in  connection  with  the  construction  of  the 
Fourth  Avenue  subway  —  it  is  charged  against  the  rapid  transit 
account.  Hence  a  refimd  would  need  to  be  made  to  that  account 
if  the  property  were  taken  by  the  City  for  other  purposes. 

The  widening  of  Fulton  street  would  also  involve  the  relocation 
of  elevated  railroad  columns  which  would  cost  about  $40,000. 
The  Oiief  Engineer  of  the  Commission  reported  that  he  did  not 
believe  the  plan  practicable.  A  change  in  the  building  line  of 
the  street  might  also  seriously  affect  the  structure  of  the  Fourth 
Avenue  subway  which  was  built  with  a  view  to  retaining  the 
present  width  of  the  street.  The  letter  to  the  Board  of  Estimate 
was  sent  in  response  to  a  series  of  questions  propounded  by  that 
body  covering  various  aspects  of  the  matter. 

New  Mezzanine  Pboposed 
In  the  effort  to  relieve  in  some  measure  the  conditions  of  ove^ 
crowding  at  the  Grand  Central  station  of  the  First  Subway  and 
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to  pravide  for  an  easier  circulation  of  traffic  at  tbe  station,  the 
Commission  in  conjunction  with  the  Interborough  Rapid  Transit 
Company  early  in  the  year  worked  out  a  plan  for  a  mezzomne 
across  the  express  tracks,  to  be  constructed  in  oonneetion  with  a 
new  stairway.  The  Commission  approved  the  plan  and  submitted 
it  to  the  Board  of  Estimate  with  a  request  for  the  appropriation 
of  the  necessary  $6,000  for  its  construction  as  an  extra  under 
Contract  No.  1. 

It  was  deemed  advisable  to  construct  the  work  with  a  view  to 
having  the  mezzanine  and  accompanying  stairway  in  place  by  the 
beginning  of  the  winter  rush  of  traffic.  The  Board  of  Estimate, 
however,  refused  to  approve  the  appropriation  on  the  ground  that 
the  present  conditions  of  crowding  at  the  Grand  Central  station 
would,  under  the  new  system  of  operation  contemplated  when  the 
east  and  west  trunk  line  subways  are  completed,  be  largely  elimi- 
nated, and  that  the  proposed  appropriation  would  scarody  be 
warranted. 

In  reply,  the  Commission  stated  that  $6,000  was  a  small  sum 
to  pay  for  an  appreciable  measure  of  relief  inasmuch  as  it  was 
expected  that  the  winter  of  1916  would  produce  the  greatest  traffic 
ever  seen  in  the  First  Subway.  The  Board  of  Estimate,  however, 
declined  to  accede  to  the  Commission's  views,  and  when  the  season 
had  so  far  advanced  as  to  make  it  impossible  to  install  the 
mezzanine  and  stairway  to  be  of  use  during  the  winter  the  matter 
was  dropped. 

Estimated  Ai>DrnoNAL  Cost  of  Dttai*  Subway  System 
On  July  6  Commissioner  Travis  H.  Whitney  and  LeRoy  T. 
Harkness,  Chief  of  Rapid  Transit,  submitted  to  the  Commission 
a  report  indicating  that  the  construction  cost  of  the  Dual  System 
of  rapid  transit  would  be  nearly  $22,000,000  in  advance  of  the 
estimates  made  for  the  cost  of  the  system  during  the  negotiations 
which  led  up  to  the  signing  of  the  Ihial  Contracts.  The  total 
estimated  additional  cost  which  they  found  under  both  Contracts 
N^os.  3  and  4  was  $21,834,887.70.  The  appropriations  made  in 
March,  1913,  indicated  a  cost  of  municipal  lines  to  be  operated 
hv  the  Interborough  of  $121,602,000,  of  which  the  company  was 
to  oontribnte  $68,000,000.     The  estimate  to  complete  these  lines, 
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made. by  Cominisfiioner  Whitney  and  Mr.  Harlcness  and  dated 
as  of  May  1,  1916,  was  $125,902,000. 

Their  report  paints  out  that  the  actual  construction  work  on 
the  lines  for  operation  by  the  Interborough  will  be  done  for 
$1,309,000  less  than  the  original  estimates.  Beal  estate,  if 
resale  of  surplus  property  can  be  had  as  expected,  will  show  a 
balance  of  a  little  more  than  half  a  million  dollars,  but  interest 
during  construction  will  run  $6,250,000  in  advance  of  the  original 
estimate.  The  net  effect,  therefore,  is  a  requirement  for 
$4,360,000  additional  for  purposes  of  Contract  No.  3,  the  con- 
tract with  the  Interborough. 

In  the  cpst  of  Contract  No.  4,  with  the  New  York  Municipal 
Railway  Corporation,  the  apj^ropriations  of  March,  1913,  indi- 
cated the  cost  for  munici])al  lines  to  be  operated  by  that  company 
to  be  $114,002,000,  of  which  the  company  was  to  contribntt* 
$13,500,000.  The  estimates  as  of  May  1,  1916,  indicated  a  cost 
of  a  little  over  $131,500,000  for  these  lines.  Construction  work 
under  Contract  No.  4,  it  was  shown,  would  be  nearly  $8,300,000 
in  excess  of  original  estimates,  due  in  large  part  to  advance  in 
prices  of  materials  and  labor.  The  interest  item  in  Contract 
No.  4  runs  $4,109,000  ahead  of  the  original  estimate,  and  real 
estate  $5,128,000. 

It  was  pointed  out  that  the  net  increase  in  the  cost  of  con- 
struction work  is  only  $7,000,000  on  the  original  estimate  of  over 
$202,000,000  for  construction.  Tn  other  words,  the  increase*! 
cost  so  far  as  construction  work  proper  is  concerned  is  less  than 
314  per  cent.  The  text  of  this  report,  together  with  accompany- 
ing tables  of  estimates  and  costs,  will  be  found  in  the  volume  of 
appendices.  , 

Dock  Plans  Appkovbd 

Early  in  March  the  Commission  approved  plans  submitted  by 
the  New  York  Dock  Company,  through  Dock  Commissioner  R  A. 
C.  Smith,  for  the  construction  of  large  modem  piers  at  Joralemon 
street  and  Montague  street,  Brooklyn.  Approval  by  the  Com- 
mission was  necessary  because  the  piers  will  be  constructed  over 
the  First  Subway  at  Joralemon  street  and  over  the  New  York 
Municipal  Railway  Corporation  subway  at  Montague  street,  and 
it  was  important  that  the  work  of  constructing  the  docks  should 
not  interfere  in  any  way  with  the  tunnels. 
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The  piers,  representing  increased  commercial  advantages  for 
the  Brooklyn  waterfront,  at  the  same  time  give  protection  to  the 
subways  and  obviate  the  construction  of  permanent  concrete 
blankets  over  the  tubes,  which  would  cost  more  than  $100,000 
each.  The  negotiations  leading  up  to  the  agreement,  of  which  the 
construction  of  the  piers  was  the  outcome,  lasted  for  more  than 
a  year. 

The  City  of  New  York,  through  the  Commissioners  of  the 
Sinking  Fund,  took  formal  action  on  April  13  authorizing  the 
transfer  of  the  property  at  the  foot  of  Joralemon  and  Montague 
streets  from  the  jurisdiction  of  the  Oommission  to  that  of  the 
Department  of  Docks  and  Ferries.  As  a  result  of  this  action, 
the  rapid  transit  funds  were  reimbursed  to  the  extent  of  $21,260 
for  the  rights  transferred  at  the  foot  of  Joralemon  street  and 
$81,250  for  the  rights  transferred  at  the  foot  of  Montague  street. 

Condemnation  Proceedings  in  Connection  with  the  Cui^vbr 
Rapid  Transit  Eailroad 

Early  in  June,  negotiations  for  the  acquisition  of  an  easement 
having  failed,  the  Commission  instituted  condemnation  proceed- 
ings to  acquire  an  easement  for  elevated  railroad  construction 
alongside  37th  street,  Brooklyn,  from  Tenth  to  Fifteenth  avenue 
and  thence  across  railroad  property  to  Oravesend  avenue.  The 
easement  desired  was  over  the  existing  right  of  way  of  the  New 
York  Municipal  Railway  Corporation^  one  of  the  associated 
Brooklyn  Rapid  Transit  companies,  and  title  to  the  property 
rested  with  the  Prospect  Park  and  South  Brooklyn  Railroad  Com- 
pany, the  official  name  of  the  Culver  line. 

The  desired  easement  is  to  provide  the  right  of  way  for  the 
Culver  Rapid  Transit  Railroad  Elevated  extension  of  the  Fourth 
Avenue  Subway  system.  Negotiations  for  the  acquisition  of  the 
easement  began  in  the  Fall  of  1915.  When  they  had  readied 
a  certain  point  it  became  apparent  that  the  real  estate  experts  of 
the  Commission  and  of  the  Brooklyn  company  could  not  agree  in 
their  estimates  of  the  value  of  the  property  to  be  taken. 

Experts  for  the  Commission  estimated  the  property  value  to  be 
approximately  $50,000  while  the  company's  experts  set  a  figure 
of  $200,000.      Thereupon  the  Commission  adopted  a  new  route, 
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No.  64;  alongside  the  property  of  the  railroad  compaay,  pro- 
posing to  institute  condemnation  proceedings  and  to  use  such 
property  in  place  of  the  easement  over  the  value  of  which  question 
bad  arisen. 

Later,  however,  when  it  was  found  that  title  to  37th  street, 
Brooktyn,  which  was  involved  in  Koute  No.  64,  had  not  been 
taken  by  the  City,  this  plan  was  abandoned,  and  following  con- 
ferences with  the  Brooklyn  company  it  was  decided  to  institute 
condemnation  proceedings  for  the  property  originally  sought  and 
to  vest  title  at  once. 

Acquisition  of  Real  Estate  for  Rapid  Transit  Purposks 

On  January  24,  1916,  the  Commission  acquired  title  by  private 
purchase  to  permanent  and  temporary  easements  through  land 
under  water,  fiUed-in  land  and  upland  and  beneath  certain  ware- 
houses thereon  between  Furman  street  and  the  East  river,  opposite 
the  foot  of  Clark  street,  Borough  of  Brooklyn.  The  consideration 
was  $300,000. 

By  agreement  dated  January  31,  1916,  the  Commission  secured 
a  permanent  easement  fifty  feet  wide  between  Atlantic  avenue 
and  Hanson  place  underneath  the  Long  Island  Railroad  terminal, 
Borough  of  Brooklyn.  The  consideration  for  the  easement  was 
$200,000,  and  there  was  also  embodied  in  the  agreement  an  obli- 
gati(Mi  on  the  railroad  company  to  construct  a  dab  of  steel  and 
concrete  over  the  location  of  the  permanent  easement  to  support 
the  terminal  structure  above  at  a  cost  not  to  exceed  $800,000. 

On.  May  9,  1916,  in  condemnation  proceedings,  title  was 
acquired  to  sixteen  parcels  of  land  for  the  purposes  of  the  Livonia 
Avenue  extension  of  the  Eastern  Parkway  route,  between  the 
comer  of  Buffalo  avenue  and  Eastern  parkway  and  East  New 
York  avenue  opposite  East  98th  street,  Borough  of  Brooklyn. 
The  awards  have  not  yet  been  fixed. 

On  June  5,  1916,  title  was  acquired  to  three  lots  with  three- 
story  brick  buildings  thereon  in  one  ownership  at  the  south- 
westerly comer  of  Fulton  and  St.  Felix  streets,  Borough  of  Brook- 
lyn.   The  awards  have  not  yet  been  fixed. 

On  June  29,  1916,  in  condemnation  proceedings,  temporary 
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and  penBanent  easements  were  acquired  beneath  the  Citizen  bnild- 
mg  at  the  corner  of  Adams  and  Fnlton  streets^  Borough  of  Brook- 
lyn.    The  award  has  not  yet  been  fixed. 

Bj  deed  dated  June  30,  1916,  a  double-deck  pier,  together  with 
land  under  water  for  a  considerable  distance  on  either  side 
thereof,  was  acquired  in  fee  for  the  purposes  of  the  14th  Street- 
Eafitern  route  at  the  foot  of  North  7th  street,  Borough  of  Brook- 
lyn.    The  consideration  paid  was  $200,000. 

On  July  28,  1916,  a  permanent  easement  was  acquired  in  con- 
demnation proceedings  underneath  property  at  the  southwesterly 
corner  of  Fulton  and  Clark  streets,  Borough  of  Brooklyn.  The 
award  has  not  yet  been  fixed. 

On  July  31,  1916,  in  condemnation  proceedings,  fee  was  taken 
to  a  number  of  parcels  of  railroad  property  in  the  block  bounded 
by  Tenth  and  Fort  Hamilton  avenues  and  37th  and  36th  streets, 
Borough  of  Brooklyn,  and  easements  were  acquired  from  a  point 
in  said  block  to  Gravesend  avenue,  the  whole  covering  a  stretch 
of  the  Oulver  line  about  4/5  of  a  mile  in  length.  The  awards 
have  not  yet  been  fixed. 

On  October  18,  1916,  fee  was  acquired  in  condemnation  pro- 
ceedings to  a  small  parcel  at  the  northeasterly  comer  of  Livonia 
avenue  and  East  98th  street,  Borough  of  Brooklyn.  The  award 
has  not  yet  been  fixed. 

On  October  18,  1916,  fee  was  acquired  to  a  parcel  at  the  south- 
westerly comer  of  Bushwick  and  Metropolitan  avenues,  Borough 
of  Brooklyn,  on  which  was  located  a  three-story  wooden  flat  house. 

On  December  8,  1916,  fee  was  acquired  by  purchase  to  a  site 
for  a  storage  yard  of  sufficient  capacity  for  580  subway  cars,  east 
of  \\Tiite  Plains  road  and  north  of  239th  street,  Borough  of  The 
Bronx.     The  agreed  consideration  was  $173,000. 

On  December  28,  1916,  an  agreement  was  delivered  providing 
for  the  purchase  of  the  block  bounded  by  147th  and  14:8th  streets 
and  Lenox  and  Seventh  avenue.  Borough  of  Manhattan,  for  the 
purpose  of  shop  yards  for  subway  cars.  The  agreed  consideration 
was  $275,000.  This  block  is  750  feet  long  between  avenues  and 
200  feet  wide  between  streets,  having  an  area  of  about  150,000 
•^nare  feet. 

Many  easements  for  subway  entrances  in  the  Boroughs  of  Man- 
hattan, The  Bronx,  Queens  and  Brooklyn  were  secured.  i 
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Wherever  property  was  not  in  physical  possession  of  the  con- 
tractors for  construction  purposes  effort  was  made  to  secure  an 
income  from  temporary  rentals  thereof  on  a  monthly  basis  with 
provision  for  its  vacation  upon  short  notice.  From  such  rentals 
and  from  the  sale  of  a  few  small  buildings  to  wreckers,  the  Com- 
mission received  over  $87,000. 

Other  Matters 
Nearly  one  hundred  acquisitions  by  the  Interborough  Rapid 
Transit  Company,  the  New  York  Municipal  Railway  Corporation 
and  the  Long  Island  Railroad  Company  for  rapid  transit  or  grade 
crossing  elimination  purposes  were  passed  upon,  and  in  addition 
thereto  thousands  of  items  of  expenditures  by  the  first  two  men- 
tioned companies  for  real  estate,  upkeep  and  easements  of  light, 
air  and  access  for  elevated  railroads  were  checked. 
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Less  than  four  years  have  elapsed  since  the  execution  of  the 
Dual  System  Contracts  on  March  19,  1913,  yet  at  the  close  of  the 
year  1916  all  save  six  of  the  87  contract  sections  were  let  and 
much  of  the  work  was  approaching  completion.  Several  of  the 
iiHv  lines  are  already  in  operation.  The  Dual  System  work  is 
now  entering  the  final  stage.  While  the  year  1915  represented 
the  high-water  mark  in  the  number  and  value  of  contracts 
awarded,  nevertheless  the  work  in  progress  in  19 IG  was  on  a 
scale  more  extensive  than  in  any  previous  year  since  the  signing 
of  the  Dual  Contracts. 

At  the  end  of  1915  the  14th  Streot-Easteni  subway  was  the  only 
line  remaining  not  wholly  or  partially  under  contract.  During 
1916  all  save  one  of  the  contract  sections  were  let  for  that  line. 

The  history  of  the  Dual  System  and  Dual  System  routes  has 
been  outlined  in  previous  reports.  The  First  Subway,  the  success 
of  which  as  a  rapid  transit  line  has  resulted  in  the  construction 
of  many  new  underground  routes,  was  begun  in  1900  and  opened 
for  operation  in  October,  1904.  The  Dual  System,  of  which 
the  First  Subway  is  a  part,  contains  lines  for  operation  by  the 
Interborough  Rapid  Transit  Company  and  lines  for  operation 
by  the  New  York  Municipal  Railway  Oorponntion. 

The  system  combines  extensions  of  and  additions  to  the  present 
subway  and  elevated  lines  together  with  certain  new  routes  to 
be  congtructed  to  serve  the  various  boroughs  of  the  City.  These 
lines  are  divided  into  two  groups,  namely,  City-owned  lines  and 
wmpanv-owned  lines,  and  each  group  is  subdivided  into  lines  for 
operation  by  the  Interborough  and  lines  for  operation  bv  the  New 
Vork  Municipal  Railway  Corporation. 
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CITY-OWN£D  LINES 
•  For  OpeiAtion  by  the  Interborough  Rapid  Transit  Company 

1.  East  TrwnJe  Lime  in  Manhattan. —  An  extension  is  made  of 
Contract  X o.  1  subway  from  about  40th  street  and  Park  avenue, 
to  and  under  42d  street^  Lexington  avenue,  Harlem  river  and 
Park  avenue,  to  a  point  near  135th  street,  where  it  divides  into 
two  branches,  known  as  the  Pelham  Bay  Park  extension  and  the 
Jerome  Avenue  extension,  respectively.  The  subway  at  Lexing- 
ton avenue,  in  connection  with  Contract  No.  1  subway  south  of 
42d  street,  forms  the  east  trunk  line  in  Manhattan. 

2.  The  Pelham  Bay  Park  Extension. —  This  passes  under  Park 
avenue,  East  138th  street,  Southern  boulevard  and  Whitlock 
avenue  to  a  point  near  Aldus  street,  where  it  emei^s  onto  an 
elevated  structure  which  extends  over  Whitlock  avenue  and  West- 
chester avenue  to  Pelham  Bay  park. 

3.  The  Jerome  Avenue  Extension. —  This  extends  under  Mott 
avenue  and  Franz  Sigel  park  to  about  157th  street  and  River 
avenue,  where  it  emerges  onto  an  elevated  structure  which  is 
built  over  River  and  Jerome  avenues  to  Woodlawn  cemetery. 

4.  White  Plains  Road  Extension. —  This  line  is  an  extension 
of  the  elevated  structure  of  Contract  Xo.  1  from  about  179th 
street  and  Boston  road  to  and  over  White  Plains  road  to  241st 
street. 

5.  The  West  Trunk  Line  in  Manhattan. —  An  extension  is 
made  from  Contract  Xo.  1  subway  from  about  44th  street  and 
Broadway,  down  Seventh  avenue,  Varick  and  Greenwich  streets 
to  a  connection  with  Contract  Xo.  1  subway  at  the  Batterv. 
This  extension,  in  connection  with  the  subway  north  of  44th 
street,  forms  the  west  trunk  line  in  Manhattan. 

6.  The  Park  Place,  WiUiajn  aiid  Clark  Street  Subway. —  Thii* 
subway  is  a  connection  from  the  west  trunk  line  near  Park  place 
to  Contract  Xo.  2  subway  in  Brooklyn  at  Borough  Hall,  via 
Park  place,  William,  Clark  and  Fulton  streets. 

7.  The  Eastern  Parkway  Line  and  Extensions. —  This  is  an 
extension  from  the  present  terminus  of  Contract  Xo.  2  subway  at 
Atlantic  and  Flatbush  avenues  under  Flatbush  avenue  and 
Eastern  parkway  to  BuflFalo  avenue,  where  it  emerges  onto  an 
elevated  line  which  extends  thence  over  East  98th  street  and 
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Livonia  avenue  to  New  Lots  avenue.  A  branch  of  this  line 
extends  under  Xostrand  avenue  from  Eastern  parkway  to 
Platbush  avenue. 

8.  Queensboro  Subway. —  This  line  begins  at  42d  street  and 
Times  square  and  extends  under  42d  street,  the  East  river  and 
East  4th  street  in  Queens  to  about  Hunters  Point  avenue  and 
the  Long  Island  Railroad  yard,  where  it  emerges  onto  an  elevated 
structure.  It  extends  thence  over  Davis  street  and  Ely  avenue 
to  Queensboro  bridge  plaza,  where  it  combines  with  a  connection 
via  Queensboro  bridge  from  the  Second  Avenue  Elevated  line  in 
Manhattan,  and  the  two-track  New  York  Municipal  Railway 
Corporation  tunnel  from  60th  street,  Manhattan.  At  the  plaza 
the  line  divides  into  two  branches,  one  extending  over  Jackson 
avenue  and  Second  (DeBevoise)  avenue  to  Astoria,  and  the  other 
via  Queois  boulevard,  Oreenpoint  and  Roosevelt  avenues  to 
Woodside  and  Corona. 

For  Operation  by  the  New  York  Municipal  Railway 
cokpoeation 

1.  Ths  Centre  Street  Loop  Svbway. —  This  subway  connects 
the  Brooklyn,  Manhattan  and  Williamsburg  bridges. 

2.  The  Broadivay-SQth  Street  Subway, —  This  line  extends 
along  Whitehall  street,  Church  street,  Broadway,  Seventh  avenue, 
59th  and  60th  streets  to  and  under  the  East  river  to  a  connection 
with  the  Queensboro  subway  at  the  Queensboro  bridge  plaza. 
Provision  is  made  in  the  contract  for  trackage  rights  for  the 
New  York  Municipal  Railway  Corporation  over  the  city-built 
lines  in  Queens  to  Astoria  and  Corona. 

3.  The  nth  Street-Eastern  Line, —  This  line  extends  from 
about  Sixth  avenue,  Manhattan,  under  14th  street,  the  East 
river  to  North  7th  street  in  Brooklyn,  thence  under  North  7th 
street,  Metropolitan,  Bushwick  and  Johnson  avenues  to  and  over 
the  Evergreen  branch  of  the  Long  Island  Railroad  and  over 
private  property  to  a  conneotion  with  the  Brooklyn  Rai)i( 
Transit  lines  at  East  New  York. 

4.  The  Fourth  Avenue  Svbway. —  This  line  extends  from  the 
Brooklyn  end  of  the  Manhattan  bridge  under  Flatbush  avenue 
f^xtension,  Ashland  place  and  Fourth  avenue  to  about  86th  street. 
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5.  The  Whitehall  Street-East  River-Montague  Street  Line. — 
This  ife'  a  connection  fi-om  the  Broa(iway-59th  Street  subway  to 
the  Fourth  Avenue  subway  in  Brooklyn,  which  extends  under 
Whitehall  street,  the  East  river,  Montague,  Fulton  and 
Willoughby  streets  to  a  connection  with  the  Fourth  Avenue 
subway  at  Flatbush  avenue  extension. 

6.  The  Coney  Island  Connections. —  At  about  38th  street  and 
Fourth  avenue  a  connection  is  made  with  two  extensions  to 
Coney  Island;  one  is  the  Gravesend  Avenue  line  extending  via 
38th  street,  37th  street  and  Qravesend  avenue  to  Coney  Island; 
and  the  other,  the  New  Utrecht  Avenue  line,  via  88th  street  and 
New  IXtrecht  avenue,  86th  street  and  Stillwell  avenue,  to  Coney 
Island. 

7.  The  Nassau-Broad  Street  Line, —  This  is  a  connection  from 
the  Oentre  Street  Loop  line  to  the  Whitehall-Montague  Street 
line  and  extends  via  Nassau  and  Broad  streets  to  the  latter  line 
at  a  point  under  the  East  river. 

8.  The  Canal  Street  Connection. —  This  is  a  connection  from 
the  Broadway-69th  Street  subway  which  extends  under  Canal 
street  to  and  over  the  Manhattan  bridge  to  the  Fourth  Avenue 
subway  in  Brooklyn. 

9.  The  Brighton  Beach  Connection. —  This  is  a  connection 
from  the  Fourth  Avenue  subway  to  the  Brighton  Beach  line  via 
St.  Felix  street  and  Flatbush  avenue. 

COMPANY-OWNED  LINES 
For  Operation  by  the  Interborough  Rapid  Transit  Company 

1.  Second,  Third  and  Ninth  Avenue  Elevated  Lines. —  Kecon- 
struction  and  third-tracking  of  these  lines. 

2.  Webster  Avenue  Elevated. —  This  leaves  the  Third  Avenue 
Elevated  at  about  Fordham  road  and  extends  via  Webster  avenue 
and  Gunhill  road  to  a  connection  with  the  City-built  White 
Plains  Road  line. 

tS.  The  Eighth  Avenue  and  162d  Street  Connectioti. —  This  is 
an  extension  of  the  Ninth  Avenue  Elevated  across  the  Harlem 
river  to  and  under  162d  street  on  private  property  to  a  connection 
with  the  City-built  Jerome  Avenue  line. 

4.  The  West  Farms  Subway  ComiectioTu —  This  is  a  connec- 
tion between  the  Third   Avenue  Elevated  line  at  about  143d 
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street  and  the  elevated  extension  of  Contract  No.  1  at  about 
Brook  and  Westchester  avenues. 

5.  Queenshoro  Bridge  Connecticm. —  This  is  a  connection  via 
the  Queenshoro  bridge  from  the  Second  Avenue  Elevated  line  in 
Manhattan  to  the  City-built  Queenshoro  subway  in  Queens. 

Foe  Operation  by  the  Nbw  Yobe  MmnoiPAL  Railway 

OORPORATION 

1.  FvUon  Street,  Broadway  and  Myrtle  Avenue  Lines. — 
Reconstruction  and  third-tracking  of  these  lines. 

2.  East  New  York  Reconstruction. —  Includes  the  reconstruc- 
tion of  the  various  lines  and  yards  at  the  intersections  of  the 
Broadway  and  Fulton  Street  Elevated  lines. 

3.  Liberty  Avenue  Extension. —  This  is  an  elevated  structure 
extending  from  the  City  Line  station  to  Lefferts  avenue. 

4.  Jamaica  Avenue  Extension. —  This  is  an  extension  from 
Cypress  Hills  station  to  Cliffside  avenue. 

5.  Coney  Island  Terminal. — A  two  and  four-track  line  con- 
necting the  various  lines  to  be  operated  by  the  Brooklyn  Rapid 
Transit  system  to  Coney  Island. 

6.  Reconstruction  of  Brighton  Beach  Line. —  This  includes 
provision  for  a  connection  with  the  City-built  line  (Route  12, 
Section  2-A)  at  Malbone  street,  and  also  various  changes  to 
increase  the  capacity  of  the  line. 

The  character  of  the  rapid  transit  construction  embraced  in 
these  Dual  Subway  contracts  varies  materially,  but  in  general 
is  of  such  type  as  to  require  the  service  of  responsible  contractors 
of  skill  and  experience.  In  order  to  get  the  benefit  of  the  greatest 
crimpetition  available,  the  work  was  divided  into  contract  sections 
estimated  to  cost  roughly  from  $1,000,000  to  $3,000,000  each. 

The  progress  of  work  during  the  year  1916  imder  the  super- 
vision of  the  Engineering  Department  on  these  Dual  Subway 
TOntracts  is  here  presented  in  detail  under  the  following 
s^uMivisions : 

(1)  Work  done  in  preparation  of  plans 

(2)  Work  designated  as  construction 

(3)  Sewer  work 

(4>  Contracts  for  station  finish,  track  installation,  etc. 
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Other  work  than  that  covered  by  the  foregoing  subdivisions  is 
also  fully  set  forth  under  appropriate  heads;  namely,  that  in 
connection  with  third-tracking  and  extensions  of  the  elevated 
railroads  in  Manhattan,  The  Bronx  and  in  Brooklyn ;  equipment, 
comprising  installation  of  third  rail,  signal  and  speed  control 
systems,  power  supply,  cars,  lighting  and  ventilation  of  stations 
and  tunnels,  and  other  features  of  equipment  of  the  Dual  System 
lines;  track  construction;  inspection  and  testing  of  materials; 
subsurface  structures;  and  that  in  connection  with  additions  and 
improvements  to  the  First  Subway  known  as  Contracts  Nos.  1 
and  2,  such  as  additional  entrances  and  exits,  station  elevators, 
ticket  booths,  ventilating  outlets,  etc. 

INTERBOROUGH   RAPID   TRANSIT     DIVISION  ~  CITY-OWNED   LINES 

East  Trunk  Line  in  Manhattan 
Plans: — The  east  trunk  line  in  Manhattan  is  made  up  of  the 
following  contract  sections : 

Route  No.  43,  Sections  Nob.  1  and  2 
Route  No.     5,  Sections  Nos.   7  to  15,   ind. 
Route  No.  27 
B(nUe  No.  43 ^  Section  No.  1. —  This  section,  which  includes 
most  of  the  so-called  "  Diagonal  Station,"  is  the  connecting  link 
between  the  new  subway  under  Lexington  avenue  and  the  exist- 
ing Manhattan-Bronx  Rapid  Transit  Railroad  under  Park  avenue. 
For  convenience  of  construction  this  contract  includes  the  recon- 
struction  of   a   part   of   the   Steinway   tunnel    underneath    the 
"  Diagonal  Station  ".     Contractor,  Rapid  Transit  Subway  Con- 
struction   Company.      Date    of    contract,    December    3,    1914. 
Contract   period,    28    months.      Summary   of   contractor's    bid, 
$3,097,312.60. 

About  30  per  cent  of  the  working  drawings,  which  at  the 
banning  of  the  year  still  remained  to  be  issued,  was  completed 
during  the  year,  and  the  balance  of  the  shop  drawings,  about  40 
per  cent,  was  examined  and  approved.  Changes  in  the  ventilation 
shafts  due  to  the  widening  of  Park  avenue  necessitated  a  revision 
of  some  of  the  working  drawings. 

Route  No.  43 J  Section  No.  2. —  This  section  includes  that 
part  of  the  diagonal  connection  between  Park  and  Lexington 
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aveuueu  which  ia  located  within  and  adjacent  to  the  New  York 
Central  property  at  the  northwest  comer  of  42d  street  and 
Lexington  avenue.  The  main  portion  of  the  structure  was 
designed  and  constructed  by  the  New  York  Central  Railroad 
Company,  in  accordance  with  the  terms  of  an  agreement  dated 
March  30,  1915,  and  under  the  general  supervision  of  the  Chief 
Engineer.  Contract  drawings  have  been  made  for  the  portion  of 
the  structure  to  be  built  by  the  City,  namely,  the  track  floor, 
platforms,  and  the  mezzanine  floors.  These  drawings  will 
practically  serve  without  modification  as  working  drawings. 

Route  No.  5j  Section  No.  7. — A  four-track  subway  under 
Lexington  avenue,  extending  from  a  point  about  130  feet  south 
of  the  center  line  of  43d  street  to  a  point  about  55  feet  north  of 
the  center  line  of  53d  street.  Contractor,  Rapid  Transit  Subway 
Construction  Company.  Date  of  contract,  August  7,  1915. 
Contract  i)eriod,  31  months.  Summaiy  of  contractor's  bid, 
$1,915,164.50. 

All  working  drawings  on  this  section  and  about  80  per  cent 
of  the  shop  drawings  were  completed  prior  to  1916.  The  balance 
of  the  shop  drawings  was  approved  during  1916.  The  occurrence 
of  bad  rock  conditions  at  various  points  during  the  process  of  the 
work  has,  during  the  past  year,  necessitated  revision  of  working 
drawings  and  the  issuance  of  supplementary  drawings. 

Bauie  No.  6j  Section  No.  8. — A  four-track  subway  under 
Lexington  avenue  from  53d  street  to  67th  street.  Plans  of  section 
were  completed  prior  to  1916.  Contractor,  Bradley  Contracting 
Company.  Contract  time  expired  December  21,  1915.  Summary 
of  contractor's  bid,  $3,369,484.20. 

Boute  No.  5,  Section  No.  9. — A  four-track  subway  extending 
under  Lexington  avenue  from  67th  street  to  79th  street.  Plans 
of  this  section  were  completed  prior  to  1916.  Contractor, 
Patrick  McGovem  &  Co.  Contract  period  has  expired.  Summary 
of  contractor's  bid,  $1,961,997. 

Route  No.  5,  Section  No.  10. — A  four-track  subway  extending 
under  Lexington  avenue  from  79th  street  to  93d  street.  All 
plans  were  issued  prior  to  1916.  Contractor,  Bradley  Contracting 
Tompany.  Estimated  cost,  $3,253,072.80.  This  was  materially 
reduced  by  change  of  plan,  with  a  resultant  reduction  in  cost  of 
approximately  $743,348.90. 
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Rovie  No.  5,  Section  No,  11, — A  four-track  subway  under 
Lexington  avenue  from  about  93d  street  to  about  l"06th  street. 
Contractor,  Bradley  Contracting  Company.  Date  of  contract, 
July  21,  1911.  Contract  period,  42  months,  extended  to 
November  21,  1915.  Summary  of  contractor's  bid,  $3,132,195.05. 
Contract  completed  November  21,  1915.  Total  cost  of  contract, 
$2,768,576.78. 

All  the  working  drawings  for  this  section  were  issued  prior 
to  1916. 

RovJte  No.  B,  Section  No,  12. — A  four-track  subway  under 
Lexington  avenue  extending  from  about  106th  street  to  about 
117th  street.  Contractor,  Oscar  Daniek  Company.  Date  of 
contract,  September  13,  1911.  Contract  period,  42  months. 
Summary  of  contractor's  bid,  $2,825,740.74.  Total  .cost  of 
contract,  $2,639,476.60. 

All  the  plans  for  this  section  were  completed  prior  to  1916. 

Route  No.  5,  Section  No.  13. —  This  is  a  four-track  subway 
under  Lexington  avenue  from  about  117th  street  to  about  128th 
street.  This  section  contains  the  125th  Street  express  station, 
which  is  the  actual  jimction  between  the  two  branch  lines  in 
The  Bronx.  The  contract  was  let  to  the  Bradley  Contracting 
Company  on  November  17,  1911,  and  later  assigned  to  McMulIen, 
Snare  &  Triest,  Inc.  Contract  period,  42  months.  Summary  of 
contractor's  bid,  $4,071,416.50. 

All  the  working  drawings  for  this  section  were  issued  prior 
to  1916. 

Route  No.  5,  Section  No.  H. —  This  is  a  four-track  subway 
extending  under  Lexington  avenue  from  about  129th  street,  under 
the  Harlem  river  and  Park  avenue  in  the  borough  of  The  "Bronx, 
to  a  point  near  136th  street,  where  it  divides  into  two  branches. 
The  east  branch  extends  in  a  northeasterly  direction  under  Park 
avenue  to  a  point  near  its  intersection  with  Mott  avenue,  and 
the  west  branch  extends  northerly  under  private  property  and 
the  tracks  of  the  New  York  Central  Railroad  to  a  point  under 
private  property  south  of  East  188th  street.  Contractor,  Arthur 
McMuUen  &  Hoff  Co.  Date  of  contract,  July  23,  1912.  Contract 
period,  40  months.    Sunmiary  of  contractor's  bid,  $3,889,775.05. 

As  noted,  the  Harlem  river  crossing  is  included  in  this  section. 
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The  design  and  method  of  construction  are  similar  to  that  fol- 
lowed by  the  Michigan  Central  Railroad  for  its  crossing  under 
the  Detroit  river.  This  design  was  chosen  as  a  result  of 
competitive  bidding. 

Plans  were  completed  prior  to  11)16  except  for  some  minor 
details. 

RotUe  No.  5,  Section  No.  15. —  This  section  is  composed  of 
tAvo  branches.  The  east  branch  extends  under  Park  avenue, 
private  property  and  East  138th  street  to  a  point  east  of  Alexander 
avenue.  The  west  branch  extends  from  a  point  under  private 
property  south  cf  138th  street,  northerly  under  private  property 
and  Mott  avenue  to  and  under  Franz  Sigel  park,  thence  north- 
westerly under  the  park,  private  property  and  various  intersecting 
streets  to  a  point  near  157th  street  and  River  avenue,  where  a 
connection  is  provided  with  the  River  and  Jerome  Avenue 
Elevated  line,  Route  No.  16.  Plans  were  completed  prior 
to  1916.  Contractor,  Rodgers  &  Hagerty,  Inc.  Date  of  contract, 
Jfovember  17,  1911.  Contract  period,  42  months.  Summary  of 
contractor's  bid,  $8,820,129.76. 

Duet  Line  Connecting  Route  No.  5  and  Route  No.  16. —  It 
was  originally  intended  to  return  trains  at  a  point  north  of  153d 
street  by  means  of  a  loop  under  Franz  Sigel  park.  Because  of 
the  future  connection  of  this  loop,  the  railroad  duct  line  was 
deflected  through  158d  street  and  River  avenue.  Due  to  con- 
ditions along  158d  street  the  cost  of  building  this  duct  line  would 
be  excessive,  and  as  the  possibility  of  building  the  loop  had 
become  very  remote  it  was  decided  to  run  the  ducts  through  the 
stmctiire  to  Walton  avenue,  thence  through  Walton  avenue  and 
157th  street  to  River  avenue.  This  work  consists  of  alteration  in 
tbe  duct  bench  from  153d  street  to  Walton  avenue ;  the  building 
of  a  manhole  connected  to  the  structure  at  Walton  avenue,  and  the 
running  of  a  street  duct  line  through  Walton  avenue  and  157th 
street  to  River  avenue,  connecting  to  the  duct  line  of  the  Jerome 
Avenue  line.  The  plans  have  been  completed,  and  the  work 
for  the  restoration  of  the  bench  was  given  under  supplementary 
agreement  to  the  Empire  Construction  Co.,  contractor  for  the 
track  installation,  at  a  lump  sum  price  of  $9,791.25.  The  con- 
tract for  the  street  duct  line  was  awarded  to  the  T.  H.  Reynolds 
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Construction  Co.  Date  of  contract,  August  14,  19^16.  Contract 
period,  2  months.     Summary  of  contractor's  bid,  $10,307. 

All  the  plans  for  Route  5,  Section  15,  were  completed  prior  to 
1916,  except  the  plans  of  the  duct  line  and  some  other  minor 
details  which  were  completed  this  year. 

Route  No.  27  and  Extension  of  PlcUforms  of  Mott  Avenue 
Station,  Contract  No.  1. —  Provision  is  made  on  Section  15  of 
Route  Xo.  5  for  a  connection  known  as  Route  No.  27  from  the 
First  Subway  in  149th  street  to  the  new  subway  in  Mott  avenue, 
so  that  trains  may  pass  south  from  the  First  Subway  from 
Bronx  park  to  Manhattan  via  the  new  subway  and  vice  versa. 
This  was  included  in  this  section,  taking  the  place  of  a  loop 
originally  provided  under  Franz  Sigel  park  for  the  return  of 
trains.  That  part  of  the  connection  with  the  First  Subway  which 
requires  cutting  into  the  walls  of  that  structure  was  not  included 
in  this  contract. 

One  part  of  Route  No.  27  to  be  built  consists  of  a  crossing  about 
eighty  feet  in  length  over  the  present  Manhattan-Bronx  Rapid 
Transit  Railroad  at  149th  street  and  Gerard  avenue,  shallow- 
beam  construction  being  substituted  for  the  present  ardied  roof. 

The  other  part  of  Route  No.  27  lies  just  west  of  Mott  avenue 
on  149th  street.  It  consists  of  a  connection  between  the  parts 
of  Route  Xo.  27  already  built  under  the  contract  for  Route  No. 
5,  Section  No.  15,  and  the  Manhattan-Bi-onx  Railroad,  and  will 
complete  the  physical  connection  between  the  present  subway  and 
the  new  system.  The  design  was  made  with  the  view  of  minimiz- 
ing the  interference  of  the  construction  with  train  operation. 
In  order  to  disturb  the  invert  as  little  as  possible,  metal  arch 
segments  are  to  be  used  in  parts  of  the  invert.  The  new  structure 
will  be  of  flat  roof  construction.  Specifications,  contract  and 
construction  drawings  have  been  prepared.  This  work  is  to  be 
done  by  the  Interborough  Rapid  Transit  Company,  the  cost  to 
be  part  of  its  contribution  as  provided  in  Contract  No.  3,  under 
Agreement  No.  5.    Estimated  cost,  about  $110,000. 

The  work  to  be  done  under  Contract  No.  1  extends  along 
149th  street  from  the  easterly  end  of  Mott  Avenue  station  to  a 
point  about  midway  between  Spencer  place  and  Park  avenue. 
It   is  made  necessary  by   the  physical  connection   of  the  new 
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subway  and  the  present  Interborough  Rapid  Transit  line  at  149th 
street  and  Mott  avenne.  It  includes  the  lengthening  to  the  east 
of  the  Mott  Avenue  station  platforms,  the  building  of  passage- 
ways, provision  for  ventilation,  the  alteration  of  the  present  roof 
to  accommodate  the  train  loads  where  the  subway  extends  under 
a  proposed  Xew  York  Central  Railroad  yard  located  east  of 
Spencer  place,  and  the  rearrangement  of  ducts  and  other  appur- 
tenanoes.  At  the  east  building  line  of  Spencer  place,  the  subway 
structure  will  support  an  abutment  for  the  viaduct  over  the 
proposed  New  York  Central  Railroad  yards.  Due  to  known 
variation  in  subsoil  conditions  at  the  site  of  this  work,  two 
alternate  designs  for  the  reconstruction  of  parts  of  the  subway 
invert  were  made,  using  the  same  steel  members  in  each,  but 
with  different  depths  of  concrete  'between  these  members ;  one  to 
be  used  in  case  good,  sound  rock  is  found,  and  the  other  in  case 
of  poor  rock  or  earth.  The  designs  were  made  with  a  view  that 
this  reconstruction  could  be  carried  on  with  the  minimum 
interference  with  train  operation. 

An  agreement  was  entered  into  by  the  City,  the  Interborough 
Rapid  Transit  Company  and  the  New  York  Central  Railroad 
Company  to  do  this  work.  Under  this  agreement  the  New  York 
Central  &  Hudson  River  Railroad  will  excavate  the  embankment 
east  of  Spencer  place,  down  to  the  roof  of  the  subway,  and  will 
pay  to  the  Interborough  Rapid  Transit  Company  the  cost  of 
reconstruction  of  the  subway  roof  beyond  the  proposed  end  of  the 
station,  and  the  City  will  pay  to  the  Interborough  Rapid  Transit 
Company  the  cost  of  the  remainder  of  the  work,  as  provided  in 
Contract  No.  1.    Estimated  cost  to  the  City  is  about  $350,000. 

Construction: —  Route  No.  iS,  Section  No.  1. —  Excavation  in 
earth  and  rock  in  both  tunnel  and  open  cut .  was  continued 
throughout  the  year.  The  excavation  was  carried  on  principally 
within  the  limits  of  the  site  of  the  former  Grand  TTnion  Hotel 
along  the  line  of  the  new  southbound  local  track  and  the  new 
northbound  and  southbound  express  tracks.  Excavation  in  open 
cnt  under  decking  was  carried  on  under  both  42d  street  and 
Park  avenue.  The  tunnel  excavation  is  rapidly  approaching 
completion,  but  considerable  open-cut  excavation  must  still  be 
done. 
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Good  progress  has  been  made  in  placing  the  steel  and  concrete 
for  the  main  structure.  The  new  southbound  local  tunnel  is 
practically  completed  for  a  distance  of  about  1,000  feet,  from  its 
junction  with  the  existing  southbound  tunnel  to  the  portal  at  the 
westerly  end  of  the  new  Diagonal  station.  The  structure  for  the 
new  northbound  and  southbound  express  tracks  has  been  com- 
pleted from  its  southerly  limit  to  about  4l8t  street.  The  work 
just  described  required  the  underpinning  of  the  existing  rapid 
transit  tunnels  and  their  partial  reconstruction  to  permit  the 
deflection  of  the  tracks  into  the  new  tunnels. 

The  part  of  the  steel  and  concrete  structure  to  be  built  on  the 
site  of  the  former  Grand  Union  Hotel  has  been  about  50  per  cent 
completed. 

A  special  agreement  was  made  providing  for  the  completion 
within  one  year  of  the  passageways  and  elevator  shaft  connecting 
the  Grand  Central  station  of  the  Queensboro  subway  with  the 
new  Diagonal  station  and  the  Grand  Central  station  of  the 
existing  subway.  This  work  was  completed  within  the  time 
specified  and  the  elevators  were  opened  to  the  public  on  September 
11,  1916. 

In  order  to  construct  the  shuttle  tracks  which  join  the  existing 
subway  at  42d  street  between  Park  and  Vanderbilt  avenues,  the 
cables  in  the  ducts  of  the  north  wall  of  the  subway  had  to  be 
placed  in  some  other  position.  To  accomplish  this,  duct  man- 
holes were  constructed  on  the  north  and  south  sides  of  the  subwav 
just  east  of  Fifth  avenue,  and  a  duct  crossing  joining  them  built 
across  the  subway  roof.  By  means  of  the  manholes  and  crossing, 
the  cables  have  been  diverted  from  the  north  to  the  south  wall, 
making  it  possible  to  remove  the  north  wall.  This  work,  which 
was  done  under  a  modifying  agreement,  is  about  completed. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 75 

Concrete 54 

Steel   delivered    74 

Steel  erected    54 

Waterproofing 24 

Underpinning 80 
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About  69  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of  construction  on  this  section  from  the  beginning  of 
construction  to  December  31,  1916,  and  the  total  estimated  value 
of  work  completed  during  the  same  period : 
Subway  construction 

Earth  excavation  above  M.  H.  W. . .       50,319  cu.  yds. 

Bock  excavation 31,399  cu.  yds. 

Tunnel  excavation 25,403  cu.  yds. 

Concrete * 17,069  cu.  yds. 

Brick  masonry   10  cu.  yds. 

Waterproofing *. . .  3,838  sq.  yds. 

Tunnel  ducts 1,800  duct  ft. 

Steel  delivered 4,097  tons 

Steel  erected 2,971  tons 

Street  surface  restored 2,666  sq.  yds. 

By-passing  pipes  upon  or  below  sur- 
face (all  sizes) 2,415  lin.  ft. 

Sewer  construction 

Earth  excavation 1,213  cu.  yds. 

Rock  excavation 422  cu.  yds. 

Tunnel  excavation 6,123  cu.  yds. 

Subway  Sewer 

construction  construction 

Total  value  of  work  com- 
pleted,  as  estimated..    $1,481,251.21     $121,477.00 

Route  No.  JfS,  Section  No.  2.—  The  New  York  Central  Rail- 
road Company  has  completed  about  99  per  cent  of  the  work  which 
it  was  required  to  do  under  the  easement  agreement  for  the  part 
of  the  IHagonal  station  lying  within  the  limits  of  the  New  York 
Central  property  at  the  northwest  comer  of  42  d  street  and 
Lexington  avenue. 

Rcvie  No.  5,  Section  No.  7. —  Excavation  in  earth  and  rock  in 
both  tunnel  and  open  cut  under  decking  was  continued  throughout 
the  year.  The  tunnel  excavation  has  been  completed  and  that 
in  open  cut  completed  with  the  exception  of  the  excavation  for 
the  5l8t  street  station  wings  and  the  ventilation  shaft  at  63d 
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street  and  Lexington  avenue.  The  safety  of  adjacent  buildings 
required  underpinning  on  the  east  side  of  Lexington  avenue 
between  42d  and  43d,  from  44th  to  48th  and  from  62d  to  64th 
streets,  and  on  the  west  side  of  the  avenue  between  63d  and 
54th  streets. 

The  main  structure  for  both  local  and  express  tracks  is  prac- 
tically completed  from  the  southerly  end  of  the  section  to  the 
tunnel  portal  at  52d  street,  except  for  the  wings  of  the  5l8t 
Street  station.  From  the  portal  to  the  northerly  end  of  the 
section,  the  concrete  structure  for  the  express  tracks  is  completed, 
with  the  exception  of  the  ventilation  simft  at  53d  street.  The 
installation  of  tunnel  ducts  is  about  completed. 

Restoration  of  sutsurface  structures  has  been  under  way  for 
several  months  and  considerable  progress  has  been  made. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  «»iit 

Excavation 88 

Concrete 75 

Steel  delivered •.        100 

Steel  erected 83 

Waterproofing     75 

Underpinning 75 

About  74  per  cent  of  the  total  estimated  value  of.  the  work  is 
completed. 

Roide  No.  6,  Section  No.  8. —  Practically  all  work  on  the 
main  subway  structure,  restoration  of  subsurface  structures, 
backfilling  and  repaving  were  completed  during  1915. 

The  work  during  1916  consisted  of  repairs,  changing  unsatis- 
factory details  and  overhauling  temporary  pavements. 

RovJe  No.  J,  Section  No,  9. —  The  work  on  this  section  was 
practically  completed  during  1915.  The  work  during  the  year 
consisted  of  changing  unsatisfactory  details,  repairs  and  the 
overhauling  of  temporary  pavements. 

Route  No.  5,  Section  No.  10. —  The  work  during  the  year 
consisted  of  changing  unsatisfactory  details,  repairs  an4  the 
overhauling  of  temporary  pavements,  practically  all  work  on  the 
main  structure  having  been  completed  during  1916. 
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Bimte  No.  5,  Section  No.  11. —  The^  main  structure  had  been 
practically  ccmipleted  before  the  end  of  1915.  Some  work  was  done 
during  the  year  in  changing  unsatisfactory  details,  in  making 
necessaiy  repairs  and  in  overhauling  temporally  pavement. 

Route  No.  5,  Section  No.  12. —  Construction  work  was  com- 
pleted last  year  on  this  section,  and  the  only  work  this  year  has 
been  the  maintenance  of  a  small  amount  of  temporary  pavement. 

Rouie  No.  5,  Section  No.  IS. —  During  the  year  the  structure 
was  completed  from  the  south  side  of  126th  street  to  the  north 
end  of  the  section.  Backfilling  and  restoring  of  subsurface 
structures,  laying  of  temporary  pavement,  etc.,  have  been  prac- 
tically completed  from  124th  street  to  the  north  end  of  the  section. 
There  has  been  a  very  large  amount  of  work  in  the  neighborhood 
of  125th  street,  where  heavy  traflfic  and  complicated  structures 
have  increased  the  difficulties  very  materially.  This  work  would 
have  been  completed  some  time  ago  but  for  labor  conditions,  it 
being  almost  impossible  to  secure  sufficient  men  to  carry  on  the 
woric 

RotUe  No.  S,  Section  No.  H. —  Work  on  this  section  was  begun 
Ml  September  13,  1912,  and  is  now  complete.  The  only  work 
done  during  the  year  was  the  restoration  of  the  dock  on  the  south 
side  of  the  Harlem  river,  the  restoration  of  some  subsurface 
structures  and  the  laying  and  maintenance  of  temporary 
pavement. 

Route  No.  5,  Section  No.  15. —  Work  was  begun  on  December 
4.  1911,  and  is  now  complete.  The  only  work  done  during  the 
vear  was  the  maintenance  of  some  temporary  pavement. 

In  the  following  tables  are  given  the  work  done  under  the 
principal  items  on  each  section  of  Route  No.  5,  and  the  total  value 
of  work  estimated  on  each  of  these  sections,  from  the  beginning 
f>f  construction  to  December  31,  1916 : 
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Total  Valob  or  Wosx  Eotikatbd  on  £aob  Contbact,  from  Bboinnino  or  Conbtbuction  to 

Dbcxmbkr  31, 1916 


SxcnoN 

Subway 
construction 

Sewer 
oonstruotion 

ToUJ 

7 

$1,411,406  00 
2,680,011  32 
2,159,519  14 
2,403,601  95 
2,098,666  72 
2,636,346  78 
3,814,696  55 
3,852,216  44 
4,094,799  17 

$50,853  50 

362,677  46 

165,822  51 

106,221  95 

69,909  06 

118,704  27 

60,614  50 

61,373  00 

133,766  92 

$1,461,769  50 
3^042.688  78 
2   3'"' 5  ,141  65 

8 

9 

10 

2.rj<'K>.723  90 

11 

J  7-     75  78 

12 

S            51  05 

13 

S  ^'  "    11  05 

14 

3,013,580  44 
4  22^.566  00 

15 

Sewer  Work: — Route  No.  iS,  Section  No.  l.—  To  December 
31,  1916,  2,230  linear  feet  of  sewers  were  constructed,  constitut- 
ing about  87  per  cent  of  the  work  on  this  section. 

The  work  done  includes  the  construction  of  about  1,500  feet  of 
the  8'  X  8'  off-line  tunnel  sewer  in  East  41st  street ;  the  construc- 
tion of  the  triple  42-inch  pipe  crossing,  and  the  east  and  west 
chambers  at  Park  avenue  and  4l8t  street  which  connect  the  new 
8'  X  8'  tunnel  sewer  with  a  new  6'  x  6'  tunnel  sewer  being  built 
west  of  Park  avenue  by  the  City.  Several  hundred  feet  of  new 
sewer  were  also  built  in  Park  avenue. 

Route  No.  5,  Section  No.  7. —  During  the  year,  1,248  feet  of 
sewers  were  built,  which  is  the  total  to  December  31,  1916,  and 
constitutes  about  82  per  cent  of  the  entire  sewer  work  on  this 
section. 

The  sewer  layout  on  the  west  side  of  Lexington  avenue,  between 
44th  street  and  47th  street,  was  changed  from  that  shown  on  the 
contract  drawings.  The  flow  was  reversed  and  taken  into  the  44th 
Street  crossing  instead  of  into  the  48th  Street  crossing  and  the 
sewer  size  modified.  This  was  done  at  the  request  of  the  Manhat- 
tan Sewer  Bureau  to  relieve  the  48th  Street  sewer. 

Four  hundred  and  eleven  feet  of  cast-iron  pipe  sewer  were  sub- 
stituted for  vitrified  pipe  and  masonry  sewers  shown  on  the  con- 
tract drawings. 

RotUe  No.  5,  Section  No.  8. —  The  entire  sewer  work  on  this 
section  was  completed  during  1916,  record  drawings  in  plan  and 
profile  have  been  completed,  and  the  sewers  turned  over  to  the 
President  of  the  Borough  of  Manhattnn  for  future  maintenance 
and  control. 
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Route  No.  5,  Section  No.  11. —  Sewer  woi^  was  completed  on 
this  section  during  1915,  record  drawings  in  plan  and  profile  have 
been  completed,  and  the  sewers  turned  over  to  the  President  of 
the  Borough  of  Manhattan  for  future  maintenance  and  control. 

Route  No.  5,  Section  No.  IS, —  733  feet  of  sewers  were  com- 
pleted during  the  year,  making  a  total  of  3,364  feet,  and  the 
entire  sewer  work  has  been  practically  completed.  Sewer  record 
drawings  have  been  started  and  the  necessary  information  to 
complete  them  is  being  obtained. 

Route  No,  5,  Section  No.  H, —  On  this  section,  sewer  work 
having  been  completed,  the  record  drawings  have  been  psqpared 
and  the  sewers  turned  over  to  the  presidents  of  the  respective 
boroughs  for  maintenance  and  control. 

Contracts  for  Station  Finish,  Tra<:k  Installation,  Etc. 

The  construction  of  Sections  Kos.  1  and  2  of  Route  No.  43, 
and  Sections  Nos.  7  to  11,  and  Sections  Nos.  12  to  15,  Eoute  No. 
5,  having  advanced  sufficiently  to  permit  the  placing  of  station 
finish  and  the  installation  of  tradks,  contracts  for  such  work, 
required  to  be  entered  into  separately  from  the  regular  construc- 
tion contracts  for  these  sections,  were  let  during  the  year.  A  con- 
tract was  also  let  as  affecting  Route  No.  5  for  the  cotDstruction  of 
a  duct  line  on  Walton  avenue  and  157th  street  connecting  Route 
No.  5  and  Route  No.  16.  These  contracts  and  the  work  to  be 
performed  thereunder  may  be  more  particularly  described  as 
follows: 

Station  Finish,  Route  No,  4S,  Sections  Nos.  1  cmd  2. —  Bids 
have  been  opened  for  the  contract  for  station  finish  for  Sections 
Nos.  1  and  2  of  Route  No.  43,  including  also  similar  work  for 
Sections  Nos.  5,  6  and  6-A  of  Routes  Nos.  4  &  38,  which  latter 
sections  are  described  elsewhere.  The  lowest  bid  for  the  combined 
work  covering  botii  these  routes  was  that  of  Louis  Wechsler,  which 
amounted  to  $382,621.  An  assignment  of  this  contract  has  been 
made  to  John  B.  Roberts,  and  approval  of  such  assignment  given 
by  the  Commission,  and  work  on  this  contract  it  is  now  expected 
will  be  taken  in  hand  at  an  early  date. 

Station  Finish,  Route  No.  5.  Sections  Nos.  7  to  11. —  A  con- 
tract for  the  construction  of  station  finish  for  the  seven  stations 
on  Sections  Nos.  7  to*  11  of  Route  No.  5  was  let  to  John  B. 
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Koberts  oa  August  9,  1916,  the  contract  price  being  $278,182.66. 
Work  has  been  started  on  all  stations  except  that  at  61st  street 
which  is  still  under  construction.  The  hollow  tile  work,  plaster- 
ing, rough  plumbing  and  the  installation  of  electric  conduits  have 
been  completed  for  the  59th,  68th,  77th,  86th,  96th  and  103d 
Street  stations,  except  for  the  portion  of  the  59th  Street  station 
directly  above  the  (50th  Street  crosstown  subway.  The  glazed  tile 
has  been  placed  for  the  69th  and  103d  Street  stations,  and  consid- 
erable progress  has  been  made  in  constructing  the  stairways  for 
the  77th  Street,  86th  Street  and  108d  Street  stations. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract,  from  the  beginning  of  constniction 
to  December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period: 

Tile  work,  all  kinds 16,926  sq.  ft. 

Plastering 26,365  sq.  yds. 

Ceznent  finish   5,497  sq.  ft. 

Concrete  stairs    6,594  lin.  ft. 

Common  brick 4,699  cu.  ft. 

Hollow  tile   19,702  cu.  ft. 

Electric  conduits 19,587  lin.  ft. 

Total  value  of  work  completed,  as 

estimated $03,666.40 

Station  Finish,  Route  No.  6,  Sections  Nos.  12  to  15. —  On 
August  9,  1916,  the  contract  for  finishing  the  stations  on  Boute 
Xo.  5,  Sections  Nos.  12  to  16,  was  let  to  A.  W.  King  &  Co.,  Inc. 
Contract  price,  $316,091.06.  This  contract  includes  the  finishing 
of  stations  at  110th,  116th  and  125th  streets  and  Lexington 
avenue,  138th  and  149th  streets  and  Mott  avenue,  and  138th  street 
and  Third  avenue.  This  contract  also  includes  the  construction  of 
a  paneled  concrete  wall  on  the  approach  walls,  from  the  portal  of 
the  subway  near  153d.  street  and  Gerard  avenue  to  the  banning 
of  the  elevated  structure  near  157th  street  and  River  avenue.  It 
also  provides  for  the  restoration  of  the  station  finish  in  the  Mott 
Ivenue  station  constructed  under  Contract  No.  1,  where  this 
finish  was  damaged  during  the  construction  of  the  new  subway 
^tion  on  Mott  avenue. 
The  contractor  began  work  very  shortly  after  his  contract  was 
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delivered,  and,  considering  the  delays  in  receipt  of  material  on 
account  of  congestion  of  freight  and  delays  due  to  labor  difficul- 
ties, has  made  very  good  progress.  By  the  time  the  contract  period 
expires,  Pebruary  9,  1917,  these  six  stations  will  be  practically 
completed,  if  extremely  cold  weather  during  the  winter  does  not 
prevent 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract,  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period: 

Tile  work,  all  kinds 27,011  sq.  ft. 

Plastering 23,745  sq.  yds. 

Cement  finish    44,827  sq.  ft. 

Concrete  stairs   •  4,645  lin.  ft. 

Common  brick 11,450  cu.  ft. 

Hollow  tile   16,908  cu.  ft. 

Electric  conduits 19,473  lin.  ft 

Painting 34,624  sq.  ft 

Total  value  of  work  completed,  as 

estimated $81,908.83 

Track  InstaJlaiion,  Sections  Nos.  1  and  2  of  Route  No.  4S,  and 
Sections  Nos,  7  to  15  of  Route  No.  6. —  The  contract  for  this 
work  was  made  with  the  Empire  Constniction  Company  on  March 
28,  1916,  for  approximately  $276,433.  It  provides  for  the  instal- 
lation of  tracks  in  the  subway  and  on  the  elevated  structure  from 
the  connection  of  the  present  subway  at  about  41st  street  to  Wood- 
lawn  road  on  Jerome  avenue.  Practically  all  of  the  material 
going  into  the  track  is  furnished  by  the  Oity.  Since  the  oom- 
mencement  of  the  work  the  contractor  has  been  hampered  in  the 
prosecution  of  his  contract  on  account  of  delay  in  receiving  mate- 
rial due  to  freight  embargoes. 

The  first  lift  of  ballast  for  the  track  known  as  Type  I,  which  is 
to  be  installed  outside  the  station  limits,  has  been  distributed, 
the  track  assembled  and  the  rails  bonded  for  both  local  and  express 
tracks  between  60th  and  106th  streets. 

The  concrete  roadbed  or  Type  II  track,  which  is  to  be  installed 
within  station  limits,  has  "been  completed  for  the  86th  street,  local 
and  express,  and  the  96th  street  and  103d  street  local  stations. 
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The  special  material  for  the  crossovers  at  61st  street  and  86th 
street  has  been  delivered  and  is  ready  to  be  installed. 

The  subway  structure  between  88th  and  53d  streets  is  still 
under  construction  and  no  track  installation  has  been  undertaken 
within  these  limits. 

On  the  subway  portion  of  this  work  the  contractor  has  laid 
tracks,  but  not  lined  or  surfaced  them,  from  the  portal  near  154:tb 
street  and  Gerard  avenue  to  58d  street  on  Lexington  avenue.  In 
the  Loop  tracks,  which  will  connect  the  new  subway  to  the  old 
subway  at  149th  street  and  Mott  avenue,  the  first  lift  of  ballast 
has  been  distributed. 

On  the  elevated  structure  the  rails  have  been  spiked  down  from 
the  abutment  at  157th  street  near  River  avenue  to  Fordham  Road 
station.  Guard  timber  and  slatting  are  installed  to  Burnside  ave- 
nue, and  the  installation  of  hand  rails  has  begun. 

This  contract  with  the  Empire  Construction  Company  also 
covers  the  work  of  installation  of  tracks  on  the  Jerome  Avenue 
extension,  Route  No.  16,  Sections  Nos.  1  and  2,  as  hereinafter 
referred  to  in  the  progress  of  work  covered  by  those  sections. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract,  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  (»timated  value  of  work  com- 
pleted during  the  same  period : 

Type  I  track 51,984:  lin.  ft. 

Type  II   track    8,443  lin.  ft. 

Type  III  track 31,836  lin.  ft. 

Type  IV  track   1,802  lin.  ft. 

Special  work $4,357 .  87  lump  sum 

Total    value    of   work    com- 
pleted,  as  estimated 110,040.50 

Duct  Line  on  Walton  Avenue  and  157th  Street,  Cannectinff 
Routes  Nos.  6  and  16.—  On  August  12,  1916,  the  contract  for  the 
construction  of  a  duct  line  in  Walton  avenue,  from  the  subway 
structure  to  157th  street,  and  in  157th  street  to  River  avenue,  to 
i-onnect  with  the  duct  line  previously  constructed  in  River  avenue, 
was  let  to  the  T.  H.  Reynolds  Contracting  Company,  Inc.,  for 
110,807. 

Work  under  this  contract  has  been  completed,  with  the  excep- 
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tion  of  a  duct  manhole  connecting  the  duct  line  in  the  street  with 
the  tunnel  ducts  on  the  west  side  of  the  structure  in  Walton 
avenue. 

The  total  value  of  work  completed  as  estimated,  from  the  ban- 
ning of  construction  to  December  31,  1916,  is  $10,164.64. 

Pblham  Bat  Park  Extbksion 

Plana: —  This  is  a  three-track  line,  partly  in  subway  and  partly 
an  derated  structure,  and  is  a  continuation  of  the  easteriy  branch 
of  Section  No.  16  of  Route  No.  5.  It  extends  from  a  point  near 
Alexander  avenue  easterly  along  138th  street  and  Southern  boule- 
vard, Whitlock  and  Westchester  avenues  to  Pelham  Bay  park,  and 
is  known  as  Routes  Nos.  19  &  22.  It  is  divided  for  convenience 
of  construction  into  three  sections,  known  as  Nos.  1,  1-A  and  2. 

Routes  Nos.  19  £  22,  Section  No.  1. — ^A  three-track  subway 
extending  from  about  Alexander  avenue  under  138th  street  and 
Southern  boulevard  to  about  147th  street.  This  contract  was 
originally  let  to  the  John  F.  Stevens  Construction  Company,  the 
contract  later  being  assigned  to  the  Richard  Carvel  Company. 
Date  of  contract,  October  2i2,  1912.  Contract  period,  40  months, 
extended  to  August  22,  1916.  Summary  of  contractor's  bid, 
$2,253,281.75. 

The  working  drawings  were  completed  prior  to  1916. 

Routes  Nos.  19  £  22,  Section  No.  1-A. — ^A  three-track  subway 
under  Southern  boulevard  and  Whitlock  avenue,  from  about  147th 
street  to  Bancroft  street.  Near  the  latter  point  the  tracks  ascend 
to  an  embankment  to  make  connection  with  the  elevated  railroad 
construction  of  Section  No.  2  of  this  route.  Rodgers  &  Hagerty, 
Incorporated,  contractors.  Date  of  contract,  December  81,  1913. 
Contract  period,  30  months,  extended  to  Januaiy  1,  1917.  Sum- 
mary of  contractor's  bid,  $2,253,000. 

The  working  drawings  and  checking  of  shop  drawings  were 
completed  prior  to  1916,  except  those  required  to  meet  contin- 
gencies which  arose  during  construction. 

Routes  Nos.  19  £  22,  Section  No.  2. — A  three-track  elevated 
line,  over  Whitlock  and  Westchester  avenues  from  Bancroft 
street  to  Eastern  boulevard  at  Pelham  Bay  part  The  working 
drawings  have  been  prepared  during  the  year  and  a  portion  of  the 
shop  drawin^rs  checked.     The  line  crosses  over  the  tracks  of  the 
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Kew  Haven  Railroad  at  WefitcK^ste^  avenue,  and  also  over  the 
Bronx  river,  which  is  a  navigable  stream  at  tiiis  point.  The  War 
Department  has  issued  a  permit  for  the  construction  of  a  fixed 
bridge  over  this  stream  instead  of  a  draw  which  had  been  orig- 
inally proposed.  The  permit  for  the  construction  of  this  bridge 
provides  for  a  clear  headroom  of  61  feet  above  mean  high  water. 
Ornamental  concrete  stations  are  to  be  built  at  three  points  on 
this  line,  namely,  at  the  Hugh  J.  Grant  circle  at  the  intersection 
of  177th  street  and  Westchester  avenue;  at  Westchester  square  and 
at  the  terminal  station  at  Pelham  Bay  park.  Contractor,  Mr. 
Lawrence  C.  ManueU.  Date  of  contract,  May  5,  1916.  Contract 
period,  18  months.  Summary  of  contractor's  bid,  $2,063,877.50. 
The  contract  has  been  assigned  as  follows:  To  the  American 
Bridge  Company  for  furnishing  steel,  and  to  the  Flick-Manuell 
Construction  Company  for  the  remainder  of  the  contract.  Pre- 
liminary plans  have  been  made  for  a  yard  on  this  section,  but  exact 
location  has  not  been  determined. 

Construction: —  Routes  Nos.  19  <&  22,  Section  No.  1. —  During 
the  year  the  contractor  has  completed  the  main  portion  of  the  sub- 
way structure  except  for  part  of  the  Brook  Avenue  station  and  for 
short  stretches  south  of  139th  street  and  at  142d  street.  It  is 
estimated  that  the  construction  work  is  91  per  cent  completed,  and 
the  contractor  is  now  engaged  in  street  restoration  and  the  comple- 
tion of  the  small  stretches  above  referred  to. 

Interesting  construction  work  which  has  been  in  progress  dur- 
ing the  year  consists  of  the  raising  of  the  grade  of  138th  street 
at  Brook  avenue  about  5  feet,  in  order  that  the  subway  structure 
may  run  over  the  trunk  sewer  in  Brook  avenue;  the  modification 
of  the  Brook  Avenue  trunk  sewer,  and  the  construction  of  the 
subway  structure  under  the  Port  Morris  branch  of  the  New  York 
Central  Eailroad  at  142d  street. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 98 

Concrete 90 . 6 

Steel  delivered 97.9 

Steel  erected 97.1 

Waterproofing 84  ^  j 
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About  92.2  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  Nos.  19  &  22,  Section  No.  1-A. —  During  the  year  the 
contractor  has  practically  completed  the  entire  subway  structure 
along  this  section,  there  remaining  at  this  time  unfinished  only 
small  details  in  connection  with  the  stations  which  are  located 
at  149th  street,  Longwood  avenue  and  Hunts  Point  avenue,  and 
painting  the  steel  work  inside  the  structure. 

The  contractor  is  at  present  maintaining  a  temporary  pavement 
along  that  portion  of  the  section  which  was  originally  paved, 
except  between  Leggett  avenue  and  Longwood  avenue,  where  the 
permanent  pavement  is  at  present  being  placed. 

The  percentages  of  the  principal  items  of  work  completed  are  as 
follows : 

Per  cent 

Excavation 96.0 

Concrete 95.9 

Steel  delivered 97.7 

Steel  erected    94. 8 

Waterproofing 86 . 8 

About  92.4  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  Nos.  19  &  22,  Section  No.  2. —  The  contractor  started 
work  on  July  5,  1916,  and  has  completed  during  the  year  about 
30  per  cent  of  the  concrete  footings,  and  about  20  per  cent  of  the 
railroad  duct  line.  Special  footings  are  to  be  constructed  in  the 
deep  fill  just  north  of  Westchester  village,  where  it  will  be  neces- 
sary to  construct  the  concrete  piers  some  18  or  20  feet  below  the 
street  surface,  which  in  turn  will  be  carried  by  piles  extending  50 
to  75  feet  below  the  street  surface. 

The  percentages  of  the  principal  items  of  work  completed  are  as 
follows : 

Per  cent 

Excavation 38.5 

Concrete 23 .4 

Steel  delivered 0.3 

Steel  erected 0.1 
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About  4  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction  on  Sections  Nos.  1,  1-A  and  2  of  the 
Pelham  Bay  Park  extension,  Routes  Nos.  19  &  22,  from  the  begin- 
ning of  construction  to  December  31, 1916,  and  the  total  estimated 
value  of  work  completed  during  the  same  period : 


ITBM 

Unit 

Section  1 

Section 
1-A 

Section  2 

Total 

Subvay  contraction 
Column  excavation 

Cu.  yds 

•Cu.yds.... 
Cu.yds.... 

Cu.  yds 

Cu.  yds 

Lin.  front  ft. 

Cu.yds 

Sq.ydB 

Cu.ydB 

Duct  ft 

Tons 

Tons 

lin-ft 

Lin.  ft 

Duct  ft 

Cu.  yds 

Cu.  yds 

Cu.yd8.... 
Lin.  ft 

'i79i98i 

9,444 

182.147 

235 

67,668 

64,211 

3,719 

235,124 

6.585 

6.633 

11.670 

14,288 

9.454 

4.766 

827 

8,^ 

'i74;666 

'i66i23i 

190 

56,189 

50.142 

1.296 

263.303 

6.779 

6.626 

7.740 

5.636 

15.893 

11.843 

638 

11.978 

16.782 
2.662 

"ZMi 

79 

31 

*75;326 

15,782 

Duct  fflceavation 

2.662 

Earth  excavation  above  M.  H.  W. . 
Earth  excavation  below  M.  H.  W. . 

Rock  excavation 

Underpinniiig  baildineB  leaa   than 
7  stories 

354.687 

9.444 

348.378 

425 

Concrete 

117,401 

Waterproofing 

114.353 

6.015 

Tunnel  ducts 

498.427 

Steel  detivered 

13,443 

12,189 

Street  nirfaee  electrio  railroad  in 

final  poaition  (single  traek) 

By-paasing   pip«   upon   or  below 

19.310 
19,824 

Railroad  ducts .    . 

75,320 

_            8ew€r  contiruciion 

Earth  excavation 

25,347 

R^frk  ncavation 

16,608 

Cflficret©  masonry 

1.365 

20,642 

Subway 
oonstruGUon 


Sewer 
eonstruetion 


Section  1,  total  value  of  work  completed,  as  estimated. . 
Section  1-A,  total  value  of  work  completed,  as  estimated 
Section  2,  total  value  of  work  completed,  as  estimated . . 


$2,291,014  92 

2.049,800  22 

82,617  95 


$88,882  66 
184,608  60 


Sewer  Work: — Routes  Nos.  19  &  22,  Section  No.  1. — ^About 
75  per  cent  of  the  sewer  work  has  been  completed  on  tiiis  section* 
During  the  year  3,712  linear  feet  of  sewers  were  built,  making  a 
total  to  December  31^  1916,  of  9,082  linear  feet ;  also  the  modi- 
fication of  the  Brook  Avenue  sewer  has  been  entirely  completed, 
and  about  60  per  cent  of  the  siphon  at  144th  street  has  been 
completed. 

BoyJtes  Nos.  19  &  22,  Sectim  No.  l-A. —  During  the  year  5,386 
linear  feet  of  sewers  were  built,  making  the  total  to  December  31, 
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ISlSty  13^X93  Ubaeaz  feet,  which  completes  all  sewer  work  on  this 
section.  Sewer  record  drawings  have  been  started,  and  the  neces- 
sary information  to  complete  them  is  being  obtained. 

Routes  Nos.  W  &  22,  Section  No.  2. —  This  section  is  an  ele- 
vated railway  srtructura  An  adjustment  of  the  location  of  columns 
on  Westebsssbcr  avenue  between  Walker  avenue  and  Blondell  ave- 
nue was  necessary  in  order  to  avoid  physical  interference  with  a 
new  12'  9"  X-  8'  0"  concrete  sewer,  the  construction  of  which  was 
begun  during  the  year  by  the  Bronx  Sewer  Department.  It  will 
rise  be  necessary  to  make  changes  in  sewers  and  their  appurte- 
nances on  account  of  interference  with  column  footings. 

During  the  year  the  following  work  was  completed : 
4  Eeceiving  basins 
4t  Manholes 
75  lin.  ft.  of  receiving  basin  connections 

Jebome  Avenue  Extension 

Plans : —  This  is  a  three-track  elevated  line  which  connects  with 
the  west  branch  of  Koute  No,  5,  Section  No.  15,  and  extends  from 
a  point  near  157th  street  over  River  avenue  and  Jerome  avenue  to 
Woodlawn  road,  or  Bainbridge  avenue.  It  is  known  as  Route  No. 
1S>  and  ia-  divided  fox  purposes  of  construction  into  two  sections 
known  as  Nos.  1  and  2. 

Rovie  No,  16,  Section  No.  1. —  This  section  begins  at  a  point 
near  IS'Tth  street  «id  River  avenue  and  extends  in  a  northerly 
direction  over  River  and  Jerome  avenues  to  about  East  182d  street. 
Oscar  Daniels  -CcHnpany,  contractor.  Date  of  contract,  December 
31,  1913.  Contract  period,  18  months.  Summary  of  contractor's 
bid,  $1,077,978. 

Gonnecticm.  is  made-  on  this  line  at  162d  street  with  an  exten- 
SMB.  from  the  Wmtk  Avenue  Elevated  line. 

Wocking  dxawings  for  this  section  Tvaere  completed  prior  to 
19tl6,  eaeept  for  some  minor  details. 

Route.  No,  Idj,  Seciictru  No.  2. —  This  section  begins  at  about 
182d  stueet.  aad  eartends.  northerly  over  Jerome  avenue  to  about 
198th  street;  it  cuts  thence  across  the  Jerome  Park  Reservoir 
pcoperty  to  a  poiivt.  near  204th/  street  and  Jerome  avenue,  and 
thenoet  over  J^eroma  avenue:  to  Bainbridge  avenue;     Cooper  & 
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Evans  Company,  contractor.  Date  of  contract,  April  8,  1914. 
Contract  period,  18  months.  Snmmaiy  of  contractor^  bid, 
$1,076,831. 

Working  drawings  for  this  section  wwre  completed  prior  to 
1916,  except  for  some  minor  details. 

It  is  proposed  to  constmct  a  jard  for  the  storage  erf  ce-rs  for 
this  route  on  the  property  acquired  by  the  City  for  reservoir  pur- 
poses on  the  west  side  of  Jerome  avenue  south  of  Mosholu  parkway 
known  as  Jerome  Park  Reservoir  property.  Preliminary  sketches 
and  estimates  have  been  prepared  and  the  preparation  of  contract 
drawings  begnn.  It  is  expected  that  IJie  contract  for  Ikis  ^id 
can  he  advertised  early  in  191Y. 

Construction: — Route  No.  16,  B^ciion  No.  1. —  Ckmstruction 
work  has  been  entirely  completed  on  this  section. 

Route  No.  16,  Section  No.  2. —  This  section  is  completed,  bat 
little  construction  work  remaining  to  be  done  at  the  dose  (rf  1916. 
During  the  year  the  stations  at  200th  street,  Moehehi  parkway  asnd 
Bainbridge  avenue  received  special  ardbitectural  treatiBQivt. 

The  following  tabulation  gives  the  work  done  under  the  prin<a- 
pal  items  of  construction  on  each  section  of  the  Jerome  A^v^iue 
extension.  Route  No.  16,  from  the  beginning  of  oonstruction  to 
December  31,  1916,  and  the  total  estimated  T«lue  of  work  com- 
pleted during  the  same  period : 


Item 

Unit 

Beetionl 

Se(Stion2 

To« 

Etfth  esasratiim 

Cu.  yds!!!! 
Cu.  yda. . . . 

Cu.  yds 

Cu.  yds. . . . 

Cu.  yda 

Cu.  yds 

Lin.  ft 

Sq.yds 

Duct  ft 

Tons 

Tons 

Tons 

Tons 

Lin.  ft 

lin.  ft 

Lin.  ft 

Sq.yds 

11.731 
7,S44 

is 

17,413 

17.413 

124 

1S4 

164 

IS 

17.537 
9.148 

R.071 

£.212 

flB.fiS7 

11.422 

6.413 

e.S39 

9 

2,780 

2,804 

983.883 

16,144 

15.144 

164 

164 

983 

1.018 

iM«206 
4.«14 

9,071 

Boek  exeftTatlon 

5,212 

Cofanna  ezeaT«tion 

86.727 

Railway  doet  exoftviAtion 

28,153 

^Vacnta  naamiiT 

14,267 

Sutinn  flonnrBte  mssonrv 

6.839 

"riek  Titstnnnr 

27 

rimbwpSe^:::::: :::..:...:.: .::...:..:. 

2,780 

WatornmofiiMf ..,.....-     ...-,...,.,,., 

2,804 

759,000 

Stcd  ddiTVfld 

32.557 

*^««t«l 

32JB57 

Cot  iron  deiiTered 

288 

286 

Vitrified  DiDe  in  olace 

1,147 

"on  iri|tt  in  plaiw .  ■  ^ . . . ,  r 

Ii086 

Stnet  nirfaee  electric  railroed  in  filial  position 
(«ncl«  track)           

41,743 

Stieet  nrfaoe  restored 

18.862 

fMtioB  1.  totel  Tslue  of  work  completed,  as  estimated . 
^vtioD  2,  total  Tfthie  of  work  completed,  as  estimated . 


$1,L28.073  97 
1,117,898  63 
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Sewer  Work: —  BoiUe  No.  16,  Section  No.  1. —  All  sewer  work 
on  this  section  was  completed  during  1915,  and  record  drawings 
have  since  been  prepared  and  filed  with  the  Bronx  Sewer  Bureau. 

Route  No.  16,  Section  No.  2. —  Sewer  construction  on  this  sec- 
tion was  also  completed  during  1915,  and  record  drawings  subse- 
quently filed  with  the  Bronx  Sewer  Bureau, 

Contracts  for  Station  Finish  and  Trade  Installation 
Route  No.  16 

Station  (Finish. —  The  construction  work  on  Sections  1  and  2 
of  Route  No.  16  being  advanced  to  permit  station  finish  and  track 
installation  work,  a  contract  was  let  to  the  Altoria  Realty  & 
Construction  Company  on  August  31,  1915,  for  $860,636.50,  for 
the  construction  of  the  station  finish  for  twenty-three  stations, 
twelve  of  which  apply  to  Route  No.  16,  and  for  the  construction 
of  enclosures  between  stations.  This  contract  also  covers  similar 
work  (eleven  stations)  for  Sections  Nos.  1  and  2,  Route  No.  18, 
as  included  in  the  progress  of  work  following  referring  to  those 
sections. 

The  work  was  to  be  completed  within  six  months  of  the  date  of 
delivery  of  the  contract,  except  on  such  stations  as  the  contractor 
had  not  been  notified  to  begin  work  within  four  months  after  the 
delivery  of  the  contract. 

At  all  the  stations  the  wood  floors  of  the  train  platforms,  the 
concrete  train  platform  and  track  floors  over  the  mezzanines,  the 
canopies,  and  windscreens,  except  for  drop  sash,  have  been  placed. 
The  wood  underflooring,  enclosure  walls,  including  windows  and 
copper  sheathing,  oak  finish  where  called  for,  and  partition  walls 
to  the  mezzanine  enclosures  have  been  placed.  Stairways  from 
street  to  mezzanines  and  mezzanines  to  train  platforms  have  been 
erected.  Electric  conduits  and  all  rough  plumbing  have  been 
installed,  together  with  the  plumbing  fixtures  at  two  stations. 
Waterproofing  has  been  placed  wherever  necessary.  At  about 
three-fourths  of  the  stations  manholes  have  been  built  and  ticket 
booths  temporarily  set,  and  on  about  one-half  of  the  stations  rail- 
ings and  gates,  together  with  the  gate  controls  on  the  mezzanines, 
have  been  placed. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of    this  contract  from  the  beginning  of  construction  to 
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December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period: 

Concrete 36  cu.  yds. 

Stairways .             7,167  lin.  ft. 

Canopies 131,790  sq.  ft. 

Windscreens 5,933  lin.  ft. 

Mezzanine  enclosure  walls. .  18,478  sq.  ft. 

Electric  conduits 18,666  lin.  ft. 

Plumbing $6,723  lump  sum 

Train  platforms   155,592  sq.  ft 

Mezzanine  floors  and  ceilings  42,650  sq.  ft. 

Eailings  and  gates 5,242  lin.  ft. 

Metal  gutters  and  leaders. . .  11,924  lin.  ft. 

Total    value    of    work    com- 
pleted, as  estimated $254,407.32 

Track  InstallatiotL —  This  contract  provides  for  the  installation 
of  tracks  on  the  elevated  structure.  Route  No.  16,  Sections  Nos. 
1  and  2,  from  the  abutment  near  157th  street  and  River  avenue 
to  the  terminal  station  on  Bainbridge  and  Jerome  avenues. 

This  contract  was  let  March  30,  1916,  to  the  Empire  Construc- 
tion Company,  and  work  was  started  on  April  5,  1916.  The  esti- 
mated approximate  cost  for  this  portion  of  the  line  is  $107,527.32, 
the  entire  contract  with  the  Empire  Construction  Company  for 
track  installation  including  also  that  for  Sections  Nos.  1  and  2 
of  Route  No.  43  and  Sections  Nos.  7  to  15  of  Route  No.  5,  as 
noted  in  the  progress  of  this  contract  under  those  sections. 

Track  material  is  furnished  to  the  contractor  by  the  City,  and 
under  the  contract  the  work  is  to  be  completed  within  six  months 
from  the  date  of  its  delivery  to  the  contractor.  Since  its  com- 
mencement the  contractor  has  been  delayed  on  the  work  on  account 
of  time  lost  in  receiving  material  due  to  freight  embargoes. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of  this  contract  from  the  beginning  of  construction  to 
December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 

Type  III  track 31,836  lin.  ft. 

Special  work $2,249 .  82  lump  sum 

Total    value    of   work    com- 
pleted, as  estimated $37,308 .  70 
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White  Plains  Road  Extension 

Plans : —  This  route  is  an  extension  of  the  West  Farms  branch 
of  the  First  Subway  from  a  point  near  l79th  street  and  Bo-ston 
road.  It  is  a  three-track  elevated  line,  extending  easterly  from 
the  First  Subway  over  private  property  and  the  Bronx  river,  and 
thence  in  a  northerly  direction  on  private  property  between  the 
east  line  of  Bronx  park  and  the  right  of  way  of  the  New  York, 
Westchester  and  Boston  Railway,  to  and  over  Birchall  avenue  and 
White  Plains  road  to  about  241st  street  The  Webster  Avenue 
extension  of  the  Third  Avenue  "  L  "  joins  the  line  north  of  Gun 
Hill  road,  so  that  trains  from  the  north  may  run  south  to  Man- 
hattan either  over  the  subway  line  or  the  Third  Avenue  line. 
This  line  is  known  as  Route  No.  18  and  is  divided  into  two  con- 
tract sections,  Nos.  1  and  2. 

Route  No,  18,  Section  No.  1. —  This  section  extends  from  the 
connection  with  the  First  Subway  neax  179th  street  and  Boston 
road  to  about  Burke  avenue.  The  portion  of  the  line  on  private 
property  between  180th  street  and  XTnionport  road  is  mostly  on 
embankment ;  the  balance  is  on  the  usual  steel  structure.  Oscar 
Daniels  Company,  contractor.  Date  of  contract,  December  31, 
1913.  Contract  period,  18  months,  extended  to  October  1,  1916. 
Summary  of  contractor's  bid,  $914,400, 

Working  drawings  for  this  section  were  completed  prior  to 
1916. 

A  railroad  storage  yard  is  being  built  along  this  section  between 
180th  street  and  TJnionport  road.  Thomas  J.  Buckley  Construc- 
tion Company,  contractor.  Date  of  contract,  August  15,  1916. 
Contract  period,  12  months.  Summary  of  contractor's  bid,  $269,- 
222.50.  The  contract,  contract  drawings  and  working  drawing 
have  been  completed. 

Route  No.  18,  Section  No.  2. —  This  section  extends  over  White 
Plains  road  from  Burke  avenue  to  the  terminus,  about  241st  street. 
It  is  a  steel  structure  and  includes  the  junction  between  this 
line  and  the  Webster  Avenue  extension  of  the  Third  Avenue 
"  L  ".  Grade  crossings  are  avoided  at  the  connection  between  the 
two  lines.  A  double-deck  station,  one  level  for  each  line,  is 
located  near  Gun  Hill  road  immediately  adjacent  to  the  point 
where  the  lines  diverge.     Alfred  P.  Roth,  contractor.     Date  of 
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eontiact,  January  13,  1914.  Coatiact  period,  18  montha^ 
extended  to  January  10,  1916.  Summary  of  contractor's  bid, 
$958,484. 

The  working  drawings  were  completed  prior  to  1916. 

A  railroad  storage  yard  is  to  be  built  near  the  terminus  of  this 
line  between  239th  street  and  Baychester  avenue.  Thomas  J. 
Buckley  Construction  Company,  contractors.  Date  of  contract, 
December  18,  1916.  Contract  period,  10  months.  Summary 
of  contractor's  bid,  $372,893. 

Contract  and  contract  drawings  for  the  storage  yard  have  been 
completed  and  working  drawings  are  under  way. 

The  contract  for  this  storage  yard  is  now  before  the  Board  of 
Estimate  and  Apportionment  for  approval. 

Construction:  —  Route  No.  18,  Section  No.  1. —  With  the 
exception  of  about  1,840  feet  of  structure  to  be  erected,  and  such 
remaining  work  necessary  to  be  done  on  the  concrete  ornamental 
stations  at  Bronx  park  east  and  Pelham  parkway,  in  the  way  of 
special  architectural  treatment,  construction  work  on  this  section 
was  completed  during  1915.  All  work  on  this  section  is  now 
finally  completed. 

In  connection  with  the  storage  yard  on  this  section,  to  be  built 
by  the  Thomas  J.  Buckl^  Construction  Company  under  its  con- 
tract dated  August  15,  1916,  work  began  immediately  upon  the 
execution  of  the  contract,  with  the  result  that  construction  of 
piers  for  the  inspection  sheds,  excavation  for  the  masonry  retain- 
ing walls,  and  the  placing  of  the  fill  for  the  main  body  of  the 
jard  have  been  well  started. 

Route  No.  18 J  Section  No,  2. —  All  construction  work  remain- 
ing to  be  done  on  this  section  was  completed  early  in  the  year 
1916. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction  on  each  section  of  the  White  Plains 
Road  extension,  Eoute  No.  18,  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  estimated  value  of  work 
completed  during  the  same  period : 
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iTBlf 

Unit 

Section  1 

Section  2 

Total 

Column  excavation 

Cu.  yds 

Cu.  yds 

Cu.  yds 

Cu.  yds 

Cu.  yds 

Sq.  yds 

Duct  ft 

Tons 

Tons 

Tons 

Tons 

Lin.  ft 

Lin.  ft 

Sq.yds 

20.428 

14.225 

40.500 

10.370 

16 

956 

289.390 

12,462 

12,462 

126 

126 

120 

9.878 
4.046 

25.910 
8.035 

***5'.723 
9 

'238'.3i3 

15,690 

15.690 

200 

200 

814 

22,137 
9.720 

46.338 

Railway  duct  excavation 

22.260 

Railway  embankment . .    , . .    . 

40.SOO 

Concrete  masonry 

16,093 

Brick  masonry . .". 

25 

Waterproofing 

956 

Railway  ducts 

527,703 

Steel  delivered 

28.152 

Steel  erected 

28.152 

Cast  iron  delivered 

326 

Cast  iron  erected 

326 

Vitrified  pipe  in  place 

934 

Street  surface  electric  railroad  in  final  position 
(single  track) 

32.015 

Street  surface  restored 

13.766 

Section  1,  total  value  of  work  completed,  as  estimated f923.536  98 

Section  2.  total  value  of  work  completed,  as  estimated 998.265  47 

Sewer  Work:  —  Route  No.  18,  Section  No.  1. —  All  sewer 
work  on  this  section  having  been  completed  during  the  year  1915, 
record  drawings  have  since  been  prepared  and  copies  filed  with 
the  Bronx  Sewer  Bureau. 

Route  No.  18,  Section  No.  2. —  On  this  section  sewer  work  was 
also  completed  during  1915,  and  copies  of  record  drawings  pre- 
pared subsequently  filed  with  the  Bronx  Sewer  Bureau. 

For  the  239th  Street  storage  yard  to  be  built  on  this  section 
under  contract  recently  let  for  its  construction,  sewer  contract 
drawings  have  been  prepared. 

Two  main  systems  of  drainage  are  provided;  a  storm  water 
drainage  system  and  a  sanitary  drainage  system.  The  storm 
water  drainage  system  preserves  the  natural  drainage  conditions 
by  conducting  the  storm  run-off  from  the  yard  and  the  inspection 
shed  roof  into  its  present  watercourse.  The  sanitary  drainage 
system  collects  all  the  drainage  from  the  train  pits,  toilets  and 
basins  at  an  ejector  pit  from  which  it  will  be  ejected  into  the 
existing  public  sewer  in  White  Plains  road.  Provision  is  made 
whereby  the  sanitary  flow  may  be  discharged  by  gravity  directly 
into  the  future  City  sewers  as  soon  as  they  are  built,  thus  elimi- 
nating the  use  of  the  ejector. 


Contracts  for  Station  Finish  and  Trade  Installation 
Route  No.  18 
Station  Fhiish. —  As  explained  under  Route  No.  16,  just  pre- 
viously described,  the  contract  awarded  to  the  Altoria  Realty  & 
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Construction  Company  for  station  finish  covering  Routes  Nos.  16 
&  18  included  eleven  stations  on  Route  No.  18 ;  and  that  under 
this  contract  work  was  to  be  completed  within  six  months  from 
the  date  of  delivery  of  the  contract,  except  on  such  stations  as 
the  contractor  had  not  been  notified  to  begin  work  within  four 
months  after  the  delivery  of  the  contract.  For  the  same  reasons 
which  obtained  as  causing  delay  in  the  prosecution  of  this  work 
for  the  stations  on  Route  No.  16,  an  extension  of  time  was  also 
granted  for  the  completion  of  the  180th  Street,  Bronx  Park  East 
and  Pelham  Parkway  stations,  on  Route  No.  18,  to  September  13, 
1916. 

At  all  the  stations  the  wood  floors  of  the  train  platforms,  the 
concrete  train  platform  and  track  floors  over  the  mezzanines,  the 
canopies  and  windscreens,  except  for  drop  sash,  have  been  placed. 
The  wood  underflooring,  enclosure  walls,  including  windows  and 
copper  sheathing,  oak  finish  where  called  for,  and  partition  walls 
to  the  mezzanine  enclosures  have  been  placed.  Stairways  from 
street  to  mezzanines  and  mezzanines  to  train  platforms  have  been 
erected.  Electric  conduits  and  all  rough  plumbing  have  been 
installed,  together  with  the  plumbing  fixtures  at  two  stations. 
Waterproofing  has  been  placed  wherever  necessary.  At  about 
three-fourths  of  the  stations  manholes  have  been  built  and  ticket 
booths  temporarily  set,  and  on  about  one-half  of  the  stations  rail- 
ings and  gates,  together  with  the  gate  controls  on  the  mezzanines, 
have  been  placed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract,  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  estimated  value  of  work 
completed  during  the  same  period : 

Tile  work,  all  kinds 275  sq.  ft. 

Concrete 23  cu.  yds. 

Stairways 6,352  lin.  ft. 

Canopies 114,098  sq.  ft. 

Windscreens 3,683  lin.  ft. 

Mezzanine  enclosure  walls. .  15,481  sq.  ft. 

Electric  conduits 17,195  lin.  ft. 

Plumbing $6,384  lump  sum 

Railings  and  gates 4,797  lin.  ft. 
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Item  pktfbrms 160,609  sq.  ft 

Memanme  floors  amA  ceilings  36,542  sq.  ft. 
Metal*  gi]4;t€9S'  and  leaders. . .  4,705  lin.  ft. 
Total   yaJue:  of  work    com- 
pleted, aa  estimated $215,918.70 

Track.  Installation. —  This  contract  provides  for  the  installa- 
tibn  of  track,  on  the  White  Plains  Avenue  Elevated  line,  beginning 
at  the,  connection  with  the  West  Farms  branch  of  the  existing 
subway  at  I79th  street  and  Boston  road  and  extending  to  the 
terminal  station  at  24:1st  street  and  White  Plains  avenue.  Con- 
tract let  to  the  Coast  &  Lakes  Corporation.  Contract  price, 
$94,280.50. 

Work  was  begun  on  April  19,  1916,  and,  except  for  the  con- 
nection to  the  old  subway  structure  at  179th  street,  the  track 
installation  has  been  practically  completed  from  179th  street  to 
219th  street,  and  the  work  is  fast  approaching  this  stage  from 
219th  street  to  the  Neroid  Avenue  station. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipfid  items  of  this  contract  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  estimated  value  of  work 
completed  during  the  same  period: 

Type  in  track 53,729  lin.  ft 

Type  VI  track 4,791  lin.  ft. 

Special  work    $1,104  lump  sum 

Total  value  of  work  completed, 

aa  estimated $52,635.35 

West  Trunk  Line  in  Manhattan 
Plans :  —  This  line  is  made  up  of  the  First  Subway  north  of 
Times  square  and  extension  therefrom  to  the  south  along  Seventh 
avenue,  Varick  street.  West  Broadway  and  Greenwich  street  to 
a  connection  with  the  First  Subway  at  the  Battery.  It  is  foui^ 
track  to  about  Park  place,  and  two-track  south  of  that  point. 
For  the  portion  between  34th  and  40th  streets  there  are  five 
tracks.  It  is  designated  as  the  Seventh  Avenue  subway,  Koutes 
IsTos.  4  &  S8y  and  divided  into  eight  contract  sections,  No.  1-A, 
l^Tos.  1  to  6  inclusive,  and  No.  6-A. 
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Routes  Nos.  J^  <&  S8j  Section  No.  1-A. —  Thk  csovers  the  new 
work  at  Battery  park  and  includes  the  actual  caime<rti«n  *o  fthe 
FiiBt  Subway  there.  The  contractor  is  the  Sapid  Txanait  Sub- 
way Construction  Company,  a  subsidiary  of  the  Interboroiigh 
Kapid  Transit  Company.  Date  of  contract,  September  4,  1914. 
Contract  period,  31  months.  Summary  of  contraetor'fl  bid, 
$472,244. 

The  working  drawings  and  checking  of  shop  drawings  wesre 
completed  during  the  year. 

Bovtes  Nos.  i  &  38,  Section  No.  1. —  This  flecticoDi  extends 
from  Battery  park  under  Greenwich  street  to  a  point  near  Vesey 
street.  Rapid  Transit  Subway  Construction  Company,  con- 
tractor. Date  of  contract,  June  19,  1914.  Contract  ;period,  >3B 
months.     Summary  of  contractor's  bid,  $2,12.1,077.2&. 

Most  of  the  working  drawings  and  checking  of  -shop  drawings 
were  completed  during  the  year. 

Routes  Nos.  Jf  &  38,  Section  No.  2. —  TJais  contract  -aecrtion 
extends  from  about  Vesey  street  under  West  Baroadway  .and 
Varick  street  to  about  Beach  street.  Degnon  Gontracting  Oom- 
pany,  contractor.  Date  of  contract,  March  13, 1914.  Oontjcact 
period,  36  months.  Summary  of  contractor's  bid,  $3,059,522. 
A  turnout  is  provided  on  this  section  for  the  Park  Place-William 
Street  line,  which  connects  this  line  to  the  Fiist  Subway  .in 
Brooklyn. 

The  working  drawings  and  checking  of  shop  drawiajgB  were 
completed  during  the  year. 

Routes  Nos.  Jf  &  38,  Section  No.  3. —  This  section  extands 
from  about  Beach  street  under  Varick  street  and  Sesranth  .avemie 
extension  to  about  Commerce  street.  Degnon  Contracting  Com- 
pany, contractor.  Date  of  contract,  December  31,  1913. 
Contract  period,  36  months.  Summary  of  conferactirfB  bid, 
12,185,063.50. 

Working  drawings  and  checking  of  shop  idirawings  were 
completed  during  the  year. 

Routes  Nos.  Jf.  &  38,  Section  No.  U- — Tkas  aection  efirteads 
from  about  Commerce  street  xmder  Seventh  avenue  exfceiBion  'and 
Seventh  avenue  to  a  point  near  16th  street.  Unitad  Btatw  iBealty 
fc Improvement  Company,  contractor.    Date  of  confcFRCt,  A;pmll5, 
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1914.  Contract  period,  33  months.  Summary  of  contractor's 
bid,  $1,837,726.50. 

Working  drawings  and  checking  of  shop  drawings  were 
completed  during  the  year. 

Routes  Nos.  i  &  38,  Section  No.  6. —  This  section  extends 
from  about  16th  street  under  Seventh  avenue  to  about  80th  street. 
United  States  Eealty  &  Improvement  Company,  contractor.  Date 
of  contract,  December  31,  1913.  Contract  period,  36  months. 
Summary  of  contractor's  bid,  $2,401,306.75. 

Working  drawings  and  checking  of  shop  drawings  were 
completed  during  the  year. 

Routes  Nos.  i  &  38,  Section  No.  6. —  This  section  extends 
from  about  30th  street  under  Seventh  avenue  to  about  43d  street 
Rapid  Transit  Subway  Construction  Company,  contractor.  Date 
of  contract,  February  24,  1914.  Contract  period,  36  months. 
Summary  of  contractor's  bid,  $2,292,943.50. 

Working  drawings  and  checking  of  shop  drawings  were 
completed  during  the  year. 

Special  provision  is  made  at  the  Pennsylvania  Railroad  station, 
33d  street,  for  the  interchange  of  traffic  between  the  subway  and 
the  Pennsylvania  Railroad.  Changes  have  also  been  made  in 
the  plans  to  provide  a  connection  to  a  hotel  to  be  built  on  the  east 
side  of  Seventh  avenue  by  the  railroad  company. 

The  plans  for  a  concourse  connecting  the  stations  of  all  the 
intersecting  subways  at  42d  street,  and  entrances  from  the  street 
and  through  the  Times  and  Heidelburg  buildings,  to  provide  for 
heavy  traffic  at  this  point,  form  a  very  important  part  of  the 
work  on  this  section. 

Routes  Nos.  4  &  38,  Section  No.  6- A. —  This  contract  section 
extends  from  below  43d  street  to  above  44th  street  and  includes 
the  actual  connection  from  the  First  Subway  in  Broadway,  north 
of  44th  street,  with  the  new  Seventh  Avenue  subway.  Holbrook, 
Cabot  &  Rollins  Corporation,  contractor.  Date  of  contract, 
August  6,  1914.  Contract  period,  33  months.  Summary  of 
contractor's  bid,  $421,566. 

All  plans  for  this  section  were  completed  prior  to  1916. 

Construction  :^Bou/es  Nos.  i  &  38,  Section  No.  l-A. — The 
Seventh  Avenue  line  divides  at  West  Broadway  and  two  tracks 
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extend  south  to  Battery  park.  The  construction  of  Section 
Xo.  1-A  includes  the  connection  of  this  line  with  the  present 
Battery  Park  loop  with  an  addition  to  the  South  Ferry  station. 
This  connection  required  the  removal  of  a  portion  of  the  present 
subway  on  State  street  and  in  Battery  park.  The  construction 
work  is  now  completed  and  the  section  is  ready  for  station  finish 
and  track  work.  A  portion  of  the  reconstruction,  where  the 
southbound  track  joins  the  present  track  in  Battery  park  and  a 
similar  connection  in  State  street  where  northbound  track  is 
depressed  to  pass  under  the  present  subway,  was  carried  out  in 
open  cut  The  balance  of  the  work  was  done  in  tunnel.  A 
portion  of  the  excavation  required  was  in  rock,  but  the  greater 
part  was  in  filled  ground  and  in  sand  and  gravel  below  the  ground 
water  level. 

No  underpinning  work  was  necessary  for  the  support  of  the 
buildings  on  State  street  although  provision  was  made  to  prevent 
undue  pressures  against  the  completed  subway  by  using  10-inch 
sheeting.     About  435  feet  of  structure  were  constructed  in  tunnel. 

For  purposes  of  construction  a  crossover  was  introduced  south 
of  the  Bowling  Green  station,  so  that  southbound  trains  were  dis- 
continued from  the  outer  track  in  May,  1916,  while  the  physical 
connection  was  made  between  the  new  and  old  subways.  Normal 
operation  was  resumed  in  October. 

Routes  Nos.  4  &  38,  Section  No.  1. —  The  two-track  subway  in 
Greenwich  street  and  Battery  park  is  now  well  advanced.  Approx- 
imately 2,100  feet  of  the  structure  have  been  completed,  and  about 
1,200  feet  of  the  roadway  have  been  backfilled  and  temporarily 
paved.  The  excavation  work  has  been  carried  on  beneath  street 
decking  with  open-cut  work  in  Battery  park.  The  structure  lies 
below  ground  water  level  for  practically  the  entire  length,  and 
much  water  has  been  encountered.  The  material  passed  through 
has  been  filled  ground,  sand  and  gravel,  with  considerable  rock 
at  the  southerly  end  of  the  section ;  the  excavated  material  has 
been  raised  to  the  surface  through  shafts  at  Liberty  street  and 
at  Battery  park.  The  greater  portion  of  the  excavation  not 
required  for  backfill  has  been  transported  over  the  elevated  and 
subway  lines  of  the  Interborough  Rapid  Transit  Company  to 
240th  street  and  Broadway,  where  it  has  been  used  for  filling  in 
low  land  of  the  Interborouigh  Company. 
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During  the  progress  of  the  work  the  hulk  of  an  old  boat  was 
uncovered  in  the  excavation  about  40  feet  north  of  Dev  street, 
on  the  west  side  of  the  cut.  Only  the  keel  and  part  of  the  ribs 
remained  to  show  the  nature  of  this  craft,  but  it  was  evident 
from  the  state  of  the  timbers  that  she  had  been  burned  and  had 
probably  sunk  at  her  mooring  which  was  then  near  the  shore 
line  of  Manhattan  Island.  Her  keel  rested  about  18  feet  below 
the  street  surface,  and  from  an  examination  of  the  supervening 
layers  of  sand  it  was  conjectured  that  the  ship  had  not  sailed  the 
waters  of  New  York  bay  for  several  centuries. 

The  active  work  is  now  in  progress  on  the  construction  of  the 
station  from  Cortlandt  to  Fulton  street  over  the  tubes  of  the 
Hudson  &  Manhattan  Railroad  Company.  The  delivery  of 
steel  over  the  entire  section  assures  the  completion  of  the  main 
structure  within  a  few  months. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 99 

Concrete 73 

Steel  delivered  100 

Steel  erected    78 

Waterproofing 77 

Underpinning 100 

About  84  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  Nos.  Jf.  &  38,  Section  No.  2. —  The  work  on  this  section 
has  been  carried  out  under  street  decking  in  West  Broadway  and 
for  the  normal  width  of  Varick  street.  In  the  widened  portion 
of  Varick  street  and  in  private  property  at  Park  place  it  has  been 
carried  out  in  open  cut.  The  material  penetrated  has  been  prac- 
tically all  fine  sand  with  clay  deposits  at  various  localities. 
Although  the  structure  lies  well  below  mean  high  water,  very 
little  water  was  encountered  except  at  the  low  track  work  at  Park 
place.  Ground  water  was  encountered  near  Franklin  street, 
where  the  structure  passed  through  an  extensive  bog,  which 
marked  the  course  of  a  former  stream  long  ago  filled  in. 

About  1,800  feet  of  the  main  structure  are  now  completed, 
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including  the  Franklin  Street  station.  The  underpinning  of 
buildings  and  elevated  railroad  columns,  which  was  a  feature 
of  the  work,  has  been  entirely  completed. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 99 

Concrete 63 

Steel  delivered 100 

Steel  erected 71 

Waterproofing 70 

Underpinning 100 

About  85  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  No8.  Jt  &  S8,  Section  No.  S. —  Work  on  Section  No.  3, 
which  was  well  advanced  in  1915  north  of  Canal  street,  has  been 
continued  to  the  southerly  end  of  the  section,  and  the  main 
structure  is  now  complete,  ready  for  track  work  and  station  finish. 
The  structure  for  its  entire  length  has  been  backfilled,  and  the 
restoration  of  pavement  along  Varick  street  and  intersecting 
streets  is  now  practically  complete.  The  sidewalks  and  curbs 
have  been  restored  for  the  entire  length  of  the  section. 

Routes  Nos,  +  £  38 j  Section  No.  ^. —  Good  progress  has  been 
made  during  1916  on  this  section.  The  continued  difficulty  of 
securing  an  adequate  supply  of  labor  has  interfered  considerably 
with  tie  contractor's  operations,  but  an  increased  force  during 
the  last  half  of  the  year  has  succeeded  in  bringing  up  to  normal 
the  progress  for  the  entire  year. 

Construction  work  in  Seventh  avenue  has  been  performed 
entirely  beneath  street  decking  through  shafts  which  were 
relocated  from  time  to  time  as  the  work  advanced.  In  Seventh 
avenue  extension  the  work  has  been  done  in  open  cut,  the  cross 
streets  only  being  decked.  Most  of  the  excavation  has  been  in 
sand,  and  considerable  water  has  been  encountered,  necessitating 
much  pumping  and  extreme  care  in  the  underpinning  and  main- 
tenance of  "buildings.  About  1,900  feet  of  subway  structure  have 
been  completed,  1,200  feet  have  been  backfilled,  and  the  street 
surface  is  temporarily  paved. 
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The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 99 

Concrete 82 

Steel  delivered 100 

Steel  erected 83 

Waterproofing 85 

Underpinning 99 

About  90  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  Nos.  ^  &  38,  Section  No.  5. —  Excavation  in  earth  and 
rock  was  continued  throughout  the  year.  The  work  was  carried 
on  under  decked  roadways,  the  material  being  handled  through 
construction  shafts  located  at  convenient  points.  Excavation  on 
this  section  has  been  completed. 

Underpinning  was  continued  where  the  safety  of  adjacent 
buildings  required  this  precaution.  The  erection  of  the  concrete 
and  steel  for  the  main  structure  has  been  in  progress  practically 
throughout  the  section  and  has  been  completed  from  the  southerly 
end  of  the  section  to  30th  street. 

The  restoration  of  subsurface  structures  has  been  in  progress 
over  the  completed  subway  structure  between  17th  and  28th  streets 
and  has  been  completed  within  these  limits  with  the  exception 
of  the  work  at  the  23d  and  25th  street  intersections.  Backfilling 
has  been  completed  and  temporary  pavement  laid  from  17th  street 
to  28th  street,  except  at  several  of  the  street  intersections. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 100 

Concrete 90 

Steel  delivered 100 

Steel  erected 91 

Waterproofing 100 

Underpinning 100 

About  90  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 
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Bouies  Nos.  ^  &  S8j  Section  No.  6. —  Excavation  in  earth  and 
rock  was  continued  throughout  the  year  and  is  now  about  com- 
pleted. Practically  all  work  was  carried  on  under  decked  road- 
ways, the  material  being  removed  through  construction  shafts. 
Where  the  safety  of  adjacent  buildings  so  required,  underpinning 
and  the  construction  of  protection  walls  were  resorted  to.  The 
steel  for  the  subway  structure  has  been  erected,  with  the  excep- 
tion of  that  for  the  32d  street  sub-passage  to  the  hotel  which  is 
to  be  erected  at  this  point,  and  for  the  east  side  of  the  structure 
between  32d  and  33d  streets. 

Concrete  has  been  placed,  except  for  the  points  where  steel  has 
not  as  yet  been  erected  and  from  31st  street  to  the  southerly  end 
of  the  section.  Restoration  of  subsurface  structures  is  in  prog- 
ress between  31st  and  33d  streets,  and  is  practically  completed 
from  33d  street  to  the  northerly  end  of  the  section.  Backfilling 
has  been  completed  and  temporary  pavements  laid  from  34:th 
street  to  the  northerly  end  of  the  section. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 100 

Concrete 80 

Steel  delivered 95 

Steel  erected 80 

Waterproofing 78 

Underpinning 99 

About  80  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Routes  Nos.  4  &  S8,  Section  No.  6- A. — ^Work  on  the  main  sub- 
way structure,  backfilling  and  the  restoration  of  pavement  were 
completed  during  1915. 

The  only  work  done  during  1916  consisted  of  repairs  to 
defective  pavements. 

In  the  following  tables  is  given  the  work  done  under  the  prin- 
cipal items  of  construction  on  each  section  of  the  Seventh  Avenue 
subway,  Routes  Nos.  4  &  88,  and  the  total  value  of  work  estimated 
on  each  of  these  sections,  from  the  beginning  of  construction  to 
December  81,  1916 : 

Digitized  by  VjOOQ  IC 


180       Public  Sebviob  Commission  —  Fibst  District 


I 


1 


mt 


S  'S 


•  lOt^     -lOO*     •»Hg 

i-^fS  :S5  :2i 


II 


e^l 


a 

o 

H 

g 


3 


<4 


3 

£ 


2  '.^-^ 


0«  O  O  O  00  C9  i?l  c 


111  iiS?    li 


CO  'eoii 


^        S 


«iOi*iW      ^«Oi-«»H 


55   '00 


S5 


ISSS8   S^I^S      ^S^^S 

5'«i««o^     iHoo^o        S5t«-«ONO> 


9e4r«cocoe<« 


lOOO 

lO        •-41- 


o 


•a 


3^t«     •     -C^O  •  h- CO  (N  to  <D  o 


COOXto 


»-ieo»^.H        h. 


S| 


oo»-<-**t*ooooo»ow 


r-lC^OOt* 


§§ 


QOTfO      • 


ow«o 

QOOOlO 


g  :  :2; 


fl  d  3.2.S.S.9  3336.33000.    .s.s.s.s 


3  3  3  3.S 
OOOOJ 


a  «  "  => 
«  OS'S 

da  d'2 
fS  S  S  a  33  3  2 

iiiilllllipil 

0*  ea  o  a  d  djr  o  3  v,»~  u  9 S» 


15  fa's  «  o  fl  S 

i!:fl'ii 

*  *"  •-      >>>»S 

wSw     PQOQH 


Digitized  by  LjOOQIC 


Rapid  Tbaitstt  Coitstbuotion 


181 


Total  Yajjom  or  Wovk  BniiiA.Tn»  om  Eacb  Contba.ot, 

TO  Dbcbmbbr  81,  1916 

vaoM  Bboimnxho 

or  CoNSTBUonoK 

SacnoN 

8ubw«7 
oonstruotion 

Sewer 
oonstruotion 

Total 

1-A 

$417,442  05 
1,692.319  45 
2.517.417  00 
2,099.105  63 
1.581.893  40 
1.647,288  91 
1,860,727  65 
433.264  61 

$535  70 
66.622  70 
38.501  00 
70.064  45 
32,059  60 
521.686  27 
51.439  25 
16,202  90 

$417,977  75 

1.758,942  15 

2.655,918  00 

2,169,170  08 

1,618,952  90 

2,168.975  18 

1,912.166  90 

6-A 

449,467  51 

Sewer  V/ork:  —  BotUes  Nos.  i  &  S8,  Section  No.  l-A.— Of 
the  total  sewer  construction  involved,  amounting  to  92  linear  feet 
on  this  section,  48  feet  were  built  during  the  year,  completing  the 
entire  work.  Record  drawings  have  been  started  and  informa- 
tion is  being  obtained  in  the  field  to  complete  them. 

Routes  Nos.  i  &  S8,  Section  No.  1. —  During  the  year  2,800 
linear  feet  of  sewers  were  built,  making  a  total  of  5,000  linear 
feet  to  December  31,  1916,  or  80  per  cent  of  the  entire  sewer 
work  on  this  section. 

Routes  Nos.  4  &  88,  Section  No.  2. —  Of  the  entire  sewer  work 
on  this  section,  22  per  cent  has  been  completed,  1,000  linear  feet 
having  been  built  during  the  year,  making  a  total  of  5,000  linear 
feet  to  December  31,  1916. 

The  24-inch  vitrified  pipe  sewer  on  West  Broadway  from 
Duane  street  to  Thomas  street  was  changed  to  a  15-inch  vitrified 
pipe  and  the  flow  reversed,  taking  it  into  the  Thomas  Street 
sewer.  This  was  done  at  the  request  of  the  Manhattan  Sewer 
Bureau  to  relieve  the  Duane  Street  system. 

RoiUes  Nos.  U  &  38,  Section  No.  3. —  The  entire  sewer  work 
has  been  completed  on  this  section,  2,340  linear  feet  having  been 
built  during  the  year,  out  of  a  total  of  7,200  linear  feet  Record 
drawings  have  been  started  and  information  is  being  obtained  to 
complete  them. 

Routes  Nos.  J^  &  38,  Section  No.  J^. —  During  the  year  1,700 
linear  feet  of  sewers  were  built,  making  this  section  63  per  cent 
completed,  or  a  total  of  3,000  feet  to  December  31,  1916. 

Routes  Nos.  U  £  38,  Section  No.  6. —  During  the  year  4,340 
linear  feet  of  sewers  were  built,  making  a  total  of  11,955  linear 
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feet  to  December  31,  1916,  or  95  per  cent  of  the  entire  sewer 
work  on  this  section. 

Five  thousand  three  hundred  and  fifty-one  linear  feet  of  the 
total  to  December  31,  1916,  represent  the  80th  street  off-line 
sewer.  Eecord  drawings  for  this  30th  street  sewer  have  been 
completed,  and  the  sewer  turned  over  to  the  President  of  the 
Borough  of  Manhattan  for  future  maintenance  and  control. 

Routes  Nos.  i  &  S8j  Section  No.  6. —  75  per  cent  of  the  sewer 
work  on  this  section  is  completed;  2,560  linear  feet  built  during 
the  year,  or  a  total  of  5,019  linear  feet  to  December  31,  1916. 

Routes  Nos.  ^  &  38,  Section  No.  6- A. —  Sewer  work  on  this 
section  was  completed  during  the  year  1915,  and  record  drawings 
have  since  been  completed,  and  the  sewers  turned  over  to  the 
President  of  the  Borough  of  Manhattan  for  future  maintenance 
and  control. 

Contracts  for  Staiion  Finish  and  Track  Installation 
Routes  Nos.  ^  £  38 

Station  Finish. —  As  previously  explained  in  the  section  of  the 
report  treating  of  station  finish  work  for  Route  No.  43,  a  con- 
tract was  awarded  to  Louis  Wechsler  for  station  finish  work  on 
Sections  Nos.  5,  6  and  6-A  of  Routes  Nos.  4:  &  38,  included  with 
that  for  Sections  Nos.  1  and  2  of  Route  No.  43,  and  work  under 
this  contract  is  expected  to  be  begun  at  an  early  date. 

Track  Installation. —  A  contract  for  the  installation  of  tracks 
for  Sections  Nos.  1-A  and  1  to  6-A  of  Routes  Nos.  4  &  38  was 
let  to  Engel  &  Hevenor  on  October  18,  1916.  Contract  price, 
$229,440.50.  In  this  contract  price  is  also  included  the  track 
installation  work  for  Sections  Nos.  1  to  3  of  Route  No.  48,  and 
for  that  portion  of  Section  No.  3  of  Route  No.  33  to  be  oi)erated 
by  the  Interborough  Rapid  Transit  Company,  the  track  installa- 
tion on  the  remaining  portion,  to  be  operated  by  the  New  York 
Municipal  Railway  Corporation,  having  been  let  to  the  T.  H. 
Reynolds  Contracting  Company,  as  later  referred  to. 

Surveys  are  now  being  made  to  obtain  the  information  required 
in  giving  the  lines  and  grades  of  the  tracks.  Requisition  has 
been  made  for  part  of  the  track  materials  which  are  to  be  fur- 
nished by  the  Commission's  material  contractors,  and  the  deliv- 
eries are  now  being  made.  ,    ^^^.^ 
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Park  Place,  William  and  Clark  Street  Subway 

Plans: — This  is  a  twotrack  subway  connection  from  the 
Seventh  Avenue  subway  to  the  First  Subway  in  Brooklyn.  It 
thus  doubles  the  Interborough  Rapid  Transit  Compan/s  accom- 
modations for  Brooklyn  traffic  to  and  from  Manhattan.  It 
leaves  the  Seventh  Avenue  subway  by  depressed  tracks  to  avoid 
grade  crossings  and  extends  under  Park  place,  the  General  Post- 
office,  Beekman  street,  William  street  and  Old  Slip,  to  and  under 
the  East  river,  thence  under  Clark  and  Fulton  streets  to  a  con- 
nection with  the  First  Subway  at  a  point  east  of  the  Borough  Hall 
station  near  Willoughby  street.  This  line  includes  Sections 
Xos.  1,  2,  and  3  of  Route  No.  48,  and  also  part  of  Section  No.  3 
of  Route  No.  33,  which  latter  section  will  be  treated  under  the 
section  of  this  report,  which  later  follows,  treating  of  the  New 
York  Municipal  lines. 

Route  No.  48,  Section  No.  1. —  Extends  from  about  West 
Broadway,  under  Park  place,  the  General  Post-office  and  Beek- 
man street,  to  about  William  street.  Frederick  L.  Cranford, 
Inc.,  contractor.  Date  of  contract,  December  7,  1914.  Contract 
period,  28  months.    Summary  of  contractor's  bid,  $1,571,363.50. 

All  the  construction  drawings  for  this  section  have  been  issued 
and  the  checking  of  shop  drawings  completed.  Two  modifying 
agreements  have  been  executed  in  connection  with  this  contract. 
One  provides  for  the  construction  under  and  supporting  the 
Post-office ;  the  other  for  the  underpinning  of  the  Broadway  sub- 
way of  the  New  York  Municipal  Eailway  Corporation,  in 
connection  with  building  the  subway  under  it. 

Ttovie  No.  48 j  Section  No.  &. —  Extends  from  about  Beekman 
street  and  William  street,  under  private  property,  and  William 
street  to  Pearl  street.  Contractor,  Smith,  Hauser  &  Maclsaac, 
Inc.  Date  of  contract,  December  7,  1914.  Contract  period,  28 
months.     Sunmiary  of  contractor's  bid,  $2,254,670. 

All  the  construction  drawings  for  this  section  have  been  issued, 
and  the  checking  of  shop  drawings,  except  those  for  station 
entrances,  completed.  The  plans  for  station  entrances,  on 
account  of  the  narrowness  of  William  street,  the  congestion  of 
traffic  and  varying  conditions  existing  at  different  abutting 
buildings,  may,  in  some  instances,  require  modification. 
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Route  No.  48,  Section  No.  3. —  This  line  esxtends  under  Old 
Slip,  the  East  river,  Clark  and  Fulton  streets,  to  Liberty  square 
in  Brooklyn.  This  section  ia  under  conatruction  by  the  Flinn- 
O'Rourke  Company,  Incorporated.  Date  o£  contract,  An^uat  6, 
1914.  Contract  period,  42  monliis.  Summary  of  contractor's 
bid,  $6,469,915.25.  The  contract,  for  this  section  waa  let  in 
combination  with  that  for  the  New  York  Municipal  Eailway^s 
East  River  crossing,  the  Whitehall-Montague  Street  tunnel  route. 
The  tubes  imder  the  river  are  single-track  cast-iron  tubes,  17V^ 
feet  in  diameter. 

Practically  all  working  drawings  have  been  issued,  except  for 
minor  details,  and  all  shop  drawings  filed. 

The  design  for  the  pump  and  feeder  chambers  has  been  changed 
from  cast  iron  to  steel  and  concrete  constructioiu 

Construction: — Boute  No.  48,  Section  No.  1. —  This  section, 
although  only  about  1,645  feet  long,  is  composed  of  a  relatively 
expensive  structure.  Being  a  crosstown  line,  the  location  neces- 
sitated avoidance  of  the  north  and  south  subways,  causing  con- 
struction well  below  mean  high  water.  In  passing  beneath  the 
Broadway  structure  a  depth  of  60  feet  below  the  street  surface 
is  reached.  Sharp  grades  from  this  low  point  lead  to  the  station  at 
Church  street  and  to  William  street.  Escalators  will  be  provided 
for  passengers  using  the  station  at  Park  place  and  Church  street. 
Active  work  has  been  in  progress  throughout  the  year  on  the 
entire  section,  78  per  cent  of  the  excavation  has  been  completed 
and  the  subway  structure  is  well  advanced.  Where  the  work 
extends  well  below  ground  water  level  considerable  pumping  has 
been  necessary.  The  safety  of  adjacent  buildings  and  the  com- 
pleted subway  structures  has  been  guaranteed  by  the  extensive 
use  of  concrete  steel  piles  in  the  underpinning  work. 

Under  a  special  agreement  between  the  contractor  and  the 
Commission,  the  design  of  the  subway  passing  beneath  the 
U.  S.  Court  House  and  Post-office  has  been  so  modified  as  to 
incorporate  in  the  finished  structure  much  of  the  underpinning 
work.  In  the  tunnel  portion  through  Beekman  street  concrete 
steel  piles  below  the  ground  water  level  have  been  used  extensively 
during  the  progress  of  the  work  and  are  incorporated  in  the  side 
walls  of  the  tunnels.    This  portion  of  the  structure,  including  the 
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fan  chamber  and  emergency  exit  near  William  street,  has  been 
practically  completed. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

ExcaTation 82 

Concrete 50 

Steel  delivered 99 

Steel  erected    70 

Waterproofing 40 

Underpinning 100 

Construction    within    limits    of   Post- 
office  building    61 

Construction  under  Broadway  subway.         68 
About  78  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

RotUe  No.  48,  Section  No.  S. —  The  line  through  William 
street  extending  from  Beekman  street  to  Pearl  street  is  a  two- 
track  subway  structure  constructed  entirely  beneath  the  street 
decking.  The  structure  through  William  street  is  near  the  sur- 
face but  extends  considerably  below  ground  water  level  at  Maiden 
lane  and  at  Pearl  street.  On  account  of  the  narrowness  of  the 
street  the  structure  occupies  practically  the  entire  space  from 
building  line  to  building  line. 

The  excavation  for  the  entire  section  has  been  practically  com- 
pleted, and  much  of  the  concrete  steel  structure  is  now  in  place. 
The  underpinning  work  which  has  been  the  main  feature  of  this 
section  has  been  practically  completed.  On  account  of  the 
number  of  large  office  buildings,  the  foundations  of  which  were 
not  built  to  provide  for  subway  construction  within  the  street 
limits,  extensive  underpinning  has  been  necessary.  The  rock 
floor  of  Manhattan  Island  is  well  below  the  street  surface  of 
William  street,  and  the  treacherous  nature  of  the  overlying 
material  has  necessitated  extreme  care  in  the  underpinning  work. 
At  the  northerly  end  of  the  section  where  the  subgrade  is  near  the 
main  high-water  level,  many  of  the  building  foundations  have 
been  extended  to  depth  by  excavating  and  concreting  in  pits. 
3lo8t  of  the  underpinning  work,  however,  has  been  carried  out 
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by  the  use  of  pits  to  ground  water  level  where  concrete  steel 
piles  have  been  put  in  service.  In  all  cases  where  piles  have 
been  used  the  load  has  been  carefully  estimated  and  the  pile 
subjected  to  a  test  load  well  in  excess  of  the  figured  load.  Short 
steel  columns  have  been  introduced  between  the  head  of  the  pile 
and  the  foundation  before  the  jack  pressures  were  released  so  that 
the  ultimate  settlement  has  been  reduced  to  a  minimum.  On 
account  of  many  of  the  former  foimdations  having  extended  into 
the  street,  it  has  been  necessary  to  drive  temporary  piles  for  their 
support  during  the  permanent  underpinning  of  such  foundations. 

The  material  penetrated  has  been  mostly  sand  of  a  varying 
degree  of  fineness,  with  occasional  beds  of  clay.  Good  progress 
has  been  made  in  the  underpinning  and  excavation  work  by  the 
extensive  use  of  open  drains,  so  that  the  ground  water  level  has 
been  materially  reduced  in  advance  of  the  work  and  much  pump- 
ing has  been  saved.  Protection  of  the  subway  from  external 
pressure  below  the  water  level  has  been  given  in  many  places  by 
the  use  of  steel  sheet  piling  and  concrete  wells  near  the  building 
line. 

Over  one-third  of  the  section  subsurface  restoration  is  nearly 
completed,  and  the  work  of  backfilling  and  temporary  paving  has 
been  done.  All  steel  except  for  the  station  entrances  has  been 
delivered,  and  the  entire  section  will  soon  be  ready  for  track 
laying  and  station  finish  work. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 97 

Concrete 77 

Steel  delivered 98 

Steel  erected 78 

Waterproofing 83 

Underpinning 100 

About  88  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  JfSj  Section  No.  3. —  Shield  operations,  on  the 
Manhattan  side  of  the  river,  were  in  progress  throughout  the  year 
on  the  river  headings  from  the  bulkhead  line  eastward  to  the 
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center  of  the  river  where  they  met  the  headings  from  the 
Brooklyn  side  of  the  river.  The  land  headings  were  completed 
the  previous  year.  The  material  passed  through  was  partly  rock 
and  partly  earth,  all  earth  and  finally  all  rock.  Compressed  air 
has  been  employed  throughout.  The  north  headings  met  on 
Xovember  28,  while  the  south  headings  met  on  December  9. 
The  ventilation  shaft  at  Front  street  has  been  completely 
excavated,  and  the  placing  of  the  permanent  structure  is  in 
progress. 

On  the  Brooklyn  side  of  the  river,  tunneling  operations  were 
in  progress  throughout  the  year  in  both  directions  from  the 
shaft  located  at  the  foot  of  Clark  street.  Four  shields  were  used 
for  the  four  headings.  Landward,  the  shields  have  reached  the 
end  of  the  section  and  are  continuing  into  Section  No.  3  of  Route 
No.  33.  Riverward,  the  shields  have  passed  through  the  soft 
ground  and  have  entered  the  reef  in  the  middle  of  the  river 
where  the  headings  connected  with  the  Manhattan  headings.  In 
the  river  headings  compressed  air  has  been  employed  throughout 
with  a  maximum  pressure  of  371/^  lbs.  In  the  land  headings 
compressed  air  was  employed  until  the  bottom  of  the  tunnel 
reached  ground  water  elevation  midway  between  Hicks  and 
Henry  streets.  The  station  shaft  has  been  excavated  to  subgrade, 
and  a  drift  leading  to  the  station  has  been  timneled  through. 
Excavation  is  in  progress  between  the  two  tubes  where  an  island 
platform  will  be  located. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 99 

Concrete  ". 11.1 

Steel  and  cast  iron  delivered 90.3 

Steel  and  cast  iron  erected 83 

About  82  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of  construction  on  each  section  of  the  Park  place, 
William  and  Clark  Street  subway.  Route  No.  48,  and  the  total 
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value  of  work  estimated,  from  the  beginning  of  construction  to 
December  31,  1916: 


ITWI 

Unit 

Seotionl 

S60tu>n2 

Sections 

Total 

Subway  eonatruction 

Earth  excavation  below  M.  H.  W 

Roek  exoavation 

Cu.yds.... 
Cu.yds.... 
Cu.ydB 

Lin.  frt,  ft... 
Lin.  frt.  ft... 
I.jn.frt.ft... 

Lin, frt  ft... 

Cu.  yds 

Cu.  yds 

SQ.ydf 

Cu.  yds 

Tons 

Tons 

Sq.yds 

Lin.  ft 

Lin.  ft 

Lin.  ft 

Cu.ydB.... 

Cu.  ydB 

Lin.  ft 

47.654 
24,927 

1,279 
743 

'i6i982 
13,522 
8,602 
1.382 
2,945 
2,123 
113 

1.984 


420 

69 

400 

79.136 
28,930 

1,850 
985 
390 

780 

'i6;788 

29,491 

3.028 

3,011 

2,521 

526 

5,019 
536 
594 

5.750 

110 

3,470 

13,276 
6,689 
1,580 

3i6 
iioiese 

3.753 

982 

39 

2,535 

2,153 

130 

1.082 



282 

5 

140.066 

eo.546 

1.530 

Undezpinning   buildings   less   t^tv"    7 
stones 

3,129 

Underpinning  buildings  7  to  12  storioi. . 
Mfl-*n*'-«^»n'T?g,  protecting  and  securing 

2. 038 
380 

780 

Tflfini^l  excavation .........  ^ ....... . 

127.668 

Concrete : . . 

34.063 

Waterproofing. 

30,075 

Brick  in  asphalt  mastic 

4,449 

Steel  delivered 

8.491 

Steel  erected 

6,797 

Street  surface  restored ............... 

769 

By-passing  pipes  upon  or  below  surface 

8,085 

By-pasfling  pipfwi  on  trestle 

536 

Trestle  foFfiy-paasing  pipes 

594 

Sewer  conatructum 
Earth  excavation 

6,462 

184 

SflWRr^  nonstructed,  all  eii^n    t  - 

3.870 

Taandand 

subway 
oonstruoti<m 

8ew«r 
ooBS^iiction 

Section  1 .  total  value  of  work  completed,  as  estimated 

$1,197,346  77 
1.890.844  54 
5,340,778  97 

$5,075  70 

Section  2,  total  value  of  work  completed,  as  eatimated 

69.159  51 

Section  3,  total  value  of  work  completed,  as  estimated .......... 

4,611  00 

Sewer  Work: — Boute  No.  ^8,  Section  No.  1. —  During  the 
year  there  were  constructed  320  linear  feet  of  sewer,  making  a 
total  of  400  feet  to  December  31,  1916,  or  27  per  cent  of  the 
sewer  conjstruction  on  this  section. 

A  change  in  the  arrangement  of  sewers  from  that  shown  on 
the  contract  drawings  was  made  at  Beekman  street  west  of 
William  street.  The  flow  was  carried  along  the  north  side  of 
William  street  through  two  14-inch  cast-iron  pipes,  one  above  the 
other,  between  the  subway  wall  and  the  building  line,  instead 
of  through  one  20-inch  vitrified  pipe  on  the  south  side  as  shown 
on  the  contract  plans.  This  change  was  made  to  avoid  inter- 
ference with  a  boiler  plant  and  lifts  in  front  of  Nos.  19  and  21 
Beekman  street,  and  the  sewer  was  omitted  in  front  of  this 
property. 
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Route  No.  48,  Section  N.o.  2. —  On  this  section  2,780  linear 
feet  of  sewers  were  built  during  the  year,  or  63  per  cent  of  the 
work  completed,  making  a  total  of  8,000  linear  feet  to  December 
31,  1918. 

E(yuie  No.  J^S,  Section  No.  S. —  Record  drawings  of  sewers 
constructed  on  this  section  are  to  be  prepared.  The  only  sewer 
work  done  during  the  year,  and  now  completed  was  in  connection 
with  the  sewer  on  Old  Slip,  at  the  westerly  end  of  the  section. 
The  total  length  of  sewers  completed  amounted  to  235  linear 
feet 

Track  Installation: — Route  No.  48,  Sections  Nos.  1  to  S. — 
A  contract  for  the  installation  of  tracks  for  Sections  Nos.  1  to  3 
of  Route  No.  48  was  let  to  Engel  &  Hevenor,  on  October  18, 
1916.  Contract  price,  $229,440.60.  In  this  contract  price  is 
also  included  the  track  installation  work  for  Sections  Nos.  1-A 
and  1  to  6- A  of  Routes  Nos.  4  &  38,  and  for  that  portion  of 
Section  No.  3  of  Route  No.  33  to  be  operated  by  the  Interborough 
Rapid  Transit  Company,  the  track  installation  on  the  remaining 
portion,  to  be  operated  by  the  New  York  Municipal  Railway 
Corporation,  having  been  let  to  the  T.  H.  Reynolds  Contracting 
Company,  as  later  referred  to. 

Surveys  are  now  being  made  to  obtain  the  information  required 
in  giving  the  lines  and  grades  of  the  tracks.  Requisition  has  been 
made  for  part  of  the  track  materials  which  are  to  be  furnished 
by  the  Commission's  material  contractors,  and  the  deliveries  are 
now  being  made. 

Easteen  Pakkway  Line  and  Extensions 
Plans: — The  Eastern  Parkway  line,  known  as  Route  No.  12, 
is  a  four-track  extension  of  the  First  Subway  in  Brooklyn.  It 
extends  from  Atlantic  avenue  under  Flatbush  avenue  and  Eastern 
parkway  to  Buffalo  avenue.  It  is  divided  into  four  sections,  Nos. 
1»  1-A,  2  and  3.  The  Nostrand  avenue  branch  of  this  line  has 
two  tracks  and  extends  in  subway  from  Eastern  parkway  to 
Flatbush  avenue.  It  is  known  as  Route  No.  29,  and  is  divided 
fct  eonatruetion  purposes  into  two  sections,  Nos.  1  and  2.  The 
Livonia  Avenue  branch  line,  known  as  Route  No.  31,  is  a  three- 
t^ck  elevated  line.    It  will  extend  easterly  from  Buffalo  avenue 
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and  Eastern  parkway  via  East  98th  .street  and  Livonia  avenue  to 
New  Lots  avenue.  An  elevated  extension  known  as  Route  No. 
67  is  also  proposed  at  Utica  avenue  from  Eastern  parkway  to 
Flatbush  avenue.  It  is  proposed  to  build  Route  No.  57  as  an 
assessment  proposition,  the  cost  to  be  assessed  on  the  property 
benefited  by  its  construction.  The  Brighton  Beach  connection 
between  the  Fourth  Avenue  subway  and  the  Brighton  Beach 
line  extends  from  St.  Felix  street  and  Fulton  street  under  St. 
Felix  street,  the  Long  Island  Railroad  station  and  Flatbush 
avenue  to  the  Brighton  Beach  line.  For  convenience  parts  of 
this  New  York  Municipal  line  have  been  included  with  contracts 
for  Interborough  Rapid  Transit  Sections  Nos.  1  and  1-A  of  Route 
No.  12.  Sections  Nos.  1-B  and  2-A  of  Route  No.  12  contain  New 
York  Municipal  tracks  exclusively  and  will  be  described  later. 

Rotde  No.  12,  Section  No.  1. —  This  is  divided  into  two  parts. 
The  Brighton  Beach  connection,  extending  from  Fulton  street 
under  St.  Felix  street  and  the  Long  Island  Railroad  Atlantic 
Avenue  station  to  and  under  Flatbush  avenue  to  a  point  south  of 
St.  Marks  avenue,  is  included  in  Section  No.  1  of  this  route; 
except  that  portion  of  the  line  under  the  Railroad  Company's 
station  property,  which  is  included  in  a  separate  contract  section 
known  as  Route  No.  12,  Section  No.  1-B.  The  other  portion  is 
a  four-track  subway  extending  from  the  end  of  the  existing 
subway  at  Flatbush  and  Atlantic  avenues,  under  Flatbush  avenue 
to  about  St.  Marks  avenue.  The  contractor  for  Section  No.  1  of 
Route  No.  12  is  the  Cranford  Company,  to  whom  it  was  let  on 
July  16,  1914.  Contract  period,  30  months.  Summary  of 
contractor's  bid,  $2,195,296.25. 

On  February  24,  1916,  the  Public  Service  Commission 
approved  of  change  of  plan  for  the  structure  at  Fulton  and  St. 
Felix  streets  to  provide  for  a  future  connection  between  the 
Fulton  Street  Elevated  line  and  the  Fourth  Avenue  subway. 

These  plans  were  completed  during  the  year. 

All  working  drawings  for  this  section  have  been  completed  and 
shop  drawings  filed. 

Route  No.  12,  Section  No.  1-A. —  This  section  includes  a  fou^ 
track  subway  for  the  Interborough  Company,  and  a  two-track 
line  for  the  New  York  Municipal   Railway  Corporation.     It 
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extends  under  Flatbush  avenue  from  about  St.  Marks  avenue  to 
Prospect  Park  plaza.  The  Cranford  Company,  contractor.  Date 
of  contract,  May  4,  1914.  Contract  period,  30  months.  Summary 
of  contractor's  bid,  $2,225,519.25. 

All  working  drawings  have  been  completed  for  this  section,  and 
shop  drawings  filed. 

Route  No.  12,  Section  No.  2. —  This  section  is  a  four-track 
double-deck  structure  and  extends  under  Eastern  parkway  from 
Prospect  Park  plaza  to  a  point  east  of  Nostrand  avenue.  Inter- 
continental Construction  Corporation,  contractor.  Date  of  con- 
tract, June  15,  1915.  Contract  period,  22  months.  Summary 
of  contractor's  bid,  $2,744,263.  The  east-bound  tracks  are 
generally  on  the  upper  level,  and  the  west-bound  on  the  lower 
level.  Doubie-deck  construction  is  used  to  reduce  width  of 
structure  to  a  minimum,  thereby  saving  the  trees  in  the  parkway. 
The  arrangement  of  having  one-way  traffic  on  each  level  is 
advantageous  for  the  connections  with  the  branch  lines,  and  also 
is  a  convenience  to  the  prevailing  traffic.  The  prevailing  east- 
bound  traffic  will  no  doubt  be  exit  traffic  coming  from  Manhattan, 
and  the  prevailing  west-bound  traffic  entrance  traffic  to  Man- 
hattan. This  will  result  in  a  short  climb  and  a  longer  descent 
for  the  prevailing  traffic. 

Working  drawings  for  the  entire  section  have  been  issued  and 
shop  drawings  filed. 

After  the  contract  for  this  section  was  awarded,  the  New 
York  Municipal  Railway  Corporation  proposed  to  build  a  station 
on  the  Brighton  Beach  line  at  Eastern  parkway,  with  a  connec- 
tion to  the  Interborough  Company's  Franklin  Avenue  station  of 
Route  No.  12.  This  plan  was  approved  by  the  Conmiission,  and 
necessitated  changes  in  the  plans  for  the  Franklin  Avenue  station 
and  the  adjacent  structure.  A  turnout  is  provided  on  this  section 
for  connection  with  Route  No.  29,  in  Nostrand  avenue. 

Rovie  No.  12,  Section  No.  S. — A  four-track  structure  under 
Eastern  parkway  extending  from  a  point  east  of  Nostrand  avenue 
to  a  point  near  Buffalo  avenue,  extending  thence  under  private 
property  towards  East  98th  street  near  President  street,  where  it 
emerges  from  the  ground  to  make  connection  with  the  elevated 
structure  of  the  Livonia  Avenue  line.     Provision  is  made  for 
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extending  the  subway  on  Eastern  parkway  beyond  Buffalo  avenue. 
Provision  is  also  made  for  a  connection  with  the  proposed  line  on 
Utica  avenue.  A  siding  is  provided  between  Utica  and  Buffalo 
avenues  to  provide  for  future  extensions  and  for  operation. 
Kodgers  &  Hagerty,  Inc.,  contractor.  Date  of  contract,  September 
25,  1915.  Contract  period,  20  months.  Summary  of  contractor's 
bid,  $2,170,652.50. 

This  structure,  the  same  as  that  for  Section  Ifo.  2,  is  double 
decked,  to  avoid  destroying  trees  along  the  parkway- 

At  the  end  of  the  route  where  the  construction  changes  from 
subway  to  elevated,  the  structure  passes  through  private  property 
in  the  block  bounded  by  Eastern  Parkway,  Ralph,  East  New  York 
and  Buffalo  avenues.  By  resolution  of  the  Board  of  Estimate  and 
Apportionment,  the  property  in  this  block  was  to  be  acquired  for 
park  purposes  as  an  addition,  to  Lincoln  Terrace  park.  As  the 
route  was  located  within  the  proposed  park  it  was  designed  as  an 
ornamental  reinforced  concrete  structure.  At  the  suggestion  of 
the  Brooklyn  Park  Department,  three  archways  were  provided 
underneath  the  structure  between  Union  and  President  streets 
to  accommodate  a  proposed  pathway  at  that  point. 

After  the  contract  for  this  section  was  let,  however,  it  was 
decided  to  acquire  for  park  purposes,  only  that  portion  of  the 
property  lying  west  of  the  subway  structure,  and  a  new  street 
designated  as  Portal  street  was  laid  out  running  alongside  of  the 
easterly  wall  of  the  structure  from  Eastern  parkway  to  East  New 
York  avenue.  In  view  of  this  change,  the  ardiways  were  elim- 
inated and  reinforced  concrete  retaining  walls  werel  used,  a 
material  saving  in  construction  resulting.  On  account  of  the 
required  ornamental  appearance  of  the  structure,  the  expansion 
joints  were  located  at  the  sides  of  the  pilasters,  and  the  details 
are  such  as  to  make  the  vertical  gaps  invisible  from  the  outside. 
Sheet  lead  was  provided  at  the  expansion  joints  for  closing  the 
gaps  and  making  the  joints  watertight. 

All  construction  drawings  have  been  completed  and  shop 
drawings  checked  for  this  section. 

Route  No.  SI. —  This  is  an  elevated  extension  of  the  Eastern 
Parkway  route  to  be  constructed  as  a  two-track  line,  with  provi- 
sion for  a  future-  third  track.     It  begins  at  a  point  on  private 
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property  east  of  Buffalo  avenue,  and  extends  over  East  98th 
street  and  Livonia  avenue  to  New  Lots  avenue  in  the  Borough  of 
Brooklyn.  The  contract  drawings  and  the  contract  and  specifica- 
tions are  completed,  and  the  preparation  of  working  drawings  is 
under  way. 

On  May  23,  1916,  bids  were  opened  for  the  construction  of 
this  line,  but  on  account  of  the  high  prices  proposed  all  bids  were 
rejected.    The  contract  is  now  being  readvertised. 

A  yard  for  the  storage  of  cars  along  this  route  will  undoubtedly 
be  required.  Preliminary  studies  of  such  a  yard  have  been  made, 
but  the  location  thereof  has  not  yet  been  finally  determined 
upon. 

RotUe  No.  29,  Section  No,  1. —  This  is  a  two-track  subway, 
extending  under  Nostrand  avenue  from  Eastern  parkway  to  a 
point  south  of  Ohurch  avenue.  Contractor,  Newman  &  Carey 
Company,  Inc.  Date  of  contract,  August  80,  1915.  Contract 
period,  21  months.     Summary  of  contractor's  bid,  $2,073,308.70. 

Working  drawings  have  been  completed,  and  shop  drawings 
have  been  checked  for  this  section. 

RmUe  No.  29,  Section  No.  2. —  This  is  a  two-track  subway 
extending  from  a  point  south  of  Church  avenue,  under  Nostrand 
avenue,  to  the  intersection  of  Flatbush  avenue  and  Nostrand 
avenua  Dock  Contractor  Company,  contractor.  Date  of  con- 
tract, October  8,  1915.  Contract  period,  21  months.  Summary 
of  contractor's  bid,  $1,602,730.70. 

Working  drawings  have  been  completed  and  shop  drawings 
ehecked  for  this  section. 

Utica  Avenue  fAne, —  This  is  a  proposed  three-track  elevated 
railroad  extension  of  the  Eastern  Parkway  subway.  It  extends 
along  Utica  avenue  from  Eastern  parkway  to  Flatbush  avenue. 
The  Commission  has  been  requested  to  build  this  line  and  assess 
its  cost  on  the  property  benefited.  The  work  has  been  divided 
into  two  sections,  namely  Route  No.  T)?,  Sei'tions  Xos.  1  and  2. 

Route  No.  57,  Section  No.  L — Extends  from  Eastern  park- 
way and  Ftica  avenue  along  Utica  avenue  to  about  Clarendon 
road.  It  consists  of  a  two-track  subway  connection  with  the 
Eastern  Parkway  subway  joining  to  a  three-track  elevated  line 
on  Utica  avenue. 
7 
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Route  No.  57,  Section  No.  2. —  Extends  along  Utica  avenue 
from  about  Clarendon  road  to  Flatbush  avenue.  It  is  a  three- 
track  elevated  railway  throughout. 

Detail  plans  to  serve  as  a  basis  for  determining  the  amount 
of  the  assessment  to  pay  the  cost  of  constructing  this  line  have 
been  made.  The  territory  served  by  this  route  has  been  mapped, 
divided  into  districts,  and  the  amount  proposed  to  be  raised  in 
each  district  has  been  determined. 

Construction: — Route  No.  12,  Section  No.  1. —  The  work  on 
this  section  has  been  confined  for  the  greater  part  of  the  year  to 
Flatbush  avenue.  The  work  in  Fulton  street  and  St.  Felix  street 
is  now  well  under  way.  The  underpinning  work  has  been  practi- 
cally completed  along  Flatbush  avenue,  at  the  Hanson  Place 
Methodist  Episcopal  Church,  and  at  the  Academy  of  Music  It 
is  the  contractor's  intention  to  maintain,  protect,  and  secure  the 
balance  of  the  buildings  on  St.  Felix  street  by  the  use  of  steel 
sheet  piling  driven  in  connection  with  the  main  excavatioit 
Underpinning  operations'  are  now  in  progress  on  Fulton  street 
The  elevated  railroad  columns  on  Flatbush  avenue  have  been 
temporarily  supported,  and  work  is  now  in  progress  for  the  sup- 
port of  those  on  Fulton  street,  endangered  by  the  construction 
work. 

The  structure  is  now  practically  built  from  Sixth  avenue  to 
the  south  end  of  the  section  and  backfill  has  been  placed  over  this 
portion  of  the  work.  The  structure  has  also  been  completed  from 
Sixth  avenue  north  to  a  point  about  midway  between  Dean  and 
Bergen  streets.  The  contractor's  efforts  are  now  confined  to  the 
work  on  St.  Felix  street,  and  to  the  northerly  end  of  the  structure 
in  Flatbush  avenue  where  the  connection  is  to  be  made  to  the 
existing  structure  at  the  Atlantic  Avenue  station. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 62 

Concrete 36 

Steel  delivered 85 

Steel  erected 42 

Waterproofing 18 

Underpinning 72 
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About  68  per  cjent  of  the  total  estimated  value  of  the  work  is 
completed 

Route  No.  12,  Section  No.  i-^l.— The  work  on  this  section  is 
carried  on  by  the  contractor  for  Section  No.  1.  The  main 
structure  is  now  practically  completed  for  the  entire  length  from 
Prospect  place  to  the  plaza,  with  the  exception  of  the  closing 
portion  near  Eighth  avenue.  Backfilling  has  been  completed 
from  the  north  end  of  the  section  to  Seventh  avenue,  and  from 
Plaza  street  to  the  south  end  of  the  section.  Subsurface  restora- 
tion and  backfilling  are  now  in  progress  over  the  balance  of  the 
completed  structure. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 100 

Concrete 97 

Steel  delivered 100 

Steel  erected 100 

Waterproofing 97 

Underpinning 100 

About  90  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Bovie  No.  12,  Section  No.  2, —  Work  has  been  in  progress  on 
this  section  throughout  the  entire  year.  Although  much  of  the 
aeavation  is  yet  uncompleted,  a  large  portion  of  the  work  has 
been  opened  up  and  the  structure  is  completed  as  fast  as  the  steel 
is  delivered. 

Excavation  has  been  in  progress  at  various  places  along  the 
line  and  largely  completed  from  about  250  feet  west  of  Bedford 
avenue  to  the  east  end  of  the  section,  and  considerable  progress 
has  been  made  for  a  distance  of  450  feet  at  Underbill  avenue. 

The  construction  of  the  subway  has  been  considerably  hindered 
W  the  delay  in  receiving  steel.  The  concrete  has  been  placed, 
however,  in  the  floor  and  sidewalls  of  the  Nostrand  Avenue 
Nation,  and  in  the  east  approach  to  the  same.  Further  work  has 
been  done  in  completing  the  floor  of  the  Franklin  Avenue  station, 
and  the  floor  and  side  walls  of  the  east  approach.     Steel  is  also 
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erected  in  the  Franklin  Avenue  station.  About  350  feet  of 
structure  is  completed  near  the  east  end  of  the  section.  Better 
progress  is  assured  on  this  section  now  that  the  steel  deliveries 
can  be  depended  upon. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 48 

Concrete 12 

Steel  delivered 68 

Steel  erected 18 

Waterproofing 9 

About  34  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  12,  Section  No.  S, —  Much  of  the  excavated 
material  has  been  taken  out  throughout  the  entire  length  of  the 
section,  and  subgrade  has  been  reached  from  Xew  York  avenne 
to  Albany  avenue. 

About  400  linear  feet  of  structure  have  been  completed  extend- 
ing east  from  Brooklyn  avenue.  The  steel  has  been  erected  from 
Brooklyn  avenue  for  about  500  feet  to  the  west.  A  concrete  floor 
has  been  placed  from  the  completed  portion  to  the  west  end  of 
the  section. 

Active  work  is  now  in  progress  in  excavating,  erecting  steel, 
and  concreting.  The  greater  portion  of  the  concrete  is  being 
placed  from  a  central  mixing  plant  located  on  private  property 
near  Utica  avenue  and  distributed  by  use  of  motor  trucks. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 66 

Concrete 12 

Steel  delivered 43 

Steel  erected 15 

Waterproofing 10 

About  35  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 
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The  following  tables  give  the  work  done  under  the  principal 
items  of  construction,  and  the  total  value  of  work  on  each  section 
of  Route  No.  12,  from  the  beginning  of  construction  to  December 
31,  1916: 

WOBK  DONB  UNDKR  TBB  PRINCIPAL  ItSMS  OF  ExCB.  CONTBACT,  FBOM  BEailfNINa  OF  CONSTRUC  " 
TiON  TO  Dbcbmber  31,  1910 


Imi 


Unit 


Section  1    ^^^  Section  2  Section  3 


Total 


SiAway  construdion 
Etfth  excavation  above  M.  H.  W, 
DnderpinmiiiE  buildingB  leas  than 

seven  stones 

Huntaining, ,   protecting     and 

securing  builduigB 

Coacrete 

Waterproofing 

Tonnel  duets 

i^ted  delivered 

Steel  erected 

By-paastng  pipes  upon  or  bdow 

aorface  (all  sises) 

By^iMsring  pipes  on  trestle. . . 
Trestle  for  by-passing  pipes . . . 

8ew0r  oonatruetion 

Earth  excavation 

CoQcrete  masonry 

Sewers  constructed,  all  sises .  . 


Cu.yd8 

Lin.frt.ft... 

Lin.frt.ft... 

Cu.  yds 

Sq.ytfa 

Duct  ft 

Tons 

Tons 


Lin.  ft. 
Lin.  ft. 
Lin.  ft . 


178,018 

3.072 

270 
18,203 
7,666 
101,512 
6.793 
2,879 

6,319 
732 


Cu.  yds . 
Cu.  yds. 
Lin.  ft.  . 


6.290 

440 

6.180 


306.770 

1,966 

299 

48.878 

20.166 

216,895 

8.849 

8,837 

2,986 

■"266 


3.216 

66 

2.620 


281,100 


10.485 
4,109 


9,291 
2.330 


2.900 
91 


322,480 


11,413 
3.300 

■5;756 
1.884 


2,940 

"eso 


1,087,398 

5.028 

569 
88,979 
35,231 
318,407 
29.683 
15,930 

11,206 
823 
236 


11,446 

506 

9,480 


ToTAi.  Value  or  Work  Estimated  on  Each  Contract,  from  Beginning  of  Construction 
TO  December  31,  1916 


Section 

Subway 
construction 

Sewer 
construction 

Total 

1 

$1,258,761  81 

1,961.684  34 

915,677  36 

766.036  00 

$6,973  65 
30,143  53 

$1,265,735  46 

1-A 

1,981,727  87 

2 

915,677  36 

3      

10.613  00 

775.549  00 

Route  No.  29,  Section  No.  L — Work  on  this  section,  which 
was  started  in  the  latter  part  of  1915,  has  progressed  favorably. 
The  contractor  for  this  section,  however,  has  not  been  free  from 
labor  troubles  common  to  contractors  on  other  sections  of  subway 
work.  Work  has  consisted  in  excavation,  erection  of  steel, 
concreting,  etc. 

The  excavated  material  is  entirely  sand,  gravel  and  boulders, 
with  occasional  beds  of  day.  Between  Eastern  parkway  and 
Lefferts  avenue  work  has  been  prosecuted  largely  by  the  use  of 
clam  shell  buckets  swung  from  stiff  leg  derricks  which  are 
mounted  on  movable  platforms.     These  platforms  travel  on  the 
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surface  and  are  kept  just  in  advance  of  the  excavation,  which  is 
carried  to  subgrade.  South  from  Letferts  avenue  the  material 
is  handled  by  cableways,  buckets  being  loaded  by  hand.  Working 
north  from  Clarkson  avenue  a  Keystone  grader  is  used  for 
excavating  and  loading  buckets.  Excavation  is  practically  com- 
pleted from  Eastern  parkway  to  Union  street,  from  President 
street  to  Crown  street,  from  Malbone  street  to  Lefferts  avenue, 
and  from  Robinson  street  to  Linden  avenue. 

Between  Eastern  parkway  and  Ihiion  street  the  structure  is 
practically  complete,  and  from  Clarkson  avenue  to  I^nox  road 
steel  has  been  erected,  and  floors  and  most  of  the  walls  have  been 
concreted.  The  concrete  is  mixed  at  a  central  mixing  plant  and 
is  hauled  to  the  work  in  trucks.  Considerable  stone  is  found  in 
the  work  suitable  for  crushing. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 41 

Concrete 12 

Steel  delivered 69 

Steel  erected 19 

Waterproofing 2 

Underpinning 59 

About  31  per  cent  of  the  total  estimated  value  of  the  work  it? 
completed. 

Route  No.  29y  Section  No,  2, —  Work  on  this  section  having 
started  in  Noveniber,  1915,  very  little  progress  was  made  until 
the  beginning  of  the  year.  Excavation  started  near  Eastern 
parkway,  and  is  now  practically  complete  as  far  south  as  Xew- 
kirk  avenue,  and  work  is  now  in  progress  in  various  localities 
south  of  Xewkirk  avenue.  For  excavating  on  this  section  the 
contractor  uses  a  number  of  traveling  conveyors,  or  hoist  buckets, 
loaded  by  hand,  which  are  dumped  into  hoppers  and  moved  from 
time  to  time  as  the  work  progresses.  The  material  is  haule<l 
away  for  disposal  by  horse-drawn  trucks  to  n  dump  on  Farragut 
road  east  of  Albany  avenue.  As  fast  as  the  excavation  is  com- 
])loted    on    one   side   of   the   street    to   subgrade   the   excavating 
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machine  is  moved  to  another  locality  and  the  excavation  is  decked. 
The  material  encountered  so  far  is  composed  of  sand  and  gravel 
and  lies  practically  all  above  mean  high  water.  No  ground 
water  has  been  encountered  on  this  section. 

Erection  of  steel  and  concreting,  which  is  carried  on  entirely 
beneath  the  decking,  has  been  completed  from  the  north  end  of  the 
section  to  Beverly  road,  and  from  Canarsie  lane  to  Clarendon 
road.  The  concrete  invert  and  the  erection  of  steel  have  been 
practically  completed  as  far  south  as  Avenue  D. 

The  work  of  subsurface  restoration,  backfilling,  and  temporary 
paving  is  in  progress  from  the  northerly  end  of  the  section  to 
Tilden  avenue. 

The  percentages  of  the  principal  items  of  work  completed  art, 
as  follows : 

Per  cent 

Excavation 62 

Concrete 27 

Steel  delivered 66 

Steel  erected 30 

Waterproofing 7 

Underpinning 100 

About  41  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the 
principal  items  of  construction,  and  the  total  value  of  work 
estimated,  on  each  section  of  Eoute  No.  29,  from  the  beginning 
of  construction  to  December  31,  1916 : 


Itbm 

Unit 

Section  1 

Section  2 

Tota 

Subway  eonatrucUon 

Evtb  exeavation  above  M.  H.  W 

TJndarpinmiic  buildms*  leM  than  7  stories 

'Byjmmmg  pipes  upon  or  below  surface  (all 

Lin.?rt.'ft."! 

lin.  ft 

Lin.  ft 

Lin.  ft 

Cu.yds.... 

Cu.  yds 

Lin.  ft 

145.512 
1,648 

9.789 
789 
406 

14,975 

"i,si6 

168.900 
628 

6.490 
108 
133 

20.800 

170 

7.900 

314.412 
2,176 

16.279 

By-pMiing  oipee  on  trnrtle 

897 

Trcitlfi  fnr  Dv-nassins  nine 

688 

S€iMr  ootutruelion 
Earth  exeaTation 

35,775 

Concrete  masonry 

170 

Senvs  ooBstraeted,  all  sises 

9,760 
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Subwa^f 
construction 


Sewer 
coDStniction 


Section  1,  total  value  of  work  completed,  as  eatimated . 
Section  2,  total  value  of  work  completed,  as  estimated . 


$613,622  84 
634.078  75 


$29,677  00 
68.073  90 


Sewer  Work: — Route  No.  12,  Section  No.  1. —  During  the 
year  1,920  linear  feet  of  sewers  were  built,  making  a  total  to 
December  31,  1916,  of  6,180  linear  feet  constructed,  or  96  per 
cent  of  the  sewer  work  on  this  section. 

Record  drawings  of  the  off-line  sewers,  built  on  Dean  street 
from  Fifth  avenue  to  Flatbush  avenue,  and  on  Park  place.  Sixth 
avenue.  Sterling  place  and  Butler  street  from  Flatbush  avenue 
to  Fourth  avenue,  were  prepared,  and  these  sowers  turned  over 
to  the  President  of  the  Borough  of  Brooklyn  for  future 
maintenance  and  control. 

Route  No.  12,  Section  No.  1-A. —  During  the  year  1,290  linear 
feet  of  sewers  were  built,  making  a  total  of  2,620  linear  feet  to 
December  31,  1916,  oi  65  per  cent  of  the  entire  sewer  work  on 
this  section. 

Route  No.  12,  Section  No.  2. —  The  sewer  reconstruction 
involved  on  this  section,  consisting  of  some  1,400  linear  feet  to  be 
built  mostly  above  the  roof  of  the  structure,  has  not  yet  been 
started,  which  work  cannot  well  be  imdertaken  until  the  subway 
structure  is  further  advanced. 

Rovie  No.  12,  Secti<rn  No.  S.—  Out  of  a  total  of  2,700  linear 
feet  of  sewers  to  be  built  on  this  section,  680  linear  feet  were 
constructed  during  the  year,  or  25  per  cent  of  the  work  completed. 

Route  No.  29,  Section  No.  1. —  There  were  built  during  the 
year  on  this  section  710  linear  feet  of  sewer,  out  of  a  total  of 
14,000  linear  feet  to  be  built,  in  all  making  1,850  linear  feet  to 
December  31,  1916,  or  13  per  cent  of  the  entire  work,  completed 
to  that  date. 

Route  No.  29,  Section  No.  2. —  Sewer  constnietion  was  com- 
menced during  the  year,  and  to  December  31,  1916,  there  were 
built  7,900  linear  feet,  or  49  per  cent  of  the  entire  sewer  work  of 
the  section. 

.    Extensive  sewer  changes  being  required  on  this  section,  con- 
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siderable  work  in  making  alterations  has  already  been  carried  out. 
The  vitrified  pipe  sewers  are  completed  from  the  north  end  of  the 
section  to  Avenue  D,  with  the  exception  of  connections  to  the 
inverted  siphons  at  Beverly  road  and  Clarendon  road,  which 
siphons  near  the  subway  structure  are  partially  completed.  A 
permanent  concrete  sewer  has  been  built  on  the  west  side  of  the 
structure  from  Avenue  D  to  Newkirk  avenue,  and  on  the  east 
side  from  Newkirk  avenue  to  Farragut  road. 

QUEENSBOBO    SUBWAY 

Plans : —  This  is  a  two-track  subway  from  Times  square,  Man- 
hattan, extending  under  42d  street  and  the  East  river  to  4th  street, 
in  Queens,  and  to  Hunters  Point  avenue,  where  it  emerges  onto  an 
elevated  line  in  the  Long  Island  Railroad  yard ;  thence  extending 
as  a  two-track  elevated  structure  over  Davis  street  and  Ely  avenue 
to  the  Queensboro  Bridge  plaza  where  a  junction  is  made  with 
two  tracks  each  from  the  Second  Avenue  "  L  "  in  Manhattan  and 
the  Broadway-Fifty-ninth  Street  subway.    At  the  east  end  of  the 
plaza  the  line  divides  into  two  branches ;  one  extending  as  a  three- 
track  elevated  line  to  Astoria  via  Jackson  avenue  and  Second 
avenue;  the  other  as  a  three-track  elevated  line  over  the  Diagonal 
street  viaduct.  Queens  boulevard,  Greenpoint  avenue  and  Roose- 
velt avenue  to  Alburtis  avenue  in  Corona.     As  originally  con- 
structed, this  route  extended  from  Park  avenue  in  Manhattan  to 
Van  Alst  avenue  in  Queens.     This  part  is  known  as  Route  No. 
*26.    The  extension  from  Park  avenue  to  Times  square  is  called 
Route  No.   85,  and  that  from  Van  Alst  avenue  to  Queensboro 
Bridge  plaza,  Route  No.  50.    The  lines  to  Astoria  and  Corona  are 
parts  of  Routes  Nos.  36  &  37.     These  routes  are  divided  into 
;    Sections  Nos.  1,  2  and  3. 

j  The  Dual  Subway  Contracts  reserve  trackage  rights  for  the 
i  ^ew  York  Municipal  Railway  Corporation  over  the  Astoria  and 
^OTona  lines,  beyond  the  Queensboro  Bridge  Plaza  station. 

Route  No,  26,  Ten^porary  Operatioiu— After  the  Dual  Con- 
tracts were  signed,  efforts  were  made  to  put  in  operation  the 
Steinway  tunnel,  which  was  completed  some  years  before,  but 
^as  not  put  into  operation  because  of  non-compliance  with  f  ran- 
^'Wae  requirements.     Contract  was  let  for  necessary  changes  to 
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permit  early  operatiou  with  subway  ears.  Rapid  Transit  Subway 
Construction  <>ompany,  contractor.  Date  of  contract,  April  13, 
1914.  Contract  period,  9  months.  Simimary  of  contractor's  bid, 
$383,910.75. 

The  tunnel  is  now  under  temporary  operation  from  the' Grand 
Central  station  in  Manhattan  to  the  station  at  Queensboro  Bridge 
plaza  in  Long  Island  City. 

Studies  are  being  made  for  a  proposed  temporary  diamond 
crossover  at  Grand  Central  station  to  increase  the  temporary 
capacity. 

In  order  to  provide  for  the  heavy  transfer  traffic  that  is  expected 
between  the  Queensboro  subway  and  the  Lexington  Avenue  sub- 
way at  the  Grand  Central  station,  plans  were  prepared  for  a 
ramp,  together  with  necessary  stairways  connecting  the  stations 
of  these  two  lines  at  this  point.  This  will  add  materially  to  the 
present  limited  facilities  for  the  transfer  of  passengers  now^  pos- 
sible by  the  operation  of  elevators.  The  estimated  cost  of  this 
ramp,  including  station  finish,  is  $75,000,  which  amount  was 
appropriated  by  the  Board  of  Estimate  on  December  27,  1916. 

Route  No,  26 y  Permanent  Operation, —  The  proposed  contract 
for  permanent  operation  of  Route  No.  26  includes  the  lengthening 
of  the  Jackson  Avenue  station  and  the  building  of  a  ventilating 
shaft  and  fan  chamber  on  42d  street  near  the  East  river.  Con- 
tract drawings  for  this  work  were  completed  last  year,  but  changes 
are  being  made  to  provide  for  a  compressor  plant  at  Shaft  No.  i 
as  requested  by  the  operating  company. 

Studies  are  also  being  made  for  the  construction  of  an  addi- 
tional elevator  and  escalator  at  Grand  Central  station  so  as  to 
increase  traffic  facilities. 

Route  No.  35. —  This  is  an  extension  of  the  Queensboro  subway 
under  42  d  street  from  Park  avenue  to  Times  square.  This  work 
cannot  be  undertaken  before  the  east  and  west  trunk  lines  in  Man- 
hattan are  completed,  as  part  of  the  existing  subway  in  42d  street 
will  be  used  for  this  line.    Contract  drawings  are  being  prepared. 

Rouie  No.  50. —  This  section  is  in  the  Borough  of  Queens.  It 
connects  the  original  Steinway  tunnel  in  4th  street  at  Van  Alst 
avenue  with  the  elevated  structure  on  the  Queensboro  Bridge 
plaza.     It  extends  under  private  property  to  and  under  Hunters 
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Point  aveaiue,  thence  in  open  cut,  on  masonry  structure  and  a  two- 
track  elevated  structure,  through  the  North  Shore  yard  of  the 
Long  Island  Railroad,  Davis  street  and  Ely  avenue  to  a  junction 
with  Section  No.  1  of  Routes  Nos.  36  &  37  on  Queens  plaza  at  a 
pomt  east  of  Ely  avenue.  From  13th  street  to  Queens  plaza,  one 
track  rises  above  the  other  to  permit  of  connection  with  the  double- 
deck  structure  on  Queens  plaza.  Contract  let  to  the  contractor, 
Degnon  Contracting  Company.  Date  of  contract,  December  31, 
1913.  Contract  period,  18  months.  Summary  of  contractor's  bid, 
$557,856.50. 

Routes  No8,  36  &  S7,  Section  No.  1. —  This  section  extends 
from  a  point  on  the  Queensboro  Bridge  plaza,  near  the  east  line 
of  Ely  avenue,  to  Jackson  avenue ;  on  Jackson  avenue  from  the 
plaza  to  about  Beebe  avenue,  and  also  over  the  Diagonal  Street 
viaduct  from  Jackson  avenue  to  about  Van  Dam  street.  The 
Snare  &  Triest  Company,  contractor.  Date  of  contract,  October 
7, 1913.  Contract  period,  24  months,  extended  to  April  3,  1916. 
Summary  of  contractor's  bid,  $884,859. 

It  is  an  elevated  railroad  with  a  double-deck  structure  on  the 
bridge  plaza  with  four  tracks  on  each  level,  connecting  with  a 
three-track  structure  on  Jackson  avenue  to  join  Section  No.  2  of 
this  route,  and  a  three-track  structure  over  the  Diagonal  Street 
viaduct  to  join  Section  No.  3. 

Working  drawings  had  been  completed  prior  to  1916,  except  for 
a  few  details  to  amplify  plans  during  construction. 

Plans  have  been  prepared  for  the  partial  reconstruction  of  the 
structure  on  the  west  end  of  the  bridge  plaza  to  provide  for  the 
connection  from  the  East  River  tunnel  of  the  New  York  Munic- 
ipal Railway  Corporation,  which  replaces  the  connection  orig- 
inally planned  for  this  company  via  the  Queensboro  bridge. 

This  section  contains  a  large  union  station  on  the  plaza,  which 
i!^  a  junction  point  for  the  Broadway  Subway  extension  from  60th 
!*treet,  Manhattan ;  an  extension  from  the  Second  Avenue  "  L  " 
in  Manhattan,  and  the  connection  from  the  Steinway  tunnel 
known  as  Route  No.  50.  Provision  is  made  so  that  the  traffic 
from  the  three  lines  may  merge  in  this  section,  and  proceed  thence 
Hther  toward  Astoria  or  toward  Corona. 
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The  station  structure  on  the  plaza  has  been  made  with  an  orna- 
mental concrete  finish. 

Roivtes  Nos.  36  &  o7,  Section  No,  S. —  This  section  is  located 
in  the  Borough  of  Queens,  beginning  at  a  point  near  Van  Dam 
street  on  the  Queens  boulevard,  Greenpoint  avenue  and  Roose- 
velt avenue  to  Alburtis  avenue  in  Corona.  Contractor,  E.  E. 
Smith  Contracting  Company.  Date  of  contract,  March  7,  1918. 
Contract  period,  18  months,  extended  to  April  3,  1916.  Sum- 
mary of  contractor's  bid,  $2,063,588. 

It  is  a  three- track  elevated  railway  throughout.  The  portion 
of  the  line  within  the  Queens  boulevard  is  an  ornamental  rein- 
forced concrete  structure.  The  remainder  of  the  line  is  of  the 
standard  type  of  steel  construction. 

Working  drawings  for  this  section  were  completed  prior  to 
1916. 

A  yard  for  the  storage  of  cars  for  the  Queens  lines  will  be 
required.  Several  sites  along  Section  Xo.  3  of  Routes  Nos.  36  fr 
37  have  been  considered,  and  preliminary  sketches  and  estimates 
made.  The  location  of  the  yard,  however,  .has  not  been  finally 
fixed. 

Route  No.  52. —  An  extension  of  Routes  Nos.  36  &  37,  Section 
No.  3,  has  been  legalized  as  a  three-track  line  over  Roosevelt 
avenue  to  and  over  the  Flushing  river;  thence  as  a  three-track 
subway  under  Amity  street  to  Murray  street,  and  thence  as  a 
three-track  elevated  line  over  private  property,  Station  road  and 
Warburton  avenue  to  Cliffside  avenue  in  Bayside.  Following 
the  legalization  of  this  route  The  Long  Island  Railroad  Company 
made  a  proposal  to  the  Commission  to  lease  the  tracks  of  its 
Whitestone  branch  and  of  its  Port  Washington  branch  as  far  as 
the  City  Line  at  Little  Neck  to  the  City  for  the  operation  of  rapid 
transit  trains.  This  proposal  has  been  analyzed  from  various 
standpoints  and  has  been  discussed  with  The  Long  Island  Rail- 
road Company  and  the  operating  companies,  but  final  disposition 
has  not  yet  been  made. 

Construction : —  Route  No.  26,  Temporary  Operation. —  The 
principal  items  of  work  under  the-  contract  for  the  reconstruction 
of  the  Steinway  tunnel  portion  of  the  Queensboro  subway  were 
completed  during  1915  and  the  railroad  put  into  operation  at 
noon  of  June  22,  1915. 
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After  operation  had  started,  the  necessity  for  certain  railings, 
additional  hand  rail  supports  and  hand  grips  on  the  bench  in  the 
river  tunnels  became  apparent  and  these  were  installed  during  the 
year.    All  work  under  this  contract  is  now  completed. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of  the  contract  for  construction  for  temporary  opera- 
tion of  Route  Xo.  26  from  the  beginning  of  construction  to  Decem- 
ber 31,  1916,  and  the  total  estimated  value  of  work  completed 
during  the  same  period : 

^Construction 

Earth  excavation  above  M.  H.  W. .  .  151 . 8  cu.  yds. 

Earth  excavation  below  M.  H.  W. .  314       cu.  yds. 

Rock  excavation 146       cu.  yds. 

Tunnel  excavation 6,231 . 8  cu.  yds. 

Concrete 5,824 . 2  eu.  yds. 

Removal  of  concrete  in  floor  benches, 

etc,  of  tunnel 394 . 6  cu.  yds. 

Removal  of  old  masonry.  . , 2,635       cu.  yds. 

Waterproofing 8,157       sq.  yds. 

Brick  in  asphalt  mastic 93 . 6  cu.  yds. 

Tunnel  ducts 100,357       duct  feet 

Steel  delivered 479       tons 

Steel  erected 479       tons 

Staiion  Finish 

Hydrolithic  plastering 4,587       sq.  yds. 

Electric  conduits,  all  sizes 5,298       liu.  ft. 

Concrete  floor  finish 9,084 . 6  sq.  ft. 

Track  Work 

Installation  of  Type  IV  track 12,484.8  lin.  ft. 

Total  value  of  work  completed  as 
estimated $395,934. 12 

Route  No.  26,  Permanent  Operation. —  The  Steinway  tumiel 
nnder  42d  street,  as  originally  constructed,  consisted  of  two  single 
^bes  west  of  the  station  between  Lexington  avenue  and  Third 
avenue.  At  the  intersection  of  Park  avenue  and  42d  street  these 
Milies  were  joined  by  a  loop  of  about  50  feet  radius.     The  core  of 
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rock  between  these  tubes,  together  with  their  masonry  lining,  bw 
been  removed  and  a  large  arch  built  spanning  the  spafee  from  out 
to  out  of  the  original  tubes.  This  arch  has  been  completed  and 
the  station  platform  extended  to  the  new  shaft  at  Park  avenue  and 
42d  street. 

The  work  of  constructing  new  single  track  tubes  from  the  west- 
erly end  of  the  station  to  Vanderbilt  avenue  has  been  completed. 
Work  has  also  been  in  progress  on  the  installation  of  some 
2,200  feet  of  track  in  the  north  tube  from  Shaft  No.  2  at  the 
East  river  to  the  station,  and  on  the  extension  of  the  south  track 
from  the  east  end  of  the  new  station  to  the  elevators. 

Practically  100  per  cent  of  the  total  estimated  value  of  the 
work  is  completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction,  from  the  b^inning  of  construction  to 
December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 

Earth  excavation  above  M.  H. 

W 300  cu.  yds. 

Kock  excavation 130  cu.  yds. 

Tunnel  excavation 25,153  eu.  yds. 

Concrete 11,725  cu.  yds. 

Waterproofing 202  sq.  yds. 

Tunnel  ducts 8,818  duct  feet 

Steel  delivered 309  tons 

Steel  erected   309  tons. 

Total  value  of  work  completed, 

as  estimated    $495,454. 75 

Rotde  No.  50. —  The  subway  structure,  including  the  approach 
to  the  elevated  structure,  has  been  completed,  the  subsurface  and 
other  structures  restored,  the  excavations  backfilled  and  the  street 
surfaces  replaced. 

The  elevated  structure  and  all  work  incidental  to  it  has  been 
completed.  To  protect  the  portion  of  the  structure  across  the 
North  Shore  yard  of  the  Long  Island  Railroad,  the  steel  of  the 
superstructure  was  encased  in  a  coating  of  sand  and  cement 
applied  with  a  cement  gun. 

The  duct  line  construction  has  been  completed,  including  the 
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special  construction  for  the  duct  line  under  the  Long  Island  Sail- 
road  tracks  at  West  avenue  and  4th  street 

Practically  100  per  cent  of  the  total  estimated  value  of  the 
work  is  completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  the  contract  for  the  construction  of  Eoute  No.  60, 
from  the  b^inning  of  construction  to  December  31,  1916,  and 
the  total  estimated  value  of  work  completed  during  the  same 
period : 

Earth  excavation  above  M.  H. 

W. 23,800  cu.  yds. 

Earth  excavation  below  M.  H. 

W. 12,650  cu.  yds. 

Bock  excavation   637  cu.  yds. 

Column  excavation 6,612  cu.  yds. 

Eailroad  duct  excavation 5,051  cu.  yds. 

Concrete  masonry 14,067  cu.  yds. 

Brick  masonry 11  cu.  yds. 

Bubble  stone  masonry 6  cu.  yds. 

Timber  piles 26,081  lin.  ft. 

Waterproofing 11,189  sq.  yds. 

Brick  in  asphalt  mastic 1,019  cu.  yds. 

Tunnel  ducts 13,890  duct  feet 

Bailroad  ducts   190,076  duct  feet 

Steel  delivered 4,714  tons 

Steel  erected 4,714  tons 

Street  surface  restored 1,681  sq.  yds. 

Total  value  of  work  completed, 

as  estimated   $624,787.81 

Uovies  No8.  SO  &  SI ,  Section  No.  1. — All  column  foundations 
were  completed,  and  the  steel  for  the  viaduct  erected  and  riveted 
during  the  year.  Combination  pipe  and  concrete  piles  were 
driven  in  the  footings  which  support  the  unusually  heavy  steel  of 
Ae  viaduct  crossing  the  Sunnyside  yard  of  The  Long  Island 
Railroad  Company. 

The  dnct  line  of  40  ducts  in  the  Queensboro  plaza  has  been 
completed  from  Ely  avenue  to  Hunter  avenue,  where  it  divides 
into  two  lines  of  twenty  ducts  each.     One  line  joins  the  duct 
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line  ou  Section  2Jo.  2,  while  the  other  is  carried  to  Jackson  avenue 
near  Diagonal  street,  where  it  is  connected  with  a  duct  line  along 
Diagonal  street  which  connects  with  the  duct  line  on  Section 
No.  3. 

The  double-deck  station  in  the  Queensboro  plaza  has  been  com- 
pleted, and  the  surface  finished  by  rubbing  and  bush-hammering. 

The  work  of  restoring  surface  and  subsurface  structures  and 
replacing  pavements  has  been  completed. 

Routes  Nos,  36  cf  S7,  Section  No.  3, —  The  work  of  construct- 
ing the  reinforced  concrete  viaduct  on  Queens  boulevard  was 
practically  completed  during  1915. 

The  work  during  1916  consisted  principally  of  placing  concrete 
for  station  floors,  etc.,  correction  of  unsatisfactory  details,  the 
placing  of  ornamental  tile,  and  dressing  the  concrete  surfaces  of 
the  viaduct  and  stations. 

The  erection  of  the  viaduct  structure  is  completed.     The  por- 
tion of  the  structure  over  the  Long  Island  Railroad  tracks  at 
Woodside,  which  could  not  be  completed  because  of  interference ' 
with  the  high  tension  wires  of  the  railroad,  was  erected  during 
the  year. 

Such  surface  and  subsurface  structures  as  were  disturbed  have 
been  restored  and  street  pavements  replaced. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of  construction  on  each  section  of  Eoutes  Nos.  36  &  37, 
from  the  beginning  of  construction  to  December  31,  1916,  and 
the  total  estimated  value  of  work  completed  during  the  same 
period : 


Unit 


Section  1 


Section  2 


Section  3 


Totol 


Column  excavation 

Railroad  duet  excavation 

Concrete 

Brick  masonry 

Timber  piles 

Concrete  piles 

Waterproofing 

Railroad  ducts 

Steel  delivered 

Steel  erected 

Street  surface  restored 

Street  surface  electric  railroad  in  final 
position  (single  track) 


Cu.  yds. 
Cu.  yds . 
Cu.  yda . 
Cu.  yds. 
Lin. ft.  . 
Lin.  ft.  . 
Sq.  yds. 
Duct  ft. 

Tons 

Tons 

Sq.  yds. 

Lin.  ft .  . 


16.533 

7.732 

10.423 

27 

6,098 

28.691 

6.680 

90.091 

12.388 

12.388 

13.502 

16.831 


20.150 

7,019 

5.057 

18 

802 


199.320 
11.521 
11.521 
8.916 


69.124 
14.895 
66.469 


24.604 

397,315 

26.085 

26.085 

2.781 

9,658 


105.816 
29.646 
81,949 
108 
6.900 
28,691 
81.284 

686.736 
49.994 
49.994 
25,199 

26.489 


Section  1,  total  value  of  work  completed,  as  estimated. 
Section  2,  total  value  of  work  completed,  as  estimated . 
Section  3,  total  value  of  work  completed,  as  estimated . 


$1,084.103  99 

852,870  74 

2.401.054  63 
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CoTiircLcts  for  Station  Finish^  Track  Installation,  etc. 

The  construction  work  under  the  contracts  covering  the  routes 
and  sections  which  follow,  having  advanced  sufficiently  for  sepa- 
rate contracts  to  be  let,  is  given  in  detail,  to  include  the  station 
finish  and  track  installation  work  before  these  sections  can  be  put 
into  operation ;  contracts  for  such  work  were  let  during  1915  and 
1916.  The  proper  drainage  of  the  reinforced  concrete  viaduct  on 
the  Queens  boulevard  required  the  construction  of  a  storm  drain, 
and  a  contract  for  this  work  was  awarded  during  1916;  also  is 
here  shown  work  done  in  connection  with  the  construction  of  the 
railroad  duct  line  for  the  Queensboro  subway,  to  connect  with 
Shaft  No.  2  on  the  northerly  side  of  East  42d  street,  between  First 
avenue  and  the  East  river,  beginning  at  the  tunnel  duct  manhole  at 
East  44th  street  and  Lexington  avenue,  for  which  contract  was 
let  during  1916 : 

Station  Finish,  Route  No.  26  (Fennanent  Operation). —  Con- 
tract for  this  work  was  let  to  the  Thomas  J.  Waters  Company,  on 
August  11,  1916,  at  a  contract  price  of  $22,648.18. 

Work  was  started  on  September  12,  1916,  and  is  now  prac- 
tically completed.  Plastering,  placing  of  cement  floor  finish  and 
glazed  tile,  and  painting  and  hollow  tile  work  have  been  com- 
pleted. 

The  emergency  exit  stairways  and  the  metal  enclosures  for  the 
elevator  shafts  have  been  constructed. 

Station  Finish,  Routes  Nos.  36  &  SI,  Sections  Nos.  1  amd  3, 
dnd  Route  No.  50. —  This  contract  was  let  to  the  Snare  &  Triest 
Company,  on  September  29,  1915.     Contract  price,  $609,885. 

At  the  Queensboro  Plaza  station  all  stairways,  stair  canopies 
and  platform  canopies  have  been  erected.  The  exterior  walls  of 
mcKzaiiines,  the  wind  screens  alongside  the  lower  level  tracks,  and 
all  hollow  tile  and  brick  walls  have  been  built  and  glazed  and 
mosaic  tile  set.  Cement  floor  finish  has  been  placed  on  all  train 
platform  and  mezzanine  floors.  Rough  plumbing  and  toilet 
fixtures  have  been  installed  and  sewer  and  water  connections  made 
to  same.  The  installation  of  electric  conduits  has  been  completed. 
The  framing  for  the  permanent  enclosures  at  the  ends  of  the  sta- 
tion has  been  erected  and  sheathed  and  the  flooring  laid. 

At  the  Rawson-Moore  Street,  Lowerv  Street  and  Bliss-Carolin 
Street  stations  of  the  reinforced  concrete  \naduct,  the 
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roofs  have  been  erected  and  painted,  and  the  kalamein  frames  and 
sashes  of  the  wind  screens  placed.  All  hollow  tile  partition  and 
enclosure  walls  have  been  built,  and  part  of  the  scratch  coat  of 
plaster  placed.  Tile  has  been  set  in  the  toilet  rooms  and  on  a 
portion  of  the  mezzanine  and  stairwell  walls.  The  cement  floor 
finish  for  the  mezzanines  has  been  put  in  place.  The  rough 
plumbing  and  part  of  the  toilet  fixtures  have  been  installed  and 
water  connections  made.  The  erection  of  ticket  booths  has  been 
completed. 

At  the  Woodside,  Lincoln  Avenue,  Fiske  Avenue,  Broadway, 
25th  Street,  Elmhurst  Avenue,  Junction  Avenue,  Alburtis  Ave- 
nue and  11th  Street  stations,  the  placing  of  concrete  for  floors, 
etc.,  has  been  completed;  canopy  roofs  have  been  erected  and 
painted  on  all  the  stations,  and  wind  screens  installed  at  all  but 
the  Junction  Avenue  station,  where  none  is  to  be  constructed. 
Enclosure  walls  and  interior  partition  walls  have  been  erected, 
and  the  flooring  placed.  The  stairways  have  been  erected,  and 
posts  and  steel  for  the  canopies  over  same  placed.  Bough  plumb- 
ing and  toilet  fixtures  have  been  installed  and  water  connections 
made.  All  electric  conduits,  pull  boxes,  etc.,  have  been  installed. 
The  erection  of  ticket  booths  has  been  completed. 

For  the  trainmen's  quarters  at  the  Woodside  and  Alburtis  Ave- 
nue stations,  the  exterior  walls,  interior  partitions  and  roof  have 
been  completed  and  the  doors  and  windows  hung.  A  portion  of 
the  plumbing  has  also  been  placed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract,  from  the  beginning  of  construction  to 
December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 

Tile  work,  all  kinds 11,598  sq.  ft. 

Plastering 2,272  sq.  yds. 

Cement  finish   60,573  sq.  ft. 

Cast-iron  and  wood  stairs 11,666  lin.  ft. 

Common  brick   494  cu.   ft. 

Hollow  tile 15,265  cu.  ft. 

Electric  conduits    29,287  lin.  ft. 

Painting 14,124  sq.  ft. 

Total  value  of  work  completed,  as 

estimated *. $352,898.69 
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Station  Finish,  Routes  Nos.  36  &  37,  Section  No.  2, — ^A  con- 
tract for  the  construction  of  the  six  stations  on  this  section  was 
let  to  Charles  Meads  &  Co.,  on  October  5,  1915,  the  contract  price 
being  $268,102.50.  Practically  all  work  under  this  contract  has 
been  completed ;  the  platforms,  canopies,  wind  screens,  stairways, 
designation  signs,  electric  conduit  work,  plumbing  and  the  erec- 
tion of  ticket  booths  having  been  completed  at  the  Beebe  Avenue, 
Washington  Avenue,  Broadway,  Grand  Avenue,  Hoyt  Avenue 
and  Ditmars  Avenue  stations. 

The  construction  of  trackmen's  quarters  and  recreation  rooms 
at  the  Ditmars  Avenue  station  has  also,  been  completed. 

The  following  tabulation  gives  the  work  done  under  the  princi- 
pal items  of  this  contract,  from  the  beginning  of  construction  to 
December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 

Tile  work  4,325  sq.  ft 

Plastering 490  sq.  yds. 

Cement  finish 110  sq.  ft. 

Cast-iron  and  wood  stairs 4,575  lin.  ft. 

Common  brick   300  cu.  ft. 

Electric  conduits 14,110  lin.  ft. 

Painting 12,134  sq.  ft. 

Total  value  of  work  completed,  as 

estimated $210,106.04 

Station  Finish,  Route  No.  50,  Hunters  Point  Avenue  Station. 
—  In  order  to  make  possible  the  temporary  operation  of  the 
Queensboro  subway  to  the  Hunters  Point  Avenue  station  a  con- 
tract for  part  of  the  station  finish  for  this  station  was  awarded 
to  the  Station  Construction  Company,  on  October  13,  1915.  All 
the  work,  which  was  to  be  done  for  the  lump  sum  price,  $2,999.99, 
was  completed  by  January  16,  1916. 

A  contract  for  the  station  finish  of  the  Hunters  Point  Avenue 
station  which  was  not  covered  by  the  contract  for  station  finish 
for  temporary  operation  was  let  to  the  Degnon  Contracting  Com- 
pany on  April  22,  1916,  the  contract  price  being  $32,219.22. 

The  work  under  this  contract  is  practically  completed.      All 
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plain  and  moeaic  tile  and  name  plates  have  been  set,  all  plaster- 
ing and  cement  finish  work  completed,  stirways  and  walls  built 
and  railings  and  ticket  booths  erected. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract  with  the  Degnon  Contracting  Com- 
pany, from  the  beginning  of  construction  to  December  31, 
1916,  and  the  total  estimated  value  of  work  completed  during  the 
same  period: 

Tile  work   14,175  sq.  ft 

Plastering 5,034  sq.  yds. 

Cement   finish    13,990  sq.  ft 

Concrete  stairs 919  lin.   ft. 

Common  brick 1,200  cu.  ft. 

Hollow  tile 1,891  cu.  ft 

Electric  conduits   219  lin.   ft 

Painting 40,657  sq.   ft. 

Total    value    of    work    completed, 

as   estimated    $25,851 .  73 

Track  Installaiion,  Rovies  Nos.  36  &  S7,  and  Rovie  No.  50. — 
A  contract  for  this  work  was  let  to  the  Thomas  Crimmins  Con- 
tracting Company,  on  December  13,  1915.  Contract  price, 
$204,898.10. 

The  work  under  this  contract  is  practically  completed.  The 
stone  fill  over  the  Queens  boulevard  reinforced  concrete  viaduct 
has  been  placed,  some  1,500  feet  of  track  laid  in  tunnel  on 
Route  No.  50.  and  some  18  miles  of  track  laid  on  the  elevated 
lines.  On  the  remainder  of  the  elevated  lines  the  ties  have  been 
laid  and  the  rails  placed;  the  only  work  remaining  is  the  work 
of  placing  the  plank  walk,  guard  rails,  etc.,  for  this  portion  of 
the  railroad.  • 

The  following  tabulation  gives  the  work  done  imder  the  prin- 
cipal items  of  this  contract  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  estimated  value  of  work 
completed  during  the  same  period: 
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Type  I  track 630  lin.  ft. 

Type  II  track   1,100  lin.  ft. 

Type  III  track 92,000  lin.  ft. 

Type  VI  track    ..........  12,900  lin.  ft. 

Special  work    $8,000  lump  sum 

Total    value    of    work    com- 
pleted, as  estimated $116,482 .19 

Storm  Drains,  Queeyis  Boulevard, — A  contract  was  let  to 
Murphy  Brothers  on  November  30,  1915,  for  the  construction  of 
a  storm  drain  of  vitrified  pipe,  with  manholes  and  connections  at 
intervals,  extending  under  Queens  boulevard  in  the  Borough  of 
Qaeens  from  the  west  abutment  of  the  Queensboro  subway, 
between  Hill  and  Rawson  streets,  to  the  east  abutment  of  said 
railroad  between  Carolin  street  and  Gosman  avenue.  The  con- 
tract price  for  the  work  was  $7,421.25. 

The  work  was  started  on  December  7,  1915,  and  bv  April  6, 
1916,  all  the  drains  had  been  laid,  the  manholes  constructed,  the 
trenches  backfilled  and  the  surface  restored. 

Queensboro  Subway  Railroad  Duct  Line, —  The  contract  for 
this  work  was  awarded  to  the  Beaver  Engineering  &  Construc- 
tion Company  on  May  25,  1916.  Work  was  started  on  July 
5,  1916. 

This  duct  line  consists  of  forty  ducts  and  extends  from  a  point 
under  44th  street  and  Lexington  avenue,  east  on  44th  street  to 
First  avenue,  thence  south  under  First  avenue* to  42d  street,  and 
east  on  42d  street  to  Shaft  No.  2  of  the  Queensboro  subway 
between  First  avenue  and  the  East  river. 

Excavation  in  both  earth  and  rock  has  been  completed,  the 
ducts  have  been  laid  and  manholes  built,  the  duct  trench  has  been 
badcfiUed  and  a  temporary  pavement  placed. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Earth  excavation  .  90 

Rock  excavation 95 

Concrete 80 

Railroad  ducts 75 
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COMPANY  CONTRACTS  — INTBRBOROXTGH  LINES 
Third-tracking  Elevated  Railroads 

Plans: — A  third  and  at  some  points  a  fourth  track  is  being 
added  to  the  Second,  Third  and  Ninth  Avenue  Elevated  lines,  in 
Manhattan  and  The  Bronx,  for  the  operation  of  express  trains 
during  the  rush  hours  in  the  direction  of  the  heavy  traflSc.  Plans 
for  this  work  have  been  prepared  by  the  company  and  approved 
by  the  Commission.  The  work  consists  of  strengthening  and 
widening  the  present  structure  to  support  and  accommodate  the 
additional  track  work,  and  at  the  same  time  maintain  the  traflSc 
on  the  elevated  line  without  interruption.  The  company  awarded 
the  contract  to  the  T.  A.  Gillespie  Company  for  foundations,  and 
to  the  Terry  &  Tench  Company  and  the  Snare  &  Triest  Company 
for  steel  work,  on  the  basis  of  cost  plus  15  per  cent.  Plans  are 
completed  and  the  work  is  nearing  completion.  Time  for  com- 
pletion has  been  extended  to  July  1,  1917. 

On  the  Third  Avenue  Elevated  line  the  149  th  Street  station  is 
a  point  of  transfer  to  the  present  subway.  As  a  result,  danger- 
ous congestion  developed.  Studies  of  a  means  of  improving  the 
facilities  were  made  and  considered,  and  the  Interborough  Rapid 
Transit  Company  accepted  an  order  for  the  construction  of  an 
additional  mezzanine  and  stairways  for  this  purpose. 

The  Interborough  Rapid  Transit  Company  has  complied  with 
an  order  to  remove  the  composite  (wood  and  copper)  cars  from  the 
subway.  These  crfrs  are  to  be  used  in  express  service  on  the 
Second  and  Third  Avenue  Elevated  lines.  An  investigation  is 
being  made  to  determine  the  safety  of  the  Third  Avenue  Elevated 
line  for  the  emergency  operation  of  these  cars  on  its  local  tracks. 
This  investigation  consists  of  an  actual  survey  of  the  structure, 
followed  by  the  usual  analysis  to  determine  its  safety.  This  work 
is  nearly  completed,  and  it  is  expected  that  a  report  can  be  made 
early  in  1917. 

Construction : —  Constniction  work  in  connection  with  the  third 
tracking  of  the  elevated  lines  in  Manhattan  and  The  Bronx,  and 
other  construction  incidental  thereto,  was  practically  completed 
by  the  close  of  1915.  On  January  17,  1916,  operation  of  the  new 
express  tracks  was  begun.    On  the  Second  Avenue  line  throughout 
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\{&  length;  on  the  Third  Avenue  line  between  City  Hall  and  149th 
street,  and  on  the  Nintfh  Avenue  line  between  Cortlaudt  street  and 
125th  street.  At  the  time  this  operation  was  begun  practically 
all  heavy  construction  work  was  completed,  except  the  construc- 
tion of  the  east  half  of  the  terminal  station  at  157th  street  on 
the  Xinth  Avenue  line.  The  new  express  track  on  the  Xinth  Ave- 
nue line  between  125th  and  157th  street  was  not  optn-ated  because 
the  limited  facilities  at  the  partly  completed  terminal  at  157th 
street  made  it  necessary  to  use  this  stretch  of  track  for  turning 
and  storing  trains.  Similarly  on  the  Third  Avenue  line  the 
express  track  between  149th  street  and  Fordham  road  was  not  put 
into  service,  because  the  delayed  construction  of  the  Webster 
Avenue  line  (which  joins  the  Third  Avenue  Elevated  with  the 
^^^]ite  Plains"  Road  line)  and  a  yard  at  239th  street  and  White 
Plains  road  made  it  necessary  to  use  the  track  between  these 
points  for  storing  trains  when,  not  in  use  for  express  service. 

During  the  year  the  new  structures  were  put  in  condition  for 
I)ermanent  operation.  Progress  consisted  of  work  such  as  the 
construction  of  signal  towers,  track  and  tool  houses,  circuit  breaker 
houses,  completion  of  the  new  signal  systems,  completion  of  track 
work,  and  a  variety  of  minor  work  necessary  to  bring  the  work 
to  completion.  The  terminal  station  at  157th  street  on  the  Ninth 
Avenue  line  will  not  be  completed  until  the  construction  of  the 
joint  Interborough  Rapid  Transit  Company  and  Putnam  Railroad 
station  at  162d  street  and  Sedgwick  avenue,  which  will  take  the 
place  of  the  present  joint  station  at  157th  street  and  Eighth 
avenue.  The  new  station  will  probably  be  completed  by  the 
Summer  of  1917. 

Extensions  of  Elevated  Railroads 
Plans: —  Webster  Avenue  Line, —  This  is  a  three-track  elevated 
extension  from  the  Third  Avenue  line  of  the  Manhattan  Elevated 
Railway  at  a  point  immediately  north  of  Fordham  road  over 
Webster  avenue  and  Gun  Hill  road,  to  a  connection  with  the 
White  Plains  Road  line,  Section  No.  2  of  Route  Xo.  18. 

Contract  drawings  and  contract  and  specifications  were  pre- 
pared by  the  Interborough  Company  and  approved  by  the  Com- 
mission. Revised  plans  were  resubmitted  and  approved  during 
the  current  year. 
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The  company's  request  to  the  Commission  for  the  approval  of 
the  award  of  the  contract  for  this  line  to  the  companies  doing 
the  work  on  third-tracking  on  the  basis  of  cost  phis  12l^  per 
cent  was  denied.  However,  the  construction  at  the  actual  connec- 
tion to  the  Third  Avenue  line  and  also  that  over  the  tracks  of  the 
New  York  Central  near  this  point  for  a  length  of  about  300  feet, 
which  must  l>e  constructed  under  traffic  conditions,  known  as 
Section  Xo.  9-A,  was  approved  on  the  basis  proposed  and  contract 
let  to  the  T.  A.  Gillespie  Company.  For  the  remainder  of  the 
line,  known  as  Section  No.  9-B,  bids  submitted  to  the  Interbor- 
ough  Company  were  forwarded  to  the  Commission  and  approved. 
M.  J.  Leahy,  contractor.  Date  of  contract,  March  16,  1916. 
Contractor  directed  to  b^in  work  April  6,  1916.  Contract  period, 
12  months  from  latter  date.  Summary  of  contractor's  bid, 
$831,110.90. 

Eighth  Avevue  anfid  162d  Street  Connection. —  This  line  extends 
from  157th  street  and  Eighth  avenue  from  a  connection  with  the 
Ninth  Avenue  "  L,"  over  the  Putnam  bridge  of  the  New  York 
Ontral  Railroad  and  across  private  property  to  Sedgwick  avenue, 
thence  under  private  property  and  intersecting  streets  as  a  two- 
track  subway  to  and  imder  162d  street  to  a  point  in  private  prop- 
erty east  of  Anderson  avenue,  where  it  again  becomes  an  elevated 
structure.  It  extends  thence  over  private  property  and  intersect- 
ing streets  to.  a  connection  at  River  avenue  with  the  Jerome  Ave- 
nue line,  Route  No.  16,  Section  No.  1.  An  ornamental  elevated 
structure  has  been  planned  at  Jerome  avenue. 

Construction  drawings  and  contract  and  specifications  for  this 
line  have  been  prepared  by  the  company  and  approved  by  the 
Commission. 

As  with  the  other  extensions,  the  Commission  did  not  approve 
of  the  award  of  this  contract  to  the  contractor  doing  the  third- 
tracking  work  on  the  elc^vated  lines,  on  the  basis  of  cost  plus  12  V-; 
per  cent,  except  for  that  portion  which  must  be  constructed  under 
traffic  at  the  connection  of  the  Ninth  Avenue  '^  L  "  and  over  the 
Putnam  bridge,  a  length  of  1,300  feet,  known  as  Section  No. 
10-A,  which  was  let  to  the  T.  A.  Gillespie  Company.  For  the 
remainder  of  the  line,  known  as  Section  No.  10-C,  bids  submitted 
to  the  company  were  forwarded  to  the  Commission  and  approved. 

• 
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Battery  Engineering  &  Construction  Company,  contractor.  Date 
of  contract,  March  14,  1916.  Contractor  directed  to  begin  work 
March  17,  1916.  Contract  period,  15  months  from  latter  date. 
Summary  of  contractor's  bid,  $336,784.50. 

This  line  connects  to  the  Xinth  Avenue  '^  I.  "  over  the  tracks 
and  bridge  of  the  Putnam  Division  of  the  Xew  York  Central  Rail- 
road. The  Xew  York  Central  terminal  will  be  removed  from 
155th  street  and  Eighth  avenue  to  Sedgwick  avenue  (Bronx), 
where  a  joint  station  is  being  constructed,  partly  by  the  Inter- 
borough  Rapid  Transit  Company  as  a  part  of  Section  No.  10-A 
and  partly  by  the  New  York  <^eutral  Railroad  Company. 

Plans  for  this  station  have  been  prepared  by  the  companies  and 
approved  by  the  Commission. 

West  Farms  Subway  Connection. —  This  ib  au  elevated  line 
connecting  the  Third  Avenue  *'  L,''  Manhattan,  with  the  West 
Farms  branch  of  the  First  Subway,  near  Brook  avenue.  It 
extends  over  private  property,  Willis  and  Bergen  avenues,  and 
over  the  First  Subway  to  a  connection  at  W(\stchester  avenue  near 
Brook  avenue.  By  means  of  this  connection,  it  will  be  possible  to 
run  trains  between  the  West  Farms  Subway  line  and  the  Second 
and  Third  Avenue  Elevated  lines,  without  passing  through  the 
149th  Street  station  of  the  Third  Avenue  "  L."  The  operation 
of  this  connection  should  eliminate  a  considerable  part  of  the 
present  congestion  at  149th  street,  which  results  from  the  trans- 
fer between  the  subway  and  elevated  lines  at  this  point. 

Contract  drawings  and  contract  and  specifications  have  been 
prepared  by  the  company  and  approved  by  the  Commission. 

The  Commission  did  not  approve  the  conii>aiiy\s  re(iuest  to  award 
the  contract  for  the  construction  of  this  line  to  the  T.  A.  Gillespie 
^'Ompany,  the  company  doing  the  third-tracking  work  on  the  ele- 
vated lines,  excepting  the  parts  at  the  actual  points  of  connec- 
tion, a  total  length  of  about  800  feet,  known  as  Section  No.  6-B, 
which  the  company  was  permitted  to  award  to  this  contractor  on 
the  basis  of  cost  plus  12^4  per  cent.  For  the  remainder  of  the 
line,  known  as  Section  No.  6-D,  bids  submitted  to  the  company 
were  forwarded  to  the  Commission  and  approved.  A.  L.  Guidone 
&  Son,  contractor.  Bate  of  contract,  February  21.  1916.  Con- 
tractor directed  to  begin  work   February   26.    lOKJ.      Contract 
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period,  10  months  from  latter  date.  Suininary  of  contractors 
bid,  $106,791. 

Queenshoro  Bridge  Line. —  This  is  a  two-track  connection  from 
the  tracks  of  the  Second  Avenue  Elevated  line,  Manhattan,  which 
extends  over  the  Queenshoro  bridge  to  the  City-owned  structure 
on  Queenshoro  plaza.  Section  No.  1,  Routes  Nos.  36  &  37.  When 
the  bridge  was  constructed,  provision  was  made  for  the  operation 
of  the  Second  Avenue  trains  on  the  upper  deck.  Some  recon- 
struction, however,  is  required  on  the  Manhattan  end  to  avoid 
grade  crossings  at  the  connection  with  the  Second  Avenue  line, 
and  at  the  Queens  end  to  make  connection  with  the  Interborough 
tracks  on  the  plaza.  Plans  have  been  prepared  by  the  company 
and  approved  both  by  the  Department  of  Bridges  and  the  Com- 
mission. The  contract  for  the  connection  of  the  Second  Avenue 
Elevated  to  Queenshoro  bridge,  known  as  Section  Ko.  4-B,  has 
been  awarded  to  the  T.  A.  Gillespie  Company,  the  contractor  for 
the  third-tracking  work  on  the  elevated  line,  on  the  basis  of  cost 
plus  1214  P^r  cent.  For  the  reconstruction  on  the  Queenshoro 
bridge,  known  as  Section  No.  4-C,  a  separate  contract  was  adver- 
tised. Snare  &  Triest  Company,  contractor.  Date  of  contract, 
July  7,  1916.  Contract  period,  5  months.  Summary'-  of  con- 
tractor's bid,  $55,760. 

Construction: — Webster  Avenue  Line, —  In  connection  with 
the  work  on  this  line  at  the  junction  of  the  Third  Avenue  Eh^ 
vated  and  the  Webster  Avenue  line  north  of  Fordham  road,  the 
foundations  have  been  completed,  steel  erection  is  14  per  cent  com- 
pleted, and  considerable  track  work  has  been  done.  For  the  struc- 
ture on  Webster  avenue  and  Gun  Hill  road,  work  was  begun  on 
April  25,  1916,  and  about  half  the  foundations  have  been  coni- 
jdeted,  being  approximately  about  7  per  cent  of  the  total  contract 
constructed.     The  contract  time  is  12  months. 

Eighth  Avenue  and  162d  Street  Comvedion, —  The  section  ot 
this  work  between  the  Putnam  Railroad  bridge  and  the  east  side 
of  Sedgwick  avenue  is  nearing  completion. 

On  the  contract  for  the  section  between  Sedgwick  and  Eiver 
avenues,  work  was  begun  on  April  25,  1916.  The  excavation  for 
the  subway  section  tetween  Jerome  and  Anderson  avenues  hiH 
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been  completed,  and  about  half  of  the  work  on  foundations  between 
Jerome  and  River  avenues  has  been  finished.  About  15  per  cent 
of  the  total  contract  has  been  completed. 

An  agreement  has  been  entered  into  between  the  New  York 
Central  Railroad  Company  and  the  Interborough  Rapid  Transit 
Company,  and  approved  by  the  (Commission,  by  which  the  New 
York  Central  Railroad  Company  will  build  a  station  at  162d 
street  and  Sedgwick  avenue,  which  will  be  used  jointly  by  the  two 
companies.  The  present  bridge  over  the  Harlem  river  will  be 
leased  for  eighty-five  years  to  the  Interborough  Rapid  Transit 
Company  for  the  operation  of  trains  over  the  Eighth  Avenue  and 
162d  Street  connection.  Work  under  this  agreement  has  not  yet 
begun.  It  is  provided  that  the  new  station  be  completed  by  June, 
1917. 

West  Farms  SvhivoAi  Connection, —  The  work  on  Section  No. 
6-B  of  this  connection,  at  the  junction  of  the  Third  Avenue  Ele- 
vated and  the  new  structure  at  143d  street,  and  at  the  junction 
of  the  West  Farms  subway  and  the  new  structure,  has  been 
completed. 

On  the  contract  for  the  remainder  of  this  connection,  known  as 
Section  No.  6-D,  under  construction  by  A.  L.  Guidone  &  Son, 
foundation  work  has  been  completed  and  steel  erection  is  prac- 
tically completed.  Track  work  on  this  section  is  now  about  to  be 
begun  on  contract  for  this  work  let  to  Snare  &  Triest  Company, 
at  a  price  bid  of  $41,946. 

Queensboro  Bridge  Line. —  For  purposes  of  construction,  this 
work  has  been  divided  into  two  sections,  as  follows : 

Construction  of  the  approaches  between  the  Queensboro  bridge 
and  the  Second  Avenue  line;  the  construction  of  a  new  station 
at  57th  street,  and  the  reconstruction  of  the  Second  Avenue  Ele- 
vated structure.    All  this  work  is  practically  completed. 

The  second  section  consists  of  the  steel  structure  on  the  Queens- 
boro bridge  to  connect  with  the  structures  at  each  end  of  the 
bridge,  and  the  track  work  on  the  elevated  structure  over  the 
bridge.  This  work  is  practically  completed.  Work  is  now  to  be 
begun  on  the  installation  of  tracks  under  a  contract  let  to  W.  S. 
Rae  for  $114,300. 
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Construction: — Centre  Street  Loop  Svbvmy. — A  small  detail 
of  maintenance  affecting  Sections  Nos.  9-0-4  and  9-0-5  of  the 
Centre  Street  Loop  subway,  now  in  operation,  was  in  connection 
with  a  contract,  dated  March  13,  1916,  entered  into  with  D.  C. 
Serber,  for  the  reconstruction  of  certain  manholes  and  the  replace- 
ment of  new  manhole  heads  in  connection  with  pipe  galleries  on 
Delancey  and  Kenmare  streets.    Contract  price,  $3,700. 

Under  this  contract  cast-iron  heads  and  covers  were  placed  on 
the  manholes  of  the  pipe  galleries,  and  the  manholes  were  recon- 
structed to  conform  to  the  design  of  the  new  manhole  heads. 

All  work  was  completed  on  April  29,  1916. 

Centre  Street  Loop  Reconstruction. —  The  reconstruction  work 
required  in  connection  with  the  Centre  Street  Loop  subway,  a^s  a 
part  of  the  Dual  System,  for  operation  by  the  New  York  Munic- 
ipal Railway  Corporation,  which  work  had  also  been  in  progress^ 
during  1914,  was,  as  stated  in  the  1915  report,  so  far  advanced 
in  1915  as  to  permit  of  complete  operation  of  the  line  on  June  22 
of  that  year.  The  only  items  of  construction  in  progress  during 
1916  were  the  installation  of  some  permanent  special  track  work 
at  one  of  the  cross-overs  near  Worth  street,  which  work  was  done 
by  the  operating  company ;  and  the  removal  of  a  stairway  leading 
from  the  south  mezzanine  to  the  westerly  loading  platform  of  the 
Chambers  Street  station,  under  a  contract  with  the  Snare  &  Triest 
Company,  dated  June  15,  1916. 

Broadway-59th  Street  Sibway,  Manhattax 
Plans: — This  is  a  two-track  and  four-track  line  extending 
northerly  from  a  point  near  Morris  street,  from  a  connection  with 
the  Whitehall-Montague  Street  line,  under  Trinity  place,  Church 
and  Vesey  streets  to  Broadway ;  thence  under  Broadway,  Seventh 
avenue.  r)9th  and  60th  streets  to  a  crossiilg  under  the  East  river  to 
Queens,  connecting  there  at  the  Queens  Plaza  station  with  the 
Queens  lines.  This  line  is  two-track  to  Park  place,  four-track 
under  Broadway  and  Seventh  avenue  to  59th  street,  and  thence  a 
two-track  line.  In  addition,  tracks  are  provided  for  sidings.  A 
turnout  is  provided  for  a  connection  at  Canal  street  to  the  Man- 
hattan bridge,  and  provision  is  made  for  a  future  extension  of  the 
line  up  Eighth  avenue. 
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The  Dual  Subway  Contracts  also  give  trackage  rights  to  this 
company  over  the  extensions  of  the  Qiieensboro  subway  to  Astoria 
and  Corona.  This  will  give  Queens  traffic  the  opportunity  to 
connect  directly  with  the  Interborough  Rapid  Transit  or  Brook- 
lyn Rapid  Transit  lines  in  Manhattan. 

The  Broadway-59th  Street  subway  consists  of  Route  No.  5,  Sec- 
tions Nob.  1,  1-A,  2,  2-A,  3  and  4,  and  Routes  Nos.  4  &  36,  Sec- 
tions Nos.  1  to  5  inclusive,  and  Route  No.  61. 

Bouie  No.  5,  Section  No.  1. — ^A  two-track  subway  through 
Trinitj'  place  and  Church  street  from  a  point  50  feet  north  of 
the  north  line  of  Morris  street  to  80  feet  north  of  the  center-  line 
of  Dey  street.  Fredereck  L.  Cranford,  Inc.,  contractor.  Date 
of  contract,  September  27,  1912.  Contract  period,  40  months. 
Sununary  of  contractor's  bid,  $1,222,269.20. 

Working  drawings  were  completed  prior  to  1916. 

Route  No.  5,  Section  No.  1-A. — ^^  Beginning  at  a  point  under 
Church  street,  Manhattan,  near  Dey  street,  and  extending  thence 
imder  Church  street  private  property,  Vesey  street,  and  again 
under  private  property  to  Broadway  between  Vesey  and  Barclay 
streets,  thence  under  Broadway  to  a  point  near  Park  place.  Fred- 
erick L.  Cranford,  Inc.,  contractor.  Date  of  contract,  September 
27,  1912.  Contract  period,  40  months.  Summary  of  contractor's 
Hid,  $982,740.70. 

Plans  completed  prior  to  1916. 

RotUe  No.  5,  Section  No.  2. —  Extends  from  a  point  under 
Broadway,  near  Park  place,  and  thence  along  Broadway  to  a  point 
near  Walker  street.  The  Degnon  Contracting  Company,  con- 
tractor. Date  of  contract,  February  6,  1912.  Contract  period, 
40  months.     Summary  of  contractor's  bid,  $2,855,828.50. 

Plans  completed  prior  to  1916. 

Route  No.  5,  Section  No.  2- A. —  Extends  along  Broadway  from 
about  Walker  street  to  Howard  street.  The  O'Rourke  Engineer- 
ing Construction  Company,  contractor.  Date  of  contract,  July 
17, 1912.  Contract  period,  48  months.  Summary  of  contractor  s 
Hid,  $912,351.60. 

Plans  completed  prior  to  1916. 

Route  No.  5y  Section  No.  S. —  Extends  along  Broadway  from 
al>oiit  Howard  street  to  Bleecker  street.     The  Underpinning  and 
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Foundation  Company,  contractor.  Date  of  contract,  January  19, 
1912.  Contract  period,  40  months.  Summary  of  contractors  bid, 
$2,295,086.50. 

Plans  completed  prior  to  1916. 

RoiUe  No.  5,  Section  No.  Jf. —  Extends  along  Broadway  from 
about  Bleecker  street  to  about  16th  street  in  Union  Square  parL 
The  Dock  Contractor  Company,  contractor.  Date  of  contract, 
August  19,  1913.  Contract  period,  36  months.  Summary  of 
contractor's  bid,  $2,578,078. 

Plans  completed  prior  to  1916. 

Routes  Nos.  U  &  S6,  Section  No.  1. —  This  contract  extends 
from  Union  square  at  15th  street  under  Broadway  to  26th  street. 
Date  of  contract,  August  1,  1913.  Contractor,  E.  E.  Smith  Con- 
tracting Company.  Contract  period,  36  months.  Summary  of 
contractor's  bid,  $2,066,702.50. 

Most  of  the  plans  for  this  section  were  completed  prior  to  1910. 

An  under-track  passageway  at  the  23d  Street  station  connecting 
the  two  platforms  was  found  to  be  slightly  defective  against  water 
percolation.  Details  for  waterproofing  this  passageway  have  been 
worked  out  and  embodied  in  a  working  drawing. 

Routes  Nos.  -4  <&  S6,  Section  No.  2. —  This  section  extends 
under  Broadway  from  26th  street  to  39th  street.  Contractor, 
United  States  Realty  &  Improvement  Company.  Date  of  contract, 
July  23,  1914.  Contract  period,  32  months.  Summary  of  con- 
tractor'«  bid,  $2,657,004.50. 

T'he  construction  drawings  have  been  completed  and  the  shon 
arawings  approved  during  the  year. 

A  new  ventilation  arrangement  for  the  portion  of  the  section 
from  a  point  midwa'y  between  29th  and  30th  streets  to  35th  street 
was  adopted  during  this  year.  This  new  arrangement  now  elim- 
inates the  gratings  from  the  sidewalks,  and  in  lieu  thereof  places 
them  in  .the  open  spaces  in  Greeley  Square  park  and  Herald 
Square  park,  and  in  the  unused  triangular  area  at  the  intersection 
of  Broadway,  Sixth  avenue  and  33d  street. 

During  the  year  an  agreement  was  executed  with  the  contractor 
for  the  construction,  for  a  lump  sum  of  $72,000,  of  a  special  track 
floor  at  the  Sixth  Avenue  intersection  so  that  the  proposed  Grand 
Central  extension  of  the  Hudson  &  Manhattan  Railroad  passing 
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thereiuider  may  at  some  future  time  be  built  without  endangering 
the  City's  subway. 

Routes  Nos.  i  &  36,  l^ection  No.  -i. — A  four-track  subway 
under  Broadway  and  Seventh  avenue,  from  about  38th  street  to 
about  5l8t  street.  Holbrook,  Cabot  &  Eollins  Corporation,  con- 
tractor. Date  of  contract,  September  1,  1915.  Contract  period, 
for  completion  of  railroad  ready  for  operation,  20  months,  and 
for  the  entire  contract  30  months.  Summary  of  contractors  bid, 
$3,740,913.50. 

The  railroad  structure  on  this  section  is  located  in  part  beneath 
the  Times  Square  station  of  the  First  Subway.  At  4r)th  street 
the  westerly  portion  of  the  railroad  structure  will  be  located  under 
the  easterly  track  of  the  First  Subway.  The  depth  of  excavation 
varies  from  44  feet  at  42d  street  to  24  feet  at  the  north  end  of  the 
section.  Within  the  limits  of  the  express  station  at  and  south  of 
42d  street  the  railroad  occupies  practically  the  entire  width  of 


During  the  year  1916  the  structural  plans  have  been  completed, 
and  approximately  90  per  cent  of  the  sh<3p  drawings  has  been 
examined  and  approved. 

From  39th  street  to  46th  street  the  ventilation  gratings  were 
removed  from  the  sidewalks  in  accordance  with  the  new  scheme 
adopted  by  the  Commission  and  were  placed  in  triangular  islands 
between  Broadway  and  Seventh  avenue  at  43d  street  and  at  46th 
street.  The  ventilation  of  the  station  between  40th  and  42d 
streets  is  accomplished  by  vent  ductus  built  under  the  platforms  and 
discharging  at  the  43d  street  island. 

Routes  Nos.  -^  £  36,  Section  No.  Jf. —  A  four-track  subway, 
under  Seventh  avenue,  extending  from  51st  street  to  59th  street, 
where  two  tracks  diverge,  curving  easterly  into  Central  park  to 
meet  Section  No.  5  of  this  route,  and  a  four-track  spur  curve  to 
the  west  to  provide  for  a  possible  extension  along  Eighth  avenue. 
The  design  as  made  will  avoid  grade  crossings  between  the  59th 
Street  branch  and  the  extension  to  Eighth  avenue.  Litchfield  Con- 
struction Company,  contractor.  Date  of  contract.  May  20,  1915. 
Contract  period,  for  completion  of  railroad  ready  for  operation, 
-2  months,  and  for  the  entire  contract,  26  months.  Summary  of 
contractor's  bid,  $1,987,609. 
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The  working  drawings,  which  during  the  preceding  year  were 
about  25  per  cent  completed,  have  been  finished  and  the  shop  draw- 
ings have  been  approved  for  practically  the  entire  contract.  Slight 
revisions  in  ventilation  construction  due  to  change  of  general 
scheme  of  ventilation  have  been  made. 

Routes  Nos.  4  <f'  ^6*,  Section  No,  5. — A  two-track  subway,  b^in- 
iiing  near  the  east  line  of  Seventh  avenue  and  extending  eastward 
under  Central  park,  59th  and  60th  streets  to  the  easterly  side  of 
Second  avenue.  Contractor,  Degnon  Contracting  Company.  Date 
of  contract,  August  7,. 1914.  Contract  period,  29  months.  Sum- 
mary of  contractor's  bid,  $2,819,511.  Contract  price  as  modified. 
$2,319,511.  Expiration  of  Modified  Contract  period  December 
1,  1917. 

As  originally  planned,  the  contract  prescribed  the  construction 
of  single-track  tumiels,  one  each  through  59th  and  60th  streets 
between  Fifth  and  Second  avenues;  the  separation  of  the  tracks 
beginning  at  a  point  between  Fifth  and  Sixth  avenues.  The  lav- 
out  was  made  so  that  the  tracks  would  connect  with  a  proposed 
approach  to  the  Queensboro  bridge  in  connection  with  the  recon- 
struction of  the  bridge  in  such  a  manner  as  to  permit  of  the  opera- 
tion of  subway  trains. 

In  the  early  i)ai*t  of  the  year  1915  the  contractor  made  a  formal 
oiFer  to  the  Board  of  Estimate  and  Apportionment  of  the  City  of 
Xew  York,  proposing  to  construct  a  two-track  railroad  through 
60th  street  from  Fifth  avenue  to  the  east  end  of  the  section, 
instead  of  the  sinirlo-track  railroad  through  59th  and  60th  streets, 
at  a  reduction  of  $500,000  from  the  bid  price.  The  pro}>osal  car- 
ried with  it  a  guarantee  that  the  construction  of  two  tubes  under 
the  East  river  to  connect  with  the  Queensboro  subway  at  the 
Queens  plaza  in  the  Borough  of  (Queens  would  cost  not  to  excee<l 
$4,500,000,  The  rea.soii  advaiiccnl  for  this  offer  to  change  the 
routing  was  that  the  reconstruction  of  the  Queensboro  bridge  to 
provide  for  subway  train  operation  would  decrease  the  width  of 
the  vehicular  roadways  to  such  an  extent  that  its  use  for  vehicular 
traffic  would  be  seriously  impaired. 

Tpon  the  request  of  the  Board  of  Estimate  and  Apix>rtionment 
a  new  two-track  route  (known  as  Route  No.  61)  was  laid  out. 
befiinninfi:  in  59th  street  west  of  Fifth  avenue,  and  curving  diafi- 
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onally  across  Central  park  and  the  plaza  to  and  under  East  60th 
street  and  the  East  river  to  the  Borough  of  Queens  where  it  joins 
the  Queensboro  subway.  The  necessary  modifying  agreement  was 
delivered  January  19,  1916.  During  the  year  working  drawings 
for  the  entire  revised  portion  of  this  section  have  been  issued,  and 
shop  drawings  for  the  major  portion  of  the  shop  drawing  con- 
tract have  been  approved, 

RatUe  No.  61  (as  known  for  construction  purposes). —  This 
route,  the  whole  of  which  was  previously  described  in  connection 
with  revised  Section  No.  5  of  Routes  Nos.  4  &  36,  is  a  two-track 
subway  in  Manhattan,  beginning  at  Second  avenue,  thence  cross- 
ing the  East  river  in  two  separate  tunnels,  emerging  from  the 
ground  in  Queens  near  Hancock  street,  where  it  becomes  an  ele- 
vated line  and  connects  with  the  Queens  Elevated  lines  on  the 
Queens  plaza  near  William  street. 

There  will  be  two  construction  shafts  for  this  route,  one  at 
Avenue  A,  Manhattan,  and  one  on  Blackwell's  Island.  These 
shafts  will  also  serve  as  permanent  ventilation  shafts.  The  con- 
tract for  the  construction  of  this  ruote  was  executed  August  3, 
1916.  Patrick  McGovem  &  Company,  contractor.  Contract 
period,  30  months.     Contractor's  bid,  $4,194,797. 

Working  drawings  for  this  contract  were  practically  completed 
during  the  year,  and  substantial  progress  was  made  in  the  approval 
of  the  shop  drawings. 

Construction: — Route  No,  6,  Section  No,  L —  The  unfinished 
work,  consisting  principally  of  the  restoration  of  subsurface  struc- 
tures, backfilling  and  laying  of  the  temporary  pavement  at  the 
north  end  of  the  section,  was  completed  about  June  17,  1916. 

Route  No.  5,  Section  No.  l-A. —  The  work  remaining  to  be  done 
at  the  beginning  of  the  year,  consisting  of  the  restoration  of  sub- 
surface structures  and  of  the  street  surface,  was  in  progress  dur- 
ing the  first  half  of  the  year,  and  the  entire  work  was  completed 
during  the  week  ending  July  29,  1916,  with  the  exception  of  the 
niaintenance  of  the  temporary  pavement  for  a  period  of  six 
months,  as  required  by  the  contract,  which  period  expired  Decem- 
ber 8  for  the  last  block  of  temporary  pavement  laid. 

Rovie  No.  6,  Section  No.  2. — The  construction  of  this  section 
was  substantially  completed  during  1915,  and  the  entire  work 
8 
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under  the  coutract  was  completed  during  the  week  ending  Janu- 
ary 8,  1916. 

Rovie  No.  5j  Section  No.  2- A. —  With  the  exception  of  the  six 
months  required  maintenance  of  the  temporary  pavement,  the 
construction  of  this  section  was  substantially  completed  during 
the  preceding  year.  The  entire  work  under  the  contract  was  com- 
pleted during  the  week  ending  April  8,  1916. 

RotUe  No.  5,  Section  No.  S. — This  section  was  completed  before 
the  beginning  of  the  year,  and  the  only  work  done  was  to  correct 
slight  defects  which  developed  in  the  waterproofing,  and  street 
restoration. 

Route  No.  6 J  Section  No.  4. —  The  imfinished  portions  of  the 
structure,  namely,  the  wings  of  the  8th  Street  station,  a  section 
of  the  structure  between  11th  and  13th  streets,  and  the  station 
entrances  at  14th  street,  were  completed.  The  work  of  backfilling, 
restoring  subsurface  structures,  and  the  street  surface,  was  con- 
tinued and  completed,  but  the  permanent  pavement  was  only 
restored  in  the  intersecting  streets  and  on  and  between  the  Broad- 
way, 8th  street  and  14th  street  car  tracks,  including  the  entire 
14th  Street  intersection;  otherwise  the  pavement  in  Broadway, 
disturbed  in  connection  with  the  work,  was  restored  with  tempo- 
rary pavement ;  the  City,  through  the  Bureau  of  Highways,  hav- 
ing arranged  with  the  contractor  to  take  over  the  permanent  res- 
toration of  this  part,  of  the  pavement  in  the  manner  provided  by 
the  contract. 

The  restoration  of  the  southerly  portion  of  Tnion  Square  park, 
within  the  limits  of  this  section,  was  not  included  in  the  work  to 
be  done  under  the  original  contract,  but  acceding  to  a  request  of 
the  City  authorities,  the  work  was  included  under  a  modifying 
agreement  dated  April  7.  The  restoration  work  under  this  agree- 
ment was  entirely  performed  during  the  two  months  ending  Octo- 
ber 31. 

In  the  following  tables  is  given  the  work  done  under  the  prin- 
cipal items  of  construction  on  each  section  of  the  B road wMy-5 0th 
Street  subway,  Eoute  No.  5,  and  the  total  value  of  work  estimated 
on  each  of  these  sections,  from  the  beginning  of  construction  to 
December  31,  1916: 
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Total  value  of  work  estimated  on  each  contract,  from  b^inning 
of  construction  to  December  31,  1916 


SicnON 

Subway 
coDBtniction 

Sewer 
construction 

Total 

1 

$1,421,336  21 
1.325.084  42 
2,510,070  62 
1.075.301  61 
2,505,165  88 
2,458,769  29 

$53,905  48 

20.905  96 

55.747  93 

15,552  39 

100,158  86 

181,831  47 

$1,475,241  69 

1-A 

1.345.990  38 

2 

2,565,818  55 

2- A 

1.0)0.944  OO 

3 

2,605,324  74 

4 

2,640.600  76 

Routes  Nos.  ^  &  36,  Section  No.  1. —  The  uncompleted  excava- 
tion and  portions  of  the  structure  between  l7th  and  18th  streets, 
between  23d  and  24th  streets,  and  at  the  north  end  of  the  section, 
were  continued  to  completion  about  October  1,  1916,  when  the 
entire  structure  was  completed,  with  the  exception  of  painting  and 
a  few  minor  details. 

Backfilling  and  restoration  of  subsurface  structures  was  con- 
tinued and  completed,  with  the  exception  of  a  few  openings 
between  the  south  end  of  the  section  and  17th  street,  and  between 
19th  and  26th  streets.  The  restoration  of  the  sidewalks  was  in 
progress  during  the  year,  and  temporary  pavement  was  laid  in 
Broadway,  south  of  l7th  street,  between  21st  and  26th  streets,  and 
over  portions  of  the  roadway  between  19th  and  21st  streets. 

Owing  to  the  relocation  of  two  large  water  mains  through  the 
greater  part  of  this  section  and  the  delays  in  obtaining  shut-downs 
to  make  the  necessary  changes,  the  progress  of  the  restoration 
work  was  impeded  to  an  extent  affecting  the  time  of  completion. 

At  the  close  of  the  year  the  entire  subway  structure  and  — 
per  cent  of  the  total  value  of  the  whole  work  had  been  completed. 

Routes  Nos.  4  &  36,  Section  No.  2. —  The  work  of  underpin- 
ning adjacent  buildings  was  completed. 

The  portions  of  earth  and  rock  excavation  were  removed  between 
31st  and  34th  streets  and  across  the  36th  street  intersection,  com- 
pleting the  excavation,  with  the  exception  of  the  additional  depth 
to  be  excavated  below  subgrade  at  the  intersection  of  Broadway 
and  Sixth  avenue  for  the  purpose  of  constructing  a  bridge  in  the 
track  floor  spanning  the  proposed  Sixth  Avenue  extension  of  the 
Hudson  &  Manhattan  Railroad  north  from  the  present  33d  Street 
Terminal  station.     The  construction  of  this  crossing  —  not  a  part 
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of  the  original  contract  —  was  added  under  a  modifying  agree- 
ment dated  September  19,  after  the  excavation  had  been  com- 
pleted to  snbgrade  according  to  the  original  plans. 

Building  the  railroad  structure  was  continued  throughout  the 
section,  except  in  the  portion  between  3  2d  street  and  the  north 
end  of  the  34th  Street  station.  This  change  of  plan,  providing 
the  additional  construction  to  accommodate  the  proposed  extension 
of  the  Hudson  &  Manhattan  Railroad  referred  to  above,  incurred 
delays  in  the  steel  deliveries  for  the  entire  33d  Street  station 
structure  to  such  an  extent  that  the  deliveries  were  only  com- 
pleted at  the  close  of  the  year,  and  the  additional  excavation  for 
the  Hudson  &  Manhattan  crossing  was  not  started  until  the  latter 
part  of  December. 

The  structure  is  practically  completed  from  the  south  end  of 
the  section  to  midway  between  31st  and  3 2d  streets,  and  from 
midway  between  34th  and  35th  streets  to  the  north  end  of  the 
section,  with  the  exception  of  the  wings  of  the  28th  and  29th 
Street  stations. 

Backfilling,  restoration  of  subsurface  structures  and  underpin- 
ning the  street  railway  tracks  have  been  in  progress  over  the  com- 
pleted portions  of  the  structure. 

Temporary  pavement  was  laid  on  the  completed  backfilling  on 
the  east  side  of  Broadway  between  the  south  end  of  the  section 
and  28th  street;  between  35th  and  36th  streets  and  on  both  sides 
between  36th  street  and  the  north  end  of  the  section.  Restora- 
tion of  building  vaults  and  sidewalks  was  in  progress  following 
as  closely  as  possible  after  the  advancement  of  the  completed 
structure.  The  telpher  hoists  over  the  shafts  in  28th  street  and 
38th  street  west  of  Broadway  were  removed  and  the  shafts  closed. 
The  alteration  of  the  public  comfort  station  at  Greeley  square, 
made  necessary  on  account  of  physical  interference  with  the  con- 
struction of  the  railroad,  was  prosecuted  during  the  latter  half 
of  the  year,  and  this  work  is  practically  completed. 

With  the  exception  of  those  portions  of  the  work  that  have  been 
unavoidably  delayed  on  account  of  additional  work  or  changes  in 
design,  excellent  progress  was  made. 

The  percentages  of  the  ])rincipal  items  of  work  comy)leted  an* 
as  follows: 
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Per  cent 

Excavation 95.6 

Concrete 58 . 9 

Steel  delivered 95 . 1 

Steel  erected 59.2 

Waterproofing 47 . 7 

Underpinning 84.4 

About  75.7  per  cent  of  the  total  estimated  value  of  the  work 
is  completed. 

Routes  Nos,  i  &  86 ,  Section  No.  3. —  Excavation  was  continued 
over  the  entire  contract,  except  in  the  block  north  of  50th  street 
and  between  the  south  sides  of  42d  and  43d  streets,  where  the  rail- 
road is  to  pass  under  the  Times  Square  station  of  the  existing 
Interborough  Rapid  Transit  Railroad. 

Underpinning  of  adjacent  buildings  was  in  progress  during 
the  year,  and  about  4G  per  cent  of  the  necessary  underpinning 
has  been  done. 

The  erection  of  the  stnicture  was  begun  in  July,  at  the  south 
end  of  the  section,  and  a  section  about  80  feet  in  length  has 
been  completed  between  this  point  and  39th  street.  Short  por- 
tions of  the  structure  have  since  been  constructed  between  39th 
street  and  the  south  end  of  the  42d  street  express  station ;  between 
43d  and  44th  streets;  45th  and  47th  streets,  and  between  49th 
and  50th  streets. 

The  progress  on  this  section  has  been  retarded  by  difficult  rock 
excavation  which,  on  account  of  its  treacherous  character  and  the 
proximity  of  the  sides  of  the  cut  to  adjacent  buildings  and  the 
Interborough  Rapid  Transit  subway,  necessitated  the  underpin- 
ning of  many  buildings,  the  foundations  of  which  are  on  rock, 
and  the  use  of  excavating  methods  calculated  for  safety  more  than 
for  making  rapid  progress. 

In  order  to  provide  safety  against  slipping  rock,  generally  tho 
excavation  has  been  taken  out  about  10  feet  deep  for  the  full 
width  of  the  structure,  but  subsequently  in  carrying  the  excava- 
tion to  subgrade  the  rock  is  temporarily  left  in  place  on  a  safe 
slope  in  order  to  secure  the  banks;  the  excavation  at  subgrade 
is  then  wide  enough  to  build  the  structure  for  the  two  center 
tracks,  and  as  soon  as  this  part  of  the  structure  is  put  in  place, 
the  temporary  street  supports  for  the  central  part  of  the  roadway 
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are  caught  up  on  the  two-track  part  of  the  completed  structure. 
Finally,  the  side  slopes  are  excavated  in  short  sections,  generally 
under  the  protection  of  runner  beams,  and  the  erection  of  the 
outside  track  structures  is  kept  advanced  following  as  closely  as 
possible  the  removal  of  the  excavation  in  the  side  slopes. 

The  percentages  of  the  principal  items  of  work  completed  are 
as  follows : 

Per  cent 

Excavation 49 . 6 

Concrete 8.7 

Steel  delivered 62.7 

Steel  erected 15.7 

Waterproofing 4.6 

Underpinning 45 . 9 

About  35.9  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Bouies  No8.  J§.  &  36 j  Section  No.  Jf, —  Underpinning  of  the 
adjacent  buildings  has  progressed  in  advance  of  the  excavation, 
or  partly  in  conjunction  with  the  progress  of  the  excavation 
where  access  for  underpinning  or  securing  buildings  was  obtained 
by  driving  cross-drifts  from  the  main  excavation  at  intervals. 

Excavation  was  continued  and  completed  from  the  south  end  of 
the  section  to  the  north  side  of  54th  street.  During  the  month 
of  January  an  additional  overhead  working  platform  was  erected 
over  the  two  working  shafts  between  55th  and  56th  streeta  From 
three  shafts  the  excavation  has  been  continued  between  54th  and 
o6th  streets  to  a  stage  which  allows  the  erection  of  steel  on  the 
two  central  tracks,  a  rock  slope  being  left  in  place  temporarily 
to  secure  the  side  banks.  Working  southward  from  the  shafts 
at  59th  street,  the  excavation  has  been  practically  completed  to 
the  north  line  of  58th  street ;  northward  from  these  shafts  enter- 
ing Central  park,  the  rock  tunnels  connecting  with  the  adjoining 
section  were  completely  excavated  and  the  tunnel  lining  put  in 
place. 

Erection  of  the  structure  was  begun  in  January  between  52d 
and  53d  streets  and  was  continued  between  the  south  end  of  the 
j^tion  and  56th  street;  the  structure  is  practically  completed 
«>uth  of  54th  street  and  steel  erected  on  the  two  central  tracks 
to  56th  street.      At  the  north  end  of  the  section  both  the  upper 
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and  lower  level  track  structures  were  completed  in  Central  park, 

across  69th  street,  and  in  Seventh  avenue  very  nearly  to  the 

middle  of  the  block  south  of  69th  street. 

Restoration  of  subsurface  structures  and  backfilling  over  the 

completed  structure  was  begun  between  61st  and  58d  streets,  and 

at  69th  street. 

The  percentages  of  the  principal  items  of  work  completed  are 

as  follows: 

Per  cent 

Excavation 65.2 

Concrete 26.2 

Steel  delivered  72.5 

Steel  erected 32 .4 

Waterproofing 19 . 1 

Underpinning 33.5 

About  46.8  per  cent  of  the  total  estimated  value  of  the  work  i?^ 
completed. 

Rovies  Nos.  4  &  S6,  Section  No,  5. —  The  contractor's  proposal 
to  which  reference  has  previously  been  made,  to  construct  a  two- 
track  railroad  through  60th  street  in  lieu  of  the  two  single-trad 
railroads  through  59th  and  60th  streets,  prescribed  by  the  con- 
tract, was  accepted,  and  work  on  this  portion  of  the  contract, 
which  had  been  suspended  pending  the  consummation  of  the 
negotiations  incident  to  the  change,  was  resumed  under  the  modi- 
fying agreement. 

In  addition  to  the  working  plants  previously  in  use,  single 
shafts  and  telpher  hoists  were  constructed  in  60th  street  about 
midway  between  Park  and  Lexington  avenues,  and  on  the  north 
side  of  59th  street  between  Fifth  and  Sixth  avenues.  The  shaft 
and  derrick  formerly  located  immediately  east  of  Lexington 
avenue  have  been  moved  eastward  to  about  the  middle  of  the 
block  between  Lexington  and  Third  avenues. 

Excavation  was  continued  and  completed  east  from  Sixth 
avenue  imder  59th  street  and  Central  park  to  the  east  side  of 
Fifth  avenue.  Exeavatioji  was  resumed  in  March  between  Mad- 
ison and  Third  avenues,  where  the  material  is  filled  ground,  sand, 
clay  and  rock. 

Where  the  railroad  passes  beneath  the  tracks  of  the  New  York 
Central  &  Hudson  River  Railroad  at  Park  avenue  on  account  of 
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the  soft  material  encountered,  the  design  was  modified  to  provide 
for  the  construction  of  the  side  walls  in  sections  in  advance  of 
the  floor  and  roof  construction.  This  method  provides  a  rigid 
support  for  the  roadbed  ,and  temporary  shoring  of  the  New  York 
Central  &  Hudson  River  Railroad  tracks,  and  adds  security  to 
the  adjacent  soil.  The  temporary  supports  of  the  New  York  Cen- 
tral &  Hudson  River  Railroad  tracks  have  been  placed,  and  the 
work  of  excavating  alternate  pits  on  the  lines  of  the  side  walls 
from  drifts  beneath  the  tracks,  and  constructing  the  side  wall 
masonry  in  these  pits,  is  in  progress. 

The  routing  of  two  tracks  in  60th  street  in  place  of  a  single 
track  necessitates  reconstructing  the  single-track  undercrossing 
whidi  was  provided  in  connection  with  the  construction  of  the 
Lexington  Avenue  line.  The  floor  of  the  Lexington  Avenue  struc- 
ture was  therefore  removed  and  replaced  by  a  permanent  floor 
extended  to  span  the  two  tracks.  Excavation  and  underpinning 
are  in  progress  under  the  permanent  floor  preparatory  to  the  con- 
struction of  the  permanent  two-track  undercrossing. 

The  concrete  lining  of  the  rock  tunnels  under  Central  park 
west  of  Sixth  avenue  was  completed,  and  construction  was  in 
progress  eastward  to  the  east  side  of  Fifth  avenue,  and  prac- 
tically completed  to  a  point  about  235  feet  east  of  Sixth  avenue. 
The  percentages  of  the  principal  items  of  work  completed  are 
as  follows: 

Per  cent 

Excavation 58.8 

Concrete 22 .6 

Steel  delivered 34. 6 

Steel  erected    11 .2 

Waterproofing 8.7 

TTnderpinning 23.7 

About  45  per  cent  of  the  total  estimated  value  of  the  work  is 
<H)mpleted. 

The  following  tables  give  the  work  done  under  the  principal 
items  of  construction  on  each  section  of  the  Broadway-59th  Street 
«nWay,  Routes  Nos.  4  &  36,  from  the  beginning  of  construction 
to  December  31,  1916,  and  tlie  total  estimated  value  of  work  com- 
pleted during  the  same  period : 
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Total  Value  or  Wobk  Estimatsd  on  Eaob  CaxTUACr,  Fbom  BRoiKNUTa  or  Construction 
TO  Dkcbmbbr  31t  1915 


SscnOK 

Subway 
ooDstruction 

Sewer. 
conBtroction 

Total 

1 

$1,981,409  71 

2,007,364  27 

1.260.789  65 

892.564  54 

1,036.673  02 

$44,320  20 

23,568  14 

82.234  75 

14,457  25 

9,447  74 

$2,025,729  91 

2              

2,030.922  41 

3 

1,343,024  40 

4  .                       

907.021  79 

5 

1.046.120  76 

Route  No,  61. —  Under  the  modifying  agreement  for  the  con- 
struction of  this  route,  work  was  begun  in  August.  The  con- 
struction shaft  in  Manhattan  was  sunk  to  subgrade  and  concreted, 
and  a  small  building  on  the  southeast  comer  of  Avenue  A  and 
60th  street  was  underpinned.  The  contractor's  power  plant  is 
located  on  private  property,  on  the  east  and  west  sides  of  Avenue 
A,  between  60th  and  61st  streets.  The  power  house  has  been 
completed,  and  the  installation  of  compressors  is  in  progress. 
The  engineer's  and  contractor's  field  offices  have  been  built,  and 
the  placing  of  a  permanent  rip  rap  blanket  in  the  west  channel 
of  the  East  river  is  in  progress. 

Excavation  for  the  construction  shaft  on  Blackwell's  Island 
is  in  progress.  A  portion  of  the  dock  on  the  west  shore  of  the 
island  has  been  removed,  and  the  rest  of  the  dock  was  repaired 
in  accordance  with  an  agreement  between  the  contractor  and  the 
fTiarities  Department.  The  power  house  has  been  completed, 
and  the  installation  of  machinery  is  in  progress. 

Excavation  has  been  completed  for  a  working  shaft  in  Queens, 
extending  from  the  west  building  line  of  Vernon  avenue  eastward 
for  a  distance  of  140  feet.  A  tunnel  heading  in  the  rock  section 
was  started  and  has  advanced  100  feet.  The  contractor's  power 
house  was  built,  and  the  installation  of  compressors  and  other 
machinery  is  in  progress.  The  contractor's  and  engineers'  field 
offices  have  been  built. 

About  6  per  cent  of  the  total  estimated  value  of  the  work  is 
'ompleted. 

The  work  done  under  the  principal  items  of  construction  of 
Route  Xo.  61  and  the  total  value  of  work  estimated  are  shown  in 
the  following  table: 
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Earth  excavation    8,699  cu-  yds. 

Rock  excavation 11,012  cu-  yds. 

Tunnel  excavation    895  cu.  yds. 

Concrete 477  cu.  yds. 

Steel  delivered 6  tons 

Total  value  of  w^ork  completed,   as 

estimated $239,621 

Sewer  Work: —  Route  No,  5,  Section  No.  1. —  During  the  year 
91  linear  feet  of  sewers  were  built,  making  a  total  of  3,020  linear 
feet,  and  completing  the  work  on  this  section. 

The  record  drawings  of  sewers  have  been  completed,  and  the 
sewers  turned  over  to  the  President  of  the  Borough  of  Manhattan 
for  future  maintenance  and  control. 

Route  No.  5,  Section  No.  l-A. —  During  the  year  there  were 
constructed  42  linear  feet  of  sewers,  completing  the  sewer  work 
on  this  section,  or  a  total  of  1,127  linear  feet. 

For  this  section  record  drawings  also  have  been  completed,  and 
the  sewers  turned  over  for  future  maintenance  and  control  to  the 
President  of  the  Borough  of  Manhattan. 

Route  No.  5j  Section  No.  2. —  During  the  year  1915  sewer  con- 
struction was  completed  on  this  section,  and  the  sewers  have  since 
been  turned  over  to  the  President  of  the  Borough  of  Manhattan 
for  maintenance  and  control. 

The  construction  of  the  entrance  to  the  City  Hall  station 
through  the  Woolworth  building  will  involve  the  reconstruction 
of  125  linear  feet  of  15-inch  sewer,  at  an  estimated  cost  of  $2,500, 
plans  for  which  have  been  prepared. 

Route  No.  5,  Section  No.  2- A. —  The  entire  sewer  work,  a  total 
of  1,479  linear  feet,  was  completed  during  the  year  1915,  and  the 
sewers  have  subsequently  been  turned  over  for  maintenance  and 
control  to  the  Borough  President. 

Route  No.  5,  Section  No.  Jf. —  Sewer  construction  was  completed 
in  the  vicinity^  of  12th  street,  completing  the  sewer  work  on  this 
section.  A  total  of  8,856  linear  feet  of  sowers  has  been  con- 
structed on  the  section,  of  which  344  linear  feet  were  built  durins: 
the  year. 

Record  drawings  have  been  completed,  and  the  sewers  turned 
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over  to  the  President  of  the  Borough  of  Manhattan  for  future 
maintenance  and  control. 

Routes  No.  Jf  &  36,  Section  No.  1, —  The  sewers  on  this  section 
were  completed  during  the  preceding  year,  but  the  restoration  of 
a  few  catch  basins  along  the  line  of  the  work  has  yet  to  be  under- 
taken.   Record  drawings  are  now  in  course  of  preparation. 

Routes  Nos.  k  &  36,  Section  No.  2. —  During  the  year  2,647 
hnear  feet  of  sewers  were  constructed,  which  is  the  total  to  Decem- 
ber 31,  1916,  or  58.8  per  cent  of  the  entire  sewer  work  of  the 
section. 

South  of  30th  street,  on  the  east  and  west  aides  of  Broadway, . 
an  additional  143  linear  feet  of  12-inch  vitrified  pipe  sewer  have 
been  provided  for  house  connections;  and  about  1,120  feet  of  cast- 
iron  pipe  sewers  have  been  substituted  for  vitrified  pipe  and 
masonry  sewers  shown  on  the  contract  drawings. 

Routes  Nos.  Jf  &  36,  Section  No.  S. —  During  the  year  60O 
linear  feet  of  sewers  were  built,  which  is  the  total  to  December  31, 
1916,  OT  10.9  per  cent  of  the  entire  sewer  work  on  this  section. 

The  construction  of  the  46th  Street  relief  sewer  from  Broad- 
way to  Eighth  avenue  has  been  completed  under  this  contract. 
The  remaining  portion  of  this  sewer  from  Eighth  avenue  to  the 
outlet  at  the  Hudson  river  is  being  built  under  a  separate  contract 
by  the  Manhattan  Bureau  of  Sewers.  Unforeseen  difliculties  have 
arisen  in  connection  with  this  contract  which  will  delay  the  com- 
pletion of  this  sewer.  Studies  have  therefore  been  prepared  to 
provide  temporarily  an  outlet  for  the  new  sewers  on  this  contract 
into  the  existing  sewerage  system  so  as  to  make  possible  the  com- 
pletion of  the  subway  structure  as  soon  as  possible. 

This  scheme  will  comprise  a  temporary  pumping  plant  for  dry- 
weather  flow  located  in  the  construction  shaft  between  Seventh 
and  Eighth  avenues.  During  storms  the  low-level  sewers  along 
Broadway  from  43d  to  49th  streets,  and  along  46th  street  from 
Seventh  to  Eighth  avenues,  will  act  as  an  inverted  sewer  siphon 
discharging  into  the  Eighth  avenue  sewer  through  which  it  will 
be  carried  into  its  original  course,  the  45th  street  sewer.  The 
pumping  plant  will  be  capable  of  emptying  the  low-level  sewers  in 
about  six  hours  after  being  flooded  by  storm  water. 
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Routes  Nos,  4  &  S6,  Section  No.  J^. —  During  the  year  1,400 
linear  feet  of  sewers  were  constructed,  which  is  the  total  to  Decem- 
ber 31,  1916,  or  36.9  per  cent  of  the  entire  sewer  work  of  the  sec- 
tion. About  900  linear  feet  of  cast-iron  pipe  were  substituted  for 
vitrified  pipe  sewers  shown  on  the  contract  drawings. 

Routes  Nos.  4  &  SG,  Section  No.  5. —  Sewer  work  on  this  sec- 
tion during  the  year  was  confined  entirely  to  excavation. 

The  original  contract  having  been  modified  by  calling  for  a 
twin  subway  tunnel  along  60th  street^  the  sewers  were  adjusted 
to  the  subway  changes.  All  sewer  construction  on  East  59th 
street  east  of  Fifth  avenue  was  eliminated. 

The  drainage  of  the  line  at  the  southeast  comer  of  Central 
park  was  taken  care  of  by  a  new  4-inch  circular  sewer  draining 
westerly  for  a  distance  of  about  200  feet,  thence  into  the  existing 
5-inch  by  4-inch  sewer  in  50th  street  at  grade,  by  means  of  a 
twin  1'  6"  X  4'  6^'  sewer  crossing  under  the  subway,  instead  of 
fonr  20-inch  cast-iron  pipes  originally  provided.  The  limited 
space  between  the  base  of  rail  and  the  top  of  the  twin  sewer  cross- 
ing necessitated  special  construction  for  the  floor  of  the  subway. 
Four  cast-steel  plates,  11'  6''  x  6'  5"  thick,  with  1"  x  3"  rib? 
transversely,  were  used  to  carry  the  track  load.  These  castings, 
each  weighing  about  7,000  lbs.,  were  covered  top  and  bottom  with 
a  minimum  of  two  inches  of  concrete  to  protect  them  from 
corrosion. 

The  modified  sewer  arrangement  will  involve  a  total  of  2,316 
feet. 

Route  No.  61. —  Sewer  contract  drawings  and  preliminary  esti- 
mate were  prepared  during  the  year.  There  are  about  410  linear 
feet  of  new  sewers  on  this  contract. 

Contracts  for  Station  Finish  and  Trade  InstaMation 

The  construction  of  Sections  Nos.  1  to  4  of  Route  No.  5,  having 
been  completed,  and  the  construction  of  Section  No.  1  and  the 
southerly  portion  of  Section  No.  2  of  Routes  Nos.  4  &  36  having 
reached  a  stage  that,  would  admit  of  commencing  the  station 
finish  work  and  track  installation,  contracts  were  let  for  such 
work. 

Staiion  Finish,  Route  No.  5,  Sections  Nos.  1  to  U, —  This  con- 
tract comprises  the  construction  of  station  finish  in  the  Rector 
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Street,  Dey-Cortlandt  Street,  City  Hall,  Prince  Street,  Sth  Street 
and  14th  Street  stations.  Contract  awarded  to  D.  C  Serber  and 
assigned  to  Serber-Stander  Company,  Inc.  Contract  price, 
$344,716.35. 

Work  was  began  at  the  City  Hall  station  on  April  28.  The 
Keetor  Street,  Dey-Cortlandt  Street  and  City  Hall  stations  have 
been  completed  with  the  exception  of  the  erection  of  ticket  booths 
and  railings,  which  work  is  in  progress.  At  the  remaining  sta- 
tions, the  glazed  tile  work,  plastering,  granolithic  floors,  stairs, 
electrical  work  and  painting  are  practically  completed,  and  work 
on  the  remaining  items,  with  the  exception  of  the  erection  of  ticket 
booths,  is  nearing  completion. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract,  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 

Tile  work,  all  kinds 76,378  sq.  ft. 

Plastering 38,803  sq.  yds. 

Cement  finish 146,657  sq.  ft. 

Concrete  stairs 10,001  lin.  ft. 

Conmion  brick 13,779  cu.  ft. 

Hollow  tile 20,585  cu.  ft. 

Electric  conduits   18,160  lin.  ft. 

Painting 443,811  sq.  ft. 

Total  value  of  work  completed, 

as  estimated $166,084  66 

Siaiion  Finish^  Routes  Nos.  ^  £  S6,  Sections  Nos.  1  &  fS. — 
The  station  finish  work  on  these  two  sections  of  Routes  Nos.  4  &  36 
combines  the  23d  Street  and  28th  Street  stations.  Contract 
awarded  to  Serber-Stander  Company,  Inc.  Contract  price, 
$149,324.75.  In  this  contract  price  is  also  included  the  station 
finish  work  in  connection  with  the  Canal  Street  subway,  Route 
No.  20,  Section  No.  2. 

Work  on  this  contract  as  affecting  Routes  Nos.  4  &  36  was 
begun  at  the  23d  Street  station  on  October  25.  At  this  station 
the  hollow  tile  and  brick  work  has  been  completed,  and  the  glazed 
tfle,  plastering,  granolithic  floor,  rough  plumbing  and  electrical 
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work  are  in  progress,  some  of  the  items  being  well  advanced.  At 
the  28th  Street  station  the  hollow  tile  and  brick  work  is  the  only 
work  begun. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  the  contract  with  reference  to  these  two  stations, 
from  the  beginning  of  construction  to  December  31,  1916,  and 
the  total  estimated  value  of  work  completed  during  the  same 
period: 

Plastering 3,650  sq.  yds. 

Cement  finish 82  sq.  ft. 

Concrete  stairs 228  lin.  ft. 

Common  brick 1,887  cu-  ft. 

Hollow  tile 2,859  cu.  ft. 

Electric  conduits   2,228  lin.  ft. 

Total  value  of  work  completed, 

as  estimated  $5,326  52 

Ttdck  Installation,  Route  No.  5,  Sections  Nos.  1  to  J^,  and 
Rovies  Nos.  i  &  S6,  Sections  Nos.  1  to  4. —  Contract  for  this 
work  was  let  to  the  T.  H.  Eeynolds  Contracting  Company,  Inc. 
Contract  price,  $288,400.  In  this  contract  is  also  included  the 
track  installation  work  covering  Route  No.  20,  Section  No.  2,  and 
Eoute  No.  33,  Sections  Nos.  1  and  2,  and  that  portion  of  Section 
No.  3  of  Route  No.  33  to  be  operated  by  the  New  York  Municipal 
Railway  Corporation;  the  track  installation  on  the  remaining 
portion  of  this  section,  under  operation  by  the  Interborough 
Rapid  Transit  Company,  having  been  let  to  Engel  &  Hevenor  as 
herein  previously  referred  to. 

This  track  installation  contract  provides  that  the  contractor 
shall  begin  the  work  within  thirty  days  from  the  date  of  delivery 
of  the  contract,  and  shall  lay  and  complete  the  tracks  at  a  rate 
which  will  average  500  feet  of  single  track  per  day,  except  that, 
if  the  Commission  so  elects,  it  may  order  the  rate  increased  to 
1,000  linear  feet  of  single  track  per  day. 

Work  was  begun  on  September  11,  1916,  and  at  the  close  of 
the  year  was  in  progress  from  the  City  Hall  station  to  19th  street, 
and  partially  completed  between  Worth  street  and  Prince  street, 
making  to  date  about  3,000  linear  feet  of  track  completed.     The 
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subway  structure  is  completed,  ready  for  track  installation,  from 
a  point  in  Trinity  place  about  50  feet  north  of  Morris  street  to 
a  point  in  Broadway  near  the  south  side  of  Slst  street 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract  in  connection  with  Sections  Nos.  1  to  4 
of  Boute  No.  5,  and  Sections  Nos.  1  to  4  of  Routes  Nos.  4  &  36, 
from  the  b^inning  of  construction  to  December  31,  1916,  and 
the  total  estimated  value  of  work  completed  during  the  same 
period: 

Type  I  track 3,187  lin.  ft. 

Special  work   $4,929  50  lump  sum 

Total  value  of  work  completed, 

as  estimated 23,182  26 

FOUBTBBNTH      StBEET-EaSTEBN      LiNE,      MANHATTAN      AND 

Bbooklyn 

Plans:  —  This  is  a  two-track  line  extending  from  14th  street 
and  Sixth  avenue  in  Manhattan,  under  14th  street  and  the  East 
river  to  North  7th  street,  Brooklyn;  thence  extending  through 
North  7th  street,  Metropolitan,  Bushwick  and  Johnson  avenues, 
and  private  right  of  way  to  East  New  York  at  Broadway  and 
Fulton  street,  Brooklyn.  It  is  partly  subway  and  partly  an 
elevated  line.  It  is  known  as  Koute  No.  8,  and  is  divided  into 
six  sections,  Nos.  1  to  6  inclusive. 

Route  No.  8,  Section  No.  1. —  A  two-track  subway  under  14th 
street  beginning  at  a  point  west  of  Sixth  avenue  and  extending 
to  Irving  place.  Date  of  contract,  August  9,  1916.  Booth  & 
Flinn,  Limited,  contractors.  Contract  period,  for  completion  of 
railroad  ready  for  operation,  22  months,  and  for  the  entire  con- 
tract, 26  months.      Summary  of  contractors  bid,  $2,528,618.25. 

The  depth  of  subgrade  varies  from  42  feet  at  each  cud  of  the 
section  to  48  feet  at  Fourth  avenue,  where  the  railroad  is  to  pass 
beneath  the  existing  Interborough  rapid  transit  railroad.  The 
railroad  will  also  pass  beneath  the  recently  completed  rapid 
transit  railroad  in  Broadway,  but  at  this  location  the  under- 
crossing  was  provided  in  connection  with  the  constmction  of 
Section  No.  4,  Koute  No.  6.      The  original  contract  plans  also 
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contemplated  the  railroad  to  pass  beneath  the  existing  Hudson  & 
Manhattan  Eailroad  Company's  railroad  in  Sixth  avenue,  with 
a  station  central  to  Sixth  avenue.  Subsequently,  the  routing  has 
been  modified,  relocating  the  station  between  Fifth  and  Sixt ' 
avenues,  and  omitting  the  construction  beneath  and  west  of  Sixth 
avenue,  except  to  construct  passageways  beneath  the  existing 
structure  in  Sixth  avenue  to  connect  with  the  west  platform  of 
the  14th  Street  station  of  the  Hudson  &  Manhattan  Railroad. 

The  excavation,  as  indicated  by  the  preliminary  borings,  is  in 
sand,  gravel  and  rock,  the  top  of  rock  varying  from  10  feet  to  36 
feet  below  the  street  surface.  The  section  between  Fifth  avenue 
and  University  place  is  to  be  constructed  in  rock  timnel,  and  the 
remainder  by  the  usual  cut-and-cover  method- 
Working  drawings  for  this  section  were  well  under  way  when 
the  Commission  in  October,  1916,  decided  to  stop  the  route  on 
the  easterly  side  of  Sixth  avenue  in  order  to  provide  for  a  possible 
future  extension  south  on  Sixth  avenue.  The  changes  neces- 
sitated considerable  revising  of  working  drawings  already  issued. 
Route  No.  8,  Section  No.  2. —  This  is  a  two-track  subway 
extending  under  14th  street  from  Irving  place  to  a  point  east 
of  Avenue  A.  Date  of  contract,  August  10,  1916.  Contractor, 
the  Degnon  Contracting  Company.  Contract  period,  26  months. 
Summary  of  contractor's  bid,  $1,972,349. 

The  depth  of  subgrade  varies  from  42  feet  at  the  west  end  of 
the  section  to  about  27  feet  at  Second  avenue.  As  indicated  by 
the  preliminary  borings  the  excavation  is  through  coarse  and  fine 
sand,  gravel,  silt,  quicksand,  hard-pan  and  rock.  Rock  is  only 
encountered  near  the  west  end  of  the  section  and  varies  from 
15  feet  to  28  feet  below  the  street  surface.  The  work  is  to  be 
prosecuted  by  the  cut-and-cover  method. 

The  major  portion  of-  the  working  drawings,  including  the 
plans  for  the  two  stations  on  this  contract,  was  issued  during  the 
year. 

Route  No.  8,  Section  No.  3. —  This  section,  which  comprises 
the  river  crossing,  has  two  tracks  in  two  cast-iron  lined  tunnels 
and  extends  from  a  point  east  of  Avenue  A,  in  Manhattan,  to  a 
point  west  of  Bedford  avenue,  in  Brooklyn.     Date  of  contract. 
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February  29,  1916.  Contractor,  Booth  &  Flinn,  Limited. 
Contract  period,  40  months.  Summary  of  contractor's  bid, 
$6,639,023.50. 

Working  drawings  for  the  whole  section  have  been  practically 
completed,  and  shop  drawings  for  the  caisson  shafts  have  been 
checked. 

Route  No.  8,  Section  No,  J^. —  Begins  at  a  point  under  North 
7th  street  in  the  Borough  of  Brooklyn,  west  of  Bedford  avenue, 
and  extending  thence  easterly  under  7th  street,  curves  into  Metro- 
politan avenue  to  a  point  west  of  Manhattan  avenue.  Contract 
awarded  to  Mason  &  Hanger  Company,  Inc.,  and  assigned  to 
Mason  &  Hanger-MacArthur  Brothers,  Inc.  Date  of  contract, 
August  16,  1916.  Contract  period,  22  months.  Summary  of 
contractor's  bid,  $1,847,174.40. 

A  special  feature  in  the  construction  of  this  section  is  the  pro- 
vision made  at  Bedford  avenue,  and  also  at  Koebling  street,  for 
a  future  crossing  of  a  crosstown  line,  known  as  Route  No.  55,  and 
for  a  connection  between  the  Bedford  Avenue  station  of  Route 
No.  8  and  a  future  station  on  Route  No.  55  at  the  above  points. 

Contract  drawings,  specifications  and  about  70  per  cent  of  the 
working  drawings  have  been  completed,  and  about  25  per  cent 
of  the  shop  drawings  has  been  checked. 

Route  No.  8,  Section  No.  6. —  B^ns  at  a  point  imder  Metro- 
politan avenue,  west  of  Manhattan  avenue,  and  extending  thence 
easterly  under  Metropolitan  avenue,  curves  under  private  prop- 
erty into  Bushwick  avenue  to  a  point  near  the  north  line  of 
Meserole  street.  Contract  awarded  to  MacArthur  Bros.,  and 
a.s8igned  to  Mason  &  Hanger-MacArthur  Bros.,  Inc.  Date  of 
contract,  August  16,  1916.  Contract  period,  22  months.  Sum- 
mary of  contractor's  bid,  $1,386,949.85. 

The  subway  passes  under  private  property  at  the  comer  of 
Metropolitan  and  Bushwick  avenues.  At  the  present  time  this 
property  is  occupied  by  three-story  frame  buildings.  The  sub- 
way at  this  point  was  designed  to  provide  for  five-story  buildings. 

Contract  drawings,  specifications  and  about  75  per  cent  of  the 
working  drawings  have  been  completed,  and  about  40  per  cent 
of  the  shop  drawings  has  been  checked. 
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Boute  No.  8,  Section  No.  6. —  This  is  a  two-track  elevated  k 
road,  extending  over  Johnson  avenue  and  the  right  of  way  of  1 
Long  Island  Bailroad  to  East  Kew  York  at  the  intersection 
the  Broadway  and  Fulton  Street  lines,  Brooklyn,  where  a  o 
nection  can  be  made  to  these  lines.  !N^egotiations  are  under  vi 
with  the  Long  Island  Bailroad  for  easement  over  its  right  of  wi 
Preliminary  studies  and  estimates  have  been  made,  and  the  pre] 
ration  of  contract  drawings  begun. 

Construction:  —  RotUe  No.  8,  Section  No.  1. —  The  contrac 
began  work  on  this  section  near  Irving  place  on  September  ; 
Four  telpher  hoists  were  erected  over  shafts  located  on  the  no: 
side  of  14th  street,  west  of  Irving  place,  the  east  and  west  si( 
of  Union  square,  and  between  Fifth  and  Sixth  avenues.  Exca 
tion  was  begun  early  in  October  and  is  in  progress  in  the  vicin 
of  the  four  shafts.  The  work  of  by-passing  the  gas  mains  t 
practically  completed. 

About  1.1  per  cent  of  the  total  estimated  value  of  the  wori 
completed. 

Route  No.  8,  Section  No.  2. —  The  work  of  by-passing  the  j 
mains  on  this  section  was  begun  on  September  20,  and  at  i 
close  of  the  year  this  work,  which  was  the  only  work  in  progK 
was  completed. 

Rovie  No.  8^  Section  No.  S. —  Excavation  of  the  shaft  in  Mi 
hattan,  on  East  14th  street  near  Avenue  D,  was  started  August : 
The  excavation  was  carried  dovm  8  feet  from  the  street  surf  a 
when  the  erection  of  the  caisson  was  begun.  The  caisson  v 
be  sunk  imder  compressed  air  in  three  sections.  The  first  secti 
32  feet  in  length,  has  already  been  erected  and  is  now  being  sr 
under  compressed  air.  The  contractor's  power  house  is  c( 
pleted,  and  the  assembling  of  the  compressors  and  machinery 
in  progress.  One  high-pressure  and  three  low-pressure  cc 
pressors,  together  with  the  necessary  pumps  and  coimections,  hi 
been  installed.  The  engineer's  field  ofiice  and  the  contractc 
quarters  were  completed. 

Excavation  of  the  shaft  in  Brooklyn  at  the  foot  of  North  ' 
street  was  started  August  31  and  carried  dovm  to  a  depth  o: 
feet  below  the  surface  when  the  assembling  of  the  caisson  si 
was  started.      The  contractor's  power  plant  is  located  at  No 
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7th  street  and  Kent  avenue.  The  power  house  was  completed, 
and  the  assembling  of  the  compressors  and  machinery  is  in 
progress. 

About  8  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Rovie  No.  8,  Section  No.  -fc. —  The  work  of  construction  was 
begun  on  August  29,  1916.  A  portion  of  the  street,  between 
Union  and  Manhattan  avenues,  on  Metropolitan  avenue,  has  been 
decked,  and  excavation  started.  A  small  amount  of  work  on  the 
underpinning  of  buildings  has  also  been  done. 

About  1  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  8,  Section  No.  5. —  Work  on  this  section  was  begim 
on  August  29,  1916.  A  considerable  portion  of  the  street  surface 
has  been  decked,  and  excavation  is  in  progress.  For  a  short  dis- 
tance westerly  from  Manhattan  avenue,  on  ^letropolitan  avenue, 
the  excavation  has  been  carried  down  to  the  full  depth.  The 
by-passing  of  gas  mains  has  been  completed.  The  underpinning 
of  buildixigs  is  also  in  progress  at  a  number  of  locations. 

About  8  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tables  give  the  work  done  under  the  principal 
items  of  construction  on  each  section  of  Route  Xo.  8,  from  the 
commencement  of  work  to  December  31,  1916,  and  the  total 
estimated  value  of  work  completed  during  the  same  period : 


WoKK  Done  unds 


:  THS  Prikcival  Itbks  of  Each  CkiNTBAcr,  from  Begikniko  of  Conbtruc- 
TioK  to  Dbcbmbbr  31,  1916 


.Item 

Unit 

Sec.  1 

Sec.  2 

Sec.  3 

See.  4 

See.  6 

Totol 

Evth  eieayAtion  »bove  M. 
H.W 

Cu.  yds 

Cu.  yds 

lin.  frt.  ft.. 

Cu.  yds 

Tons 

Tons 

Tons 

lin.  ft 

Lin.  ft 

lin.  ft 

lin.  ft 

Cu.yd8.... 

4.569 

1.692 

. .  . . . 

7,567 
446 
486 

663 

484 

■'208 

1,650 

592 

13,716 

3,190 
192 

2.797 
"820 

60 

19.840 

iioei 

■    ■  43 

48 

8,130 

588 

1,282 

930 

28,262 

Evtk  excBTBtion  below  M. 
H.W 

484 

UDderpuming  buildinei 

CoDerete 

1,253 
208 

StMl  deUTered 

1.693 

Sted  ereetod  

592 

Ciat-iron  delivered 

Street  turiaoe  electric  rail- 

roada  maintained 

B7-PMBBB   pipea    upon    or 
„ beWtiirface (allsiMa) .  . . 
By-DMBng  pipes  on  tresUe. 
Tr«tletori^J£;^aing  pipes.. 

Cart':  ezcavation     

13,716 

48 

20,186 
1,034 
2.588 

990 
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Total  Valite  of  Work  Estiuatbd  on  Each  Gk>NTBACT,  raou  Bboinning  of  Cokbtbuctxok 

TO  Dbcsmbsb  31,  1916 


SEcnoK 

Subway 
oonstruetion 

Sewer 
cozutruetion 

.      Total 

1 / 

S27,921  00 
39.221  32 

523,221  76 
23.099  35 

105,712  40 

$27,921  00 

2 

39.221  32 

3 

523.221  76 

4 

$174  00 
2.325  00 

23.273  3o 

5 

108,037  40 

Sewer  Work — Route  No.  8,  Section  No,  1. —  On  this  section 
there  are  about  2,520  linear  feet  of  new  sewers  to  be  built.  There 
was  no  sewer  construction  during  the  year. 

Route  No.  8,  Section  No.  2. —  About  5,650  linear  feet  of  new 
sewers  are  involved  on  this  section.  No  sewer  construction  was 
undertaken  during  the  year. 

Route  No.  8,  Section  No.  3. —  There  are  37  feet  of  sewers  to  be 
built  on  this  section.  At  the  request  of  the  Sewer  Bureau  the 
twin  6'  X  V  elliptical  section  will  be  changed  to  a  twin  6'  x  10' 
rectangular  section  to  conform  to  the  size  of  the  14th  Street  sewer 
to  be  reconstructed  by  the  City. 

Route  No.  8,  Section  No.  i. —  The  contract  provides  for  the 
construction  of  sewers  of  all  classes,  .to  the  amount  of  7,284  linear 
feet.     No  sewer  construction  undertaken  during  the  year. 

Route  No.  8y  Section  No.  5. —  On  this  section  the  contract  pro- 
vides for  the  construction  of  6,68(>  linear  feet  of  sewers  of  all 
classes.     Construction  not  yet  started. 

Fourth  Avenue  Subway,  Bkooklyn 
Plans: —  This  is  a  new  subway  trunk  line  in  Brooklyn,- which 
extends  from  the  Manhattan  bridge,  under  Flatbush  Avenue  exten- 
sion, Fulton  street,  Ashland  place  and  Fourth  avenue  to  86th 
street  and  Fourth  avenue.  It  is  a  four-track  line  from  the  bridge 
to  about  64th  street  and  two-track  south  of  that  point,  with  such 
additional  tracks  as  are  necessary  to  facilitate  operation  to  and 
from  the  various  connections. 

Provision  is  made  on  this  line  for  a  connection  with  the  White- 
hall Street-Montague  Street  line  (Route  No.  33)  at  Willoughby 
street;  for  the  Brighton  Beach  connection  (Route  No.  12)  near 
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St  Felix  and  FaltOQ  streets;  and  at  88th  street  for  the  Gravesead 
Avenue  line  and  the  New  Utrecht  Avenue  line  (Eoutes  Nos.  89 
&  49,  respectively)  to  Coney  island.  A  connection  is  also  made 
at  65th  street  with  the  company-built  Sea  Beach  line  to  Coney 
Island,  and  provision  for  a  future  line  near  67th  street  to  the 
Borough  of  Richmond. 

The  Fourth  Avenue  subway  is  divided  into  eight  sections,  as 
foUows:  M-B-Ex-1,  9-C-l,  11-EA-l,  11-A.2,  ll-A-3,  ll-A-4, 
11-B-l  and  ll-B-2.  The  first  six  of  these  sections  were  practically 
completed  prior  to  the  signing  of  the  Dual  Subway  Contracts. 
The  plans  for  Sections  Nos.  11-B-l  and  ll-B-2  and  certain 
changes  in  plan  for  Section  No.  9-C-l  were  completed  prior  to 
1916. 

Route  No.  ll'B,  Section  No.  1, —  This  is  a  foui^track  extension 
of  the  Fourth  Avenue  subway  running  from  40th  street,  under 
Fourth  avenue,  to  6l8t  street.  Contract  let  to  Degnon  Contract- 
ing Company  on  October  14,  1912,  and  later  sublet  to  Carpenter, 
Boxley  &  Herrick.  Contract  period,  24  months.  Summary  of 
contractor's  bid,  $1,904,171.25. 

Most  of  the  drawings  for  this  section  were  completed  prior  to 
1915,  except  drawings  for  a  few  minor  details  made  to  meet  con- 
tingencies of  construction,  which  were  completed  prior  to  1916. 

Route  No.  ll'B,  Section  No,  2. —  This  section  extends  under 
Fourth  avenue  from  61st  street  to  86th  street.  The  contract  was 
let  to  the  Degnon  Contracting  Company  on  October  4,  1912,  and 
thereafter  sublet  to  Carpenter,  Boxley  &  Herrick.  Contract 
period,  24  months.  Summary  of  contractor's  bid,  $1,904,171.25. 
It  has  four  tracks  from  61st  street  to  about  64th  street,  and  two 
tracks  south  of  that  point.  On  this  section  is  made  the  connec- 
tion to  the  company-owned  Sea  Beach  line.  Provision  is  also 
made  so  as  to  facilitate  the  construction  in  the  future  of  a  con- 
nection to  Staten  Island. 

The  drawings  for  the  work  on  this  section  were  completed  prior 
to  1915,  except  for  a  few  details  which  became  necessary  to  meet 
the  contingencies  of  construction. 

Construction: — Route  No.  ll-B,  Section  No.  1. —  Work  on 
this  section  has  now  been  completed.  As  practically  all  work  on 
the  main  subway  structure  was  completed  during  1915,  the  few 
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remainiBg  items,  such,  as  backfilling  and  street  restoration,  wer 
promptly  completed  upon  the  advent  of  suitable  weather  in  th< 
Spring  of  1916. 

Route  No.  ll'Bj  Section  No,  2. —  The  work  during  1916  con 
sisted  of  repairs  and  placing  of  the  permanent  pavement,  con 
pleting  the  entire  contract.  Operation  over  this  entire  contrac 
was  inaugurated  January  16,  1916. 

The  following  tabulation  gives  the  work  done  under  the  prii 
cipal  items  of  construction  on  each  section  of  Route  No.  ll-I 
from  the  beginning  of  construction  to  its  completion,  and  the  tota 
estimated  value  of  work  completed : 


Item 


Unit 


Seotion  1 


Section  2 


Total 


SvJtnoay  amtiniction 

Earth  excavation  above  M.  H.  W 

Rook  excavation 

Underpinning  buildings  less  than  7  stories 

Concrete 

Waterproofing  (single  ply) 

Brick  in  aaphalt  mastic 

Tunnel  and  railroad  ducts 

Steel  delivered 

Steel  erected 

Street  surface  reetored 

Sewer  conatruclion 

Earth  excavation 

Concrete 

Sewers  oonatruoted,  all  sises 


Cu.  yds . . 
Cu.  yds.. 
Lin.  frt.  ft 
Cu.  yds.  . 
Sq.  yds... 
Cu.  yds . . 
Duct  ft.  . 

Tons 

Tons 

Sq.  yds... 

Ctt.  yds. . 
Cu.  yds. . 
Lin.  ft... 


392.167 

2.690 

561 

68,824 

121,870 

1.916 

408.102 

7,484 

7.467 

37,764 


9.637 

198 

4,980 


848.589 
183 

' ■66;729 

144.710 

1,325 

297,463 

7.377 

7.377 

33,795 


22,079 
283 

8,806 


740,7i 

2.8 

& 

114. 6J 

266.51 

3.2 

705.51 

14.81 

14.8 

71.5 


31,6 

4 

13,7 


Subway 
construction 


Sewer 
oonatruetic 


Section  1,  total  value  of  work  completed,  as  estimated. 
Section  2,  total  value  of  work  completed,  as  estimated . 


$1,830,665  95 
1.733,480  15 


S42.661 
91.290 


Sewer  Work:  —  RoiUe  No,  11-B,  Section  No.  1. —  Sewers  ( 
all  sizes  and  classes,  to  an  amount  of  4,980  linear  feet,  were  coi 
pleted  in  connection  with  the  construction  under  this  contrac 
477  feet  having  been  built  in  1916. 

The  record  drawings  of  completed  sewers  have  been  prepare 
and  the  sewers  have  been  turned  over  to  the  President  of  tl 
Borough  of  Brooklyn  for  future  maintenance  and  control. 

Route  No.  11-B,  Section  No,  2. —  This  contract  includes  t! 
construction  of  8,806  linear  feet  of  sewers,  which  work  was  coi 
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pleted  upon  the  completion  of  the  regular  contract,  162  feet  hav- 
ing been  built  in  1916. 

Beoord  drawings  were  also  prepared  of  sewers  completed  on  this 
section,  and  the  Borough  President  requested  to  accept  them  for 
future  maintenance. 

Contracts  for  Station  Finish  and  Track  Installation 
Fourth  Av&tiue  Svhway 

Station  Finish,  Route  No,  11-B,  Sections  Nos,  1  and  2. —  The 
station  finish  work  on  these  sections  was  completed  in  the  Spring 
of  1916,  and  all  stations  placed  in  operation  during  the  year. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  this  contract,  from  the  beginning  of  construction 
to  its  completion,  and  the  total  estimated  value  of  work  completed : 

Tile  work,  all  kinds 70,900  sq.  ft. 

Marble 7,992  sq.  ft. 

Plastering 38,125  sq.  yds. 

Cement  finish 14,000  sq.  yds. 

Concrete  stairs 15,277  lin.  ft. 

Common  brick 378  cu.  yds. 

Electric  conduits 25,699  lin.  ft. 

Hollow  tile    741  cu.  yds. 

Painting 51,866  sq.  yds. 

Total  value  of  work  completed, 

as  estimated $244,833 .  86 

Track  Installation,  Lines  A  and  F, — As  recorded  in  the  report 
for  the  year  1915,  the  contract  for  this  work  was  completed  with 
the  exception  of  a  part  of  Special  Work  Portion  No.  6,  near  the 
north  end  of  the  DeKalb  Avenue  station. 

Because  of  the  fact  that  the  reconstruction  of  Section  No.  9-C-l, 
under  contract  with  Samuel  Beskin,  was  in  progress,  it  was 
impracticable  to  install  this  special  work,  and  because  it  would 
probably  not  be  required  for  some  time  arrangements  were  made 
with  the  New  York  Municipal  Railway  Corporation  to  store  the 
materials  adjacent  to  that  location,  ponding  the  time  when  the 
track  would  be  required  for  service.  This  and  other  minor  items 
under  contract  with  the  Thomas  Crimmins  Contracting  Company 
were  completed  in  May,  1916. 
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A  portion  of  the  tracks  installed  under  the  contract  was  pul 
in  operation  in  June,  1915,  and  the  remainder  in  January,  1916 

The  total  value  of  the  work  completed,  as  estimated,  wai 
$216,896.61. 

Section  No,  9-0-1. —  Recoiistructmi. —  As  was  explained  ii 
the  1915  report  the  contract  for  this  work,  which  was  let  t 
Samuel  Beskin,  at  a  contract  price  of  $133,947.46,  required  th 
reconstruction  of  a  portion  of  Section  No.  9-C-l  of  the  Fourtl 
Avenue  subway,  lying  imder  Flatbush  avenue  extension  betwee 
Willoughby  street  and  DeKalb  avenue,  providing  for  the  installt 
tion  of  additional  crossovers  between  these  tracks  to  allow  c 
express  operations.  At  the  close  of  1915  but  a  small  amount  c 
work  remained  to  be  completed,  which  included  the  constructio 
of  a  manhole,  circuit  breaker  chamber  on  the  roof,  backfillinj 
restoration  of  street  surface  and  some  small  station  finish  item 
This  work  is  now  entirely  completed. 

The  following  tabulation  gives  the  work  done  under  the  pri] 
cipal  items,  from  the  beginning  of  construction  to  the  completic 
of  the  contract,  and  the  total  value  of  work  estimated : 

Earth  excavation  above  M.  H.  W.  11,128  cu.  yds 

Earth  excavation  below  M.  H.  W.  191  cu.  ydj 

Steel  delivered  and  erected 379  tons 

Concrete 1,454  cu.  ydi 

Waterproofing 3,593  sq.  ydi 

Ducts 19,075  duct  f 

Street  surface  restored 1,637  sq.  ydi 

Total   value   of  work  completed, 

as  estimated $116,096.62 

Sewer  Work:  —  Section  No.  9-C-l. —  Reconstruction. —  Tl 
contract  required  the  reconstruction  of  27  feet  of  12-inch  vitrifi 
pipe  sewers,  and  the  construction  of  two  manholes,  all  of  whi 
have  been  completed. 

Whitehall  Street-East  Eiveb-Montague  Street  Link 

Plans:  —  This  is  a  two-track  subway  connecting  the  Broadwt 

59th  Street  subway  with  the  Fourth  Avenue  subway  in  Brooklj 

It  extends  from  Trinity  place  and  Morris  street  under  privj 
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Montague  Street  Tunnel  Line.     Erection  op  Iron  Lining  near  Whitehall 
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property,  Whitehall  street  and  the  East  river  to  Montague  street, 
Brooklyn,  thence  under  Montague,  Fulton  and  Willoughby  streets 
to  Flatbush  avenue  extension.  It  is  known  as  Route  No.  38, 
and  is  divided  into  three  contract  sections,  Nos.  1,  2  and  3. 

Botde  No.  S3,  Section  No.  L — This  section  extends  from 
Trinity  place  and  Morris  street  under  private  property  crossing 
under  Broadway  and  Bowling  Green  to  and  under  Whitehall 
street  to  South  street.  Contractor,  Flinn-O'Rourke  Co.,  Inc. 
Contract  executed  June  lY,  1914.  Contract  period,  32  months. 
Sununary  of  bid,  $2,059,182. 

Working  drawings  and  checking  of  shop  drawings  have  been 
practically  completed  during  the  year. 

Route  No.  38,  Section  No.  2. —  This  section  extends  from  the 
foot  of  Whitehall  street,  Manhattan,  to  a  point  under  Montague 
street,  Brooklyn,  between  Henry  and  Clinton  streets.  A  spur  for 
future  connections  runs  from  the  foot  of  Broad  street  and  con- 
nects with  the  main  line  at  the  Manhattan  pierhead  line.  The 
contract  calls  for  two  single-track,  cast-iron  lined  tubes  to  be 
driven  from  headings  located  on  both  sides  of  the  river.  In 
addition  to  the  single-track  tubes,  the  work  also  includes  the  con- 
struction of  two  permanent  ventilating  shafts,  one  on  each  side 
of  the  river,  to  be  sunk  as  caissons.  Contractor,  Flinn-O'Rourke 
Co.,  Inc.  Date  of  contract,  June  17,  1914.  Contract  period, 
32  months.      Summary  of  contractor's  bid,  $5,974,809.50. 

Practically  all  working  and  shop  drawings  have  been  approved. 
The  design  for  the  pump  and  feeder  chambers  has  been  changed 
from  cast  iron  to  steel  and  concrete  couBtruction. 

For  the  construction  of  this  line,  property  was  acquired  at  the 
foot  of  Montague  street.  This  property  has  now  been  transferred 
to  the  Dock  Department,  which  department  will  have  a  pier  con- 
structed over  the  tubes  for  its  protection. 

Rovde  No.  S3,  Section  No.  3. —  For  convenience  of  construc- 
tion, this  section  includes  the  connection  under  Fulton  street, 
Brooklyn,  from  the  new  subway  in  Clark  street,  Route  No.  48, 
Section  No.  3,  to  the  First  Subway  at  Willoughby  street,  and  also 
tie  extension  of  the  new  line  under  Montague.  Fulton  and  Wil- 
loughby streets  from  Clinton  street  to  a  junction  with  the  Fourth 
Avenue  subway  "at  Flatbush  avenue  extension.      Flinn-O'Rourke 

Digitized  by  ^^jOOQIC 


252       Public  Seevioe  Commissiois'  —  Fiest  District 

Co.,  Inc.,  contractor.  Date  of  contract,  October  9,  1914. 
Contract  period,  86  months.  Summary  of  contractor's  bid, 
$4,395,152. 

This  contract  covers  the*conj8truction  of  two  single-track,  cast- 
iron-lined,  shield-driven  tubes  for  the  New  York  Municipal  Eail- 
way  line,  and  two  similar  tubes  between  Clinton  and  Pierrepont 
streets,  and  a  double-decked  steel  bent  and  concrete  structure  in 
Fulton  street  between  Pierrepont  and  Willoughby  streets  for  the 
Tnterborough  Rapid  Transit  connections. 

The  working  drawings  for  this  section  have  been  completed 
except  for  the  entrances  to  the  Borough  Hall  station  and  the  Court 
Street  station.  Shop  drawings  have  been  approved  for  approxi- 
mately 90  per  cent  of  the  work. 

The  location  of  the  north  tube  at  the  Brooklyn  Citizen  building 
was  changed  so  as  to  bring  the  tube  within  2  feet  of  the  south 
tube,  in  order  to  reduce  the  encroachment  on  private  property 
to  a  minimum,  and  on  June  29,  1916,  the  City  acquired  the 
necessary  easement  in  the  property  for  the  construction  and  main- 
tenance of  the  timnel. 

Construction:  —  Eowte  No.  SS,  Section  No.  1. —  From  the 
south  end  of  this  section  to  and  including  the  Whitehall  Street 
station,  and  between  the  south  side  of  Bowling  Green  and  the 
west  side  of  Broadway,  the  excavation  is  in  tunnel.  The  portion 
between  the  north  end  of  the  station  and  Bowling  Green  and  in 
Morris  street  and  Trinity  place  is  prosecuted  by  the  cut  and 
cover  method,  and  the  work  within  private  property,  between 
Broadway  and  Morris  street,  is  constructed  in  open  cut. 

Excavation  of  the  two  single-track  rock  tunnels,  connecting 
with  the  East  River  tubes  at  the  south  end  of  the  section,  was 
continued  and  the  concrete  lining  placed  from  the  south  end  of 
the  section  for  a  distance  of  95  feet  in  the  east  tunnel  and  of  63 
feet  in  the  west  tunnel.  In  the  next  succeeding  section,  about 
75  feet  in  length,  reaching  nearly  to  Front  street,  the  transforma- 
tion is  made  from  a  two-track  to  a  three-track  structure  by  a 
single  span  arch  construction ;  a  drift  of  varying  width  and  of  the 
full  height  of  the  section  was  excavated  connecting  the  easterly 
tunnel  from  the  south  with  the  bottom  heading  on  the  line  of  the 
middle  track  to  the  north.      The  excavation  for  the  Front  street 
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mezzanine  at  the  south  end  of  the  Whitehall  Street  station  was 
in  progress  during  the  latter  half  of  the  year. 

Tunneling  of  the  Whitehall  Street  Station  section  was  con- 
tinued in  rock  from  the  south  end  of  the  completed  cut  and  cover 
excavation  at  Stone  street.  The  station  is  of  the  steel  bent  and 
concrete  design,  the  transverse  roof  girders  spanning  the  tracks 
being  supported  on  the  side  walls  on  each  side  -and  upon  lines  of 
intermediate  longitudinal  girders  which  are  supported  on  steel 
columns  along  the  lines  of  the  two  island  platforms.  The  steel 
structure  is  of  unusually  heavy  design  to  provide  proper  support 
on  account  of  the  great  depth  of  the  overlying  material.  The 
method  employed  in  constructing  the  station  consists  in  the  exca- 
vation of  a  center  drift  on  the  line  of  the  middle  track,  the  full 
height  of  the  section,  and  of  sufficient  width  to  admit  of  the 
erection  of  the  platform  columns  on  either  side  of  the  track. 
Upon  the  erection  of  these  columns  and  the  corresponding  longi- 
tudinal and  transverse  roof  steel,  the  roof  concrete  is  poured,  and 
the  space  between  the  roof  and  the  rock  is  packed  with  concrete 
blown  in  place  by  a  compressed  air  mixing  plant.  When  the 
overlying  material  is  caught  up  in  this  way  on  the  completed 
I>ortion  of  the  structure,  the  excavation  is  opened  on  either  side 
to  the  full  width  of  the  structure  in  order  to  erect  the  structure 
on  the  two  outside  tracks,  the  completed  excavation  being  followed 
up  as  closely  as  practicable  with  the  erection  of  the  permanent 
structure  in  order  to  reduce  to  a  minimum  the  area  of  unsup- 
ported excavation.  Excavation  for  the  middle  track  has  been 
completed  for  a  length  of  400  feet,  and  for  the  east  and  west 
tracb  for  lengths  of  310  feet  and  220  feet,  respectively. 

In  the  cut  and  cover  section  immediately  north  of  the  station, 
the  excavation  of  which  was  completed  last  year,  steel  and  con- 
crete construction  was  in  progress  during  the  last  three  months; 
and  in  the  twin  tunnel  section  between  Stone  street  and  the 
▼est  side  of  Broadway  the  structure  was  completed,  including 
the  undercrossing  of  the  existing  Interborough  Eapid  Transit 
Railroad. 

Through  the  private  property  between  Broadway  and  Morris 
"Street  the  structure,  was  completed  for  a  distance  of  135  feet 
northerly  from  Broadway,  and  in  the  cut  and  cover  section  in 
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Trinity  place  the  shoring  of  the  elevated  railroad  structure  was 

completed  and  the  upper  lift  of  excavation  taken  out. 

Only  moderate  progress  was  made  on  this  section  during  the 

year  as  evidenced  by  the  following  percentages  of  completion  of 

the  principal  items  of  the  work: 

Per  cent 

Excavation 66.6 

Concrete 32 . 7 

Steel  delivered 85.5 

Steel  erected    45 . 4 

Waterproofing 18.4 

Underpinning 34.2 

About  55.2  per  cent  of  the  total  estimated  value  of  the  whole 
work  is  completed. 

RoiUe  No.  38,  Section  No,  2. —  On  the  Manhattan  side  of  the 
river  work  was  in  progress  throughout  the  year  on  tunneling  and 
placing  of  cast-iron  lining  in  the  excavated  portion  of  the  tunnel. 
Tunneling  proceeded  from  two  shafts;  one  a  construction  shaft 
at  the  foot  of  Whitehall  street  and  one  a  permanent  shaft  at  the 
foot  of  Broad  street.  Except  for  a  short  stretch  of  tunnel,  west 
of  the  shaft,  the  Broad  Street  line  has  been  completely  excavated 
and  the  greater  portion  of  it  lined  with  cast  iron.  The  White- 
hall Street  line  has  been  carried  under  Coenties  reef  and  its 
progress  temporarily  stopped,  due  to  Government  dredging  and 
blasting  operations  overhead.  Erection  of  the  iron  lining  is  in 
progress.  The  cross  drift  connecting  the  Broad  Street  and  White 
hall  Street  lines  has  been  completely  excavated,  and  the  placing 
of  concrete  lining  is  in  progress. 

Tunneling  operations  on  the  Brooklyn  side  of  the  river  were 
in  progress  throughout  the  year  in  both  directions,  from  the 
shaft  located  at  the  foot  of  Montague  street.  Four  shields  were 
used  for  the  four  headings.  The  land  headings  reached  the  end 
of  the  section  early  in  July,  while  the  river  headings  entered  the 
rock  under  the  middle  of  the  river  and  are  now  about  800  feet 
from  the  Manhattan  headings.  Except  for  a  short  portion  under 
Montague  street,  where  the  tunnels  are  above  ground  water* 
compressed  air  has  been  employed  throughout  the  year  with  a 
maximum  pressure  of  33  pounds  per  square  inch. 
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The  percentages  of  the  principal  items  of  work  completed  are 

as  follows : 

Per  cent 

Excavation 75.8 

Concrete 25.2 

Steel  and  cast  iron  delivered 95 

Steel  and  cast  iron  erected 69 

About  70  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

Route  No.  SS,  Section  No.  S. —  In  Willoughby  street,  at  Flat- 
bush  avenue  extension,  excavation  has  been  completed,  and  con- 
nection with  the  Broadway-Fourth  Avenue  subway  is  in  progress. 
The  north  shield-driven  timnel  now  extends  from  Flatbush  avenue 
extension  to  a  point  under  Montague  street,  268  feet  west  from 
the  east  curb  line  of  Clinton  street.  The  south  shield-driven 
tiinnel  has  been  driven  from  Flatbush  avenue  extension  to  a 
I)oint  under  Montague  street,  115  feet  east  from  the  east  curb 
/ine  of  Clinton  street.  The  work  of  lining  the  tubes  with  con- 
<*rete  has  been  in  progress  between  Flatbush  avenue  extension  and 
the  Lawrence  street  fan  chamber.  This  fan  chamber,  265  feet 
in  length,  at  present  under  construction,  is  for  the  purpose  of 
providing  ventilation,  and  also  to  serve  as  a  crossover  between 
tunnels. 

The  tunnels  of  the  Park  Place,  William  and  Clark  Street 
i^uhway  (Koute  No.  48),  connecting  with  this  section  at  Clark 
and  Fulton  streets,  advancing  eastward  on  Clark  street  from  the 
river,  crossed  the  section  line  on  Fulton  street  during  October. 
The  east  tunnel  has  been  driven  to  a  point  200  feet  south  of 
Clark  street.  Excavation  for  the  Borough  Hall  station  and  the 
Jiorth  and  south  approaches  was  begun  and  is  now  in  progress 
'»ver  the  entire  length  between  Pierrepont  and  Willoughby  streets. 
In  the  vicinity  of  Pierrepont  street  the  erection  of  steel  bents  and 
^he  placing  of  concrete  are  in  progress.  The  underpinning  of 
"  T  "  columns  has  been  79  per  cent  completed.  Excavation  for 
nipzzanine  and  shaft  at  the  west  entrance  of  Montague  Street 
'^'^ation  has  been  completed.  Excavation  for  the  east  entrance 
for  the  same  station  is  in  progress. 
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The  percentages  of  the  principal  items  of  work  completed 
as  follows: 

Per  cent 

Excavation 71 

Concrete 16.6 

Steel  and  cast  iron  delivered 89 

Steel  and  cast  iron  erected 65.5 

Waterproofing 17 

About  62  per  cent  of  the  total  estimated  value  of  the  woi 
completed. 

The  following  tabulation  gives  the  work  done  under  the  j 
cipal  items  of  construction  on  each  section  of  the  Whit< 
Street-East  River-Montague  Street  line,  Boute  No.  33,  from 
beginning  of  construction  to  December  31,  1916,  and  the  1 
estimated  value  of  work  completed  during  the  same  period: 


ITUC 

Unit 

Section  1 

8ecUon2 

SeetioD3 

T« 

Earth  excavation  above  M.  H.  W 

Earth  excavation  bdow  M.  H.  W 

Rock  excavation 

Cu.yds.... 

Cu.  yds 

Cu.  yds.... 
Un-frtft.. 

Cu.  yds 

Cu.  yds 

Sji.yds 

Tons 

Tons 

limft 

Cu.  yds 

Lin.ft 

15,380 

20,040 

13.660 

344 

33.910 

12.585 

3.940 

4.190 

2.224 

1.135 

400 
65 

1.080 

4.349 

1,561 

445 

124,888 

10.746 

203 

1.886 

1.517 

77,502 
4.261 

"'686 
54.985 
7.363 
2.399 
1.373 
1.585 

2.189 

1 

] 

Underpinning  buildings  7  to  12  stories. . 
Tunnel  excavation 

21 

Concrete 

? 

Wfiternroofing 

Steel  erected 

By-passing  pipes  upon  or  below  surface 

SetDtr  eorutruction 
Earth  excavation 

Tunnel 
and  subway 
oonstructioa 


Sen 
oonstn 


Section  1.  total  value  of  work  completed,  as  estimated 
Section  2.  total  value  of  work  completed,  as  estimated 
Section  3.  total  value  of  work  completed,  as  estimated 


$1,134,522  75 
4.228.964  35 
2.154.585  59 


%l.< 


Sewer  Work:— Route  No.  SS.,  Section  No.  i.— About  40  li: 
feet  of  sewer  were  constructed  during  the  year,  making  a  " 
of  55  linear  feet  to  December  81,  1916,  or  10  per  cent  of 
sewer  work  on  this  section. 
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Route  No.  33,  Section  No.  2. —  The  construction  of  the  sewer 
overflow  at  Broad  and  Nassau  streets  has  been  abandoned,  which 
will  eliminate  all  sewer  construction  on  this  contract.  The  object 
of  this  overflow  was  to  take  the  increased  discharge  from  about  six 
acres  which  would  be  added  into  the  Broad  street  sewer  by  inter- 
cepting the  sewers  along  Maiden  lane  and  Pine  street  on  the  west 
aide  of  Nassau  street  in  connection  with  Route  No.  45,  Section 
Xo.  1.  The  work  of  preparing  the  latter  contract  has  been  sus- 
pended and  the  construction  of  the  overflow  can  be  included  therein 
at  a  later  date. 

Rovie  No.  33,  Section  No.  3. —  Peculiar  real  estate  conditions 
along  Montague  street  from  Clinton  street  to  Court  street  pre- 
sented difficulties  in  the  arrangement  of  the  station  mezzanine 
entrances  and  other  subway  appurtenances.  Studies  were  conse- 
quently made  for  the  rearrangement  of  sewers  to  accommodate 
the  main  structure.  This  readjustment  will  involve  about  290 
linear  feet  of  additional  3'  6''  x  2'  4"  off-line  sewer  in  Court 
street  south  of  Montague  street. 

About  1,130  linear  feet  of  various  sizes  of  new  sewer  have  been 
added,  replacing  old  sewers  which  come  within  the  actual  net  lines 
of  cut  and  cover  excavation,  making  a  grand  total  of  2,700  linear 
feet  of  new  sewers  involved  in  this  contract.  No  sewer  construc- 
tion has  been  done  during  the  year. 

Track  Installation:  —  RoiUe  No.  33,  Sections  Nos.  1,  2  and  3. 
—  Contract  for  the  installation  of  tracks  covering  that  portion  of 
Section  No.  3  to  be  operated  by  the  New  York  Municipal  Rail- 
way Corporation,  as  has  ibeen  previously  referred  to,  was  let  to 
the  T.  H.  Reynolds  Contracting  Company,  which  contract  includes 
also  the  track  installation  work  covering  Sections  Nos.  1  and  2 
of  this  route.  The  work  of  track  installation  on  the  portion  of 
Section  No.  3  to  be  operated  by  the  Interborough  Rapid  Transit 
Company,  to  which  reference  also  previously  has  been  made,  was 
let  to  Engel  &  Hevenor. 

Surveys  are  now  being  made  to  obtain  the  information  required 
in  giving  the  lines  and  grades  of  the  tracks.  Requisition  has  been 
niade  for  part  of  the  track  materials  which  are  to  be  furnished  by 
the  CcHnmission's  material  contractors,  and  the  deliveries  are  now 
being  made. 
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New  Utrecht  Avenue  Line 

Plans: — This  is  a  three-track  extension  of  the  Fourth  Avenue 
subway,  from  about  38th  street  to  Coney  Island.  It  extends 
easterly  in  a  cut  between  37th  and  39th  streets  to  a  point  near 
Tenth  avenue,  where  the  tracks  ascend  to  an  elevated  structure, 
extending  thence  over  Tenth  avenue  and  New  Utrecht  avenue  to 
81st  street,  over  private  property,  to  86th  street,  and  thence  over 
86th  street  and  Stillwell  avenue  to  a  connection  at  Avenue  Y 
with  New  York  Municipal  tracks  to  Coney  Island.  This  is  known 
as  Route  No.  39,  and  is  divided  into  two  sections,  Nos.  1  and  2. 
A  connection  is  provided  on  this  line  for  the  Gravesend  Avenue 
line. 

Route  No.  89,  Section  No.  1. —  The  connection  for  this  line 
from  the  Fourth  Avenue  subway  was  shifted  from  4rOth  street  at 
the  request  of  the  New  York  Municipal  Railway  Corporation. 
That  required  the  reconstruction  of  a  portion  of  the  subway  on 
Fourth  avenue  between  33d  and  38th  streets.  For  convenience 
this  work  is  included  with  Route  No.  39,  Section  No.  1.  Pro- 
vision is  made  on  this  section  also  for  connection  with  the  Graves- 
<}nd  Avenue  line.  Ufider  the  Dual  Contracts,  the  right  of  way 
dirough  which  this  section  runs  was  turned  over  to  the  City  for 
the  construction  of  a  rapid  transit  line  which  will  replace  the 
present  service.  The  company  proposes  also  to  build  ^  large  yard 
in  the  vicinity  and  make  a  connection  with  the  Fifth  Avenue  Ele- 
vated line.  On  account  of  the  necessity  of  doing  the  work  under 
traffic  conditions  and  the  difficulty  of  separating  construction  work, 
the  company,  in  a  supplemental  agreement  with  the  City,  under- 
took to  do  the  work  of  this  section  at  cost.  With  the  approval 
of  the  Commission,  Jacdbs  &  Davies,  Inc.,  were  made  construction 
engineers  for  the  work.  This  work  was  begun  on  February  13, 
1914,  and  was  executed  on  a  force  account  basis  at  a  cost  of  about 
$3,000,000.  The  connection  of  Jacobs  &  Davies,  Inc.,  with  the 
work  terminated  in  October,  1915. 

Plans  were  completed  during  the  year  1916. 

Route  No.  39,  Section  No.  2. —  This  a  three-track  elevated 
railroad  structure  extending  over  Tenth  and  New  Utrecht  avenues 
from  39th  to  8l8t  streets;  thence  over  private  right  of  way  to 
&6th  street;  thence  along  86th  street  and  Stillwell  avenue  to 
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Avenue  Y  where  connection  is  made  with  the  New  York  Munic- 
ipal Railway  tracks  to  Coney  Island.  Post  &  McCord,  Inc., 
contractors*  Date  of  contract,  December  31,  1913.  Contract 
period,  18  months,  extended  to  June  1,  1916.  Summary  of  con- 
tractor's bid,  $1,672,190.     Total  cost  of  contract,  $1,682,040.03. 

Working  drawings  were  completed  prior  to  1916. 

An  agreement  has  been  entered  into  between  the  City,  acting 
by  the  Commission  (with  the  approval  of  the  Board  of  Estimate 
and  Apportionment),  and  the  Nassau  Electric  Railway  Company 
for  moving  the  tracks  of  that  company  from  the  side  to  the  center 
of  New  Utrecht  avenue  between  39th  and  81st  streets.  Moving 
the  tracks  and  grading  between  the  tracks  is  included  in  the  work 
to  be  done  under  this  agreement.  The  cost  of  work  is  to  be 
divided  equally  between  the  City  and  the  Nassau  Electric  Railway 
Company.  The  contract,  contract  drawings  and  construction 
drawings  have  been  prepared,  and  it  is  expected  that  the  contract 
can  be  advertised  in  the  early  part  of  1917. 

Construction:— iJou^e  No.  39,  Section  1. —  On  June  16, 
a  new  contract  was  let  by  the  New  York  Municipal  Railway  Cor- 
poration to  Ward  &  TuUy,  Inc.,  to  cover  all  items  of  work  left 
uncompleted  under  the  contract  with  Jacobs  &  Davies,  Inc.,  in 
order  to  convey  the  Fifth  Avenue  elevated  trains  into  the  new 
structure,  and  make  it  possible  to  transfer  passengers  from  the 
Culver  Line  trains  to  the  Fourth  Avenue  Subway  trains  at  the 
Ninth  Avenue  station. 

A  new  subcontract  has  been  let  to  John  Thatcher  &  Son  for 
building  a  fence  enclosing  the  entire  cut  from  Fifth  to  Tenth 
avenues,  and  from  the  south  house  line  of  37th  street  to  a  point 
midway  between  38th  and  39th  streets.  This  will  complete  all 
work  on  Route  No.  39,  Section  No.l,  with  the  exception  of  the 
Xinth  Avenue  crossing,  which  is  still  under  consideration  by  the 
Board  of  Estimate  and  Apportionment  due  to  a  prospective  change 
in  grade  of  adjoining  streets. 

Operation  in  the  38th  street  cut  started  on  June  24,  1916, 
in  connection  with  the  operation  of  the  elevated  line  on  New 
Utrecht  avenue,  together  with  the  diversion  of  the  Culver  Line 
traffic  throu^  the  lower  level  of  the  Ninth  Avenue  station,  which 
diversion  of  traflGb  took  place  on  June  24,  1916. 
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Route  No.  39,  Section  No.  2, —  The  restoration,  of  overhea 
wires  during  1916  completed  the  work  incident  to  the  constructio 
of  this  contract. 

The  following  tabulation  gives  the  work  done  under  the  princ 
pal  items  of  construction,  on  each  section  of  the  New  Utrecl 
Avenue  line,  Route  No.  39,  from  the  beginning  of  constructio 
to  its  completion,  and  the  total  estimated  value  of  work  completet 


Item 


Unit 


Section  1     Section  2 


Totml 


Subway  and  elevated  conetruction 

Earth  excavation  above  M.  H.  W 

Underpinning  buildings  leas  than  7  stories 

Concrete 

Waterproofing  (single  ply) 

Tunnel  and  railroad  ducts 

Steel  delivered 

Steel  erected 

Street  surface  restored 

Sewer  conttmeiion 

Earth  excavation 

Sewers  constructed,  all  sises 


Cu.  3^ 
lin.  ft. 
Cu.  yds 
Sq.yds. 
Duct  ft 
Tons... 
Tons... 
Sq.yds. 

Cu.  yds 
lin.  ft. 


326,900 

25 

71.477 

98,900 

406.300 

6.240 

6,240 

9,388 


4,377 
2,332 


50.442 

'ii.'395 

'56,'864 

28.283 

28.288 

2,037 


307 
111 


377.8 

82.8 
98,9 
450.1 
34.5 
34.5 
12.3 


4.0 
2.4 


Subway 
oonatruetaon 


Sewef 


Section  1.  total  value  of  work  completed,  as  estimated . 
Section  2.  total  value  of  work  completed,  as  estimated . 


82,833.852  00 
1.680.047  88 


$16,643 
1.992 


Sewer  Work: — BoiUe  No.  39,  Section  No.  1.—  Sewer  work  c 
this  section  included  the  construction  of  2^,332  linear  feet  ( 
sewers,  all  of  which  has  been  completed,  and  the  sewers  formal 
turned  over  to  the  President  of  the  Borough  of  Brooklyn  f< 
future  maintenance  and  control. 

Rovie  No.  39,  Section  No.  2. —  Sewer  work  on  this  section 
necessitated  by  interference  of  column  footings  with  the  existii 
sewers,  included  the  reconstruction  of  2  manholes,  9  receivii 
basins  and  inlets,  and  also  the  reconstruetion  of  111  feet  of  80-in( 
by  20-inch  cement  pipe  sewer,  all  of  which  was  completed  at  tl 
same  time  as  the  regular  construction  work. 

Station  Finish: — Rovie  No.  39,  Section  No.  1. —  The  static 
finish  work  on  the  38th  Street  station  in  Fourth  avenue,  and  c 
the  iN^inth  Avenue  station  in  the  38th  street  cut,  was  complete 
during  1916,  and  operation  over  this  contract  was  in  effect. 
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Route  No.  39,  Section  No.  2. —  The  work  of  station  finish  on 
this  section  was  somewhat  retarded  during  the  year,  owing  to  the 
unusual  conditions  which  existed  in  the  labor,  material  and  freight 
markets.  By  the  construction  of  a  considerable  amount  of  tem- 
porary station  finish  work,  it  was  possible  to  start  temporary  oper- 
ation over  the  New  Utrecht  Avenue  line  as  far  south  as  the  62d 
Street  station  within  several  months  of  the  time  originally  antici- 
pated. This  temporory  operation  was  later  extended  to  the 
Twenty-fifth  Avenue  station  on  this  line  on  July  29,  1916.  It  is 
anticipated  that  the  work  under  this  contract  will  be  completed 
early  in  1917. 

The  following  taibulation  gives  the  work  done  under  the  princi- 
pal items  of  this  contract,  from  the  beginning  of  construction 
to  December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period: 

Tile  work,  all  kinds 5,900  sq.  ft. 

Concrete 3,096  cu.  yds. 

Stairway 6,780  lin.  ft. 

Canopies 121,420  sq.  ft. 

Windscreens 5,165  lin.  ft. 

Mezzanine  enclosure  walls. .  18,830  sq.  ft. 

Electric  conduit 25,546  lin.  ft. 

Plumbing $6,412 .  04  lump  sum 

Total    value    of    work    com- 
pleted, as  estimated $239,320.00 

Track  Installation: —  Route  No.  39,  Section  No.  2, —  The  work 
of  track  installation  on  this  section  was  completed  in  the  Summer 
of  1916,  at  which  time  the  two  local  tracks  were  placed  in  use. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items,  from  the  beginning  of  construction  to  the  completion 
of  this  contract,  and  the  total  estimated  value  of  work  completed 
during  the  same  period : 

Type  III  track 68,166  lin.  ft. 

Special  work $5,300.00  lump  sum 

Total   value    of    work    com- 
pleted, as  estimated 63,436 .  90 
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Gravesend  Avenue  Line 

Plans : —  This  is  a  three-track  elevated  Una  It  begins  at  a  point 
near  Tenth  avenue  and  37th  street  in  the  Borough  of  Brooklyn, 
where  it  connects  to  a  spur  from  Fourth  avenue.  It  continues 
thence  along  private  property  south  of  37th  street  into  Gravesend 
avenue,  and  thence  over  Gravesend  avenue  to  Coney  Island.  A 
change  was  made  in  the  line  between  Tenth  avenue  and  Fort 
Hamilton  parkway  to  avoid  depressing  the  surface  tracks  of  the 
South  Brooklyn  Railroad  Company,  originally  proposed  in  the 
plans  furnished  by  Messrs.  Jacobs  &  Davies,  Inc.,  Consulting 
Engineers  for  the  Cijty  and  the  New  York  Municipal  Railway 
Corporation.  This  was  effected  by  deflecting  the  line  to  the  south 
of  the  right  of  way  of  the  above  company,  over  private  property 
which  was  acquired  at  this  point.  The  saving  resulting  from  this 
change  will  amount  to  over  $100,000.  This  route  is  known  as 
Route  Xo.  49,  and  is  divided  into  four  sections,  Xoa.  1-A,  1,  2 
and  3. 

Boute  iVo.  49,  Section  No.  l-A, —  This  is  a  short  section  begin- 
ning at  a  point  at  the  west  building  line  of  Teath  avenue  between 
37th  and  38th  streets,  in  the  Borough  of  Brooklyn,  extending 
thence,  between  retaining  walls  in  open  cut  and  on  fill  over  Tenth 
avenue  and  private  property,  to  a  point  on  private  property  about 
370  feet  east  of  the  east  building  line  of  Tenth  avenue,  where 
the  retaining  walls  end  in  an  abutment.  A  slight  modification  in 
the  alignment  of  the  existing  subway  tracks  was  made  necessary 
immediately  west  of  Tenth  avenue,  on  account  of  the  revised  loca- 
tion of  this  section.  A  temporary  connection  had  been  made  at 
Tenth  avenue  between  the  tracks  of  the  South  Brooklyn  Railway 
and  the  Fourth  Avenue  spur,  permitting  the  Culver  Line  surface 
trains  to  be  operated  through  the  Ninth  Avenue  station. 

Contract  drawings  and  specifications  for  this  section  have  been 
completed.  Bids  received  November  29,  1916.  Contract  awarded 
to  Thomas  Dwyer. 

Route  No,  JfO,  Section  No,  1, —  This  section  begins  in  private 
property  on  the  south  side  of  37th  street  at  the  abutment  of  Sec- 
tion No.  1-A,  east  of  Tenth  avenue  in  the  Borough  of  Brooklyn, 
and  continues  thence,  over  private  property  parallel  to  37th  street, 
to  Gravesend  avenue,  and  thence  southerly  over  Gravesend  avenue 
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point  south  of  Twenty-second  avenue  produced.  Post  & 
>rd,  Inc.,  contractor.  Date  of  contract,  September  8,  1915. 
•act  period,  15  months.  Summary  of  contractor's  bid, 
959. 

is  contract  involves  shifting  laterally  the  tracks  of  the  South 
dyn  Railway,  and  a  rearrangement  of  the  sidings  to  accom- 
te  the  revised  location  and  the  elevated  structure.  Special 
tnent  drawings  were  made  for  this  work  and  additional 
3S  and  clearance  diagrams  to  meet  the  legal  requirements  of 
mdemnation  proceedings.  Subseqiient  to  vesting  title  in  the 
a  supplementary  agreement  as  to  the  alignment  drawings 
lade  between  the  City  and  the  South  Brooklyn  Railway  under 
1  the  surface  tracks  are  now  being  relocated, 
e  plans  provide  for  an  express  station  at  Eighteenth  avenue, 
:or  five  local  stations.  Three  of  the  stations  are  on  a  5  per 
;rade.  Four  of  the  stations  have  two  mezzanines  each,  one  at 
end.  On  account  of  duct  and  pipe  interference,  special  foot- 
had  to  be  provided  for  about  35  per  cent  of  the  columns, 
y-seventh  street,  from  Fourteenth  avenue  to  Gravesend  ave- 
has  not  been  opened,  and  in  order  to  avoid  the  expense  of 
ring  property,  the  duct  line  was  deflected  through  New 
M  road  and  38th  street  to  West  street, 
is  section  was  changed  west  of  Fort  Hamilton  parkway  to 
depressing  the  surface  tracks  of  the  South  Brooklyn  Rail- 
A  reverse  curve  was  introduced  between  Fort  Hamilton 
n  and  the  abutment  at  the  end  of  Section  No.  1-A.  A  special 
gement  was  made  at  this  point  to  enable  the  surface  tracks  to 
imder  the  structure,  to  permit  of  connections  to  existing  sid- 
and  provide  clearance  for  future  connection  between  the 
ce  tracks  and  the  structure  of  Route  No.  49. 
e  working  drawings  have  been  completed,  and  the  shop  draw- 
jhecked,  for  this  section. 

vie  No.  49,  Section  No.  2. —  This  section  begins  at  a  point  in 
esend  avenue,  in  the  Borough  of  Brooklyn,  south  of  the  inter- 
m  of  Twenty-second  avenue  produced,  and  extends  thence 
erly  over  and  along  Gravesend  avenue  to  a  point  near  Avenue 
Oscar  Daniels  Company,  contractor.  Date  of  contract,  July 
915.  Contract  period,  18  months.  Summary  of  contractor's 
1863,775. 
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The  plans  provide  for  an  express  station  at  Kings  Highway,  an 
for  four  local  stations.  One  of  the  stations  is  on  a  5  per  cei 
grade.  Four  of  the  stations  have  two  mezzanines  each,  one  at  eac 
end.  On  account  of  duct  and  pipe  interference,  special  footing 
had  to  be  provided  for  about  65  per  cent  of  the  columns. 

The  working  drawings  for  this  section  have  been  completed,  ai 
shop  drawings  checked. 

Route  No.  Jf9,  Section  No.  S,  Connection  to  Coney  Island  Te 
minal, —  Contract  No.  4  provided  that  the  construction  of  Ecu 
No.  39,  Section  No.  2,  over  Still  well  avenue  between  Avenue 
and  Surf  avenue  and  the  construciton  of  Section  No.  2  of  Rou 
No.  49  from  Avenue  X  to  Surf  avenue  could  be  teinporarily  si 
pended  if  the  New  York  Municipal  Eailway  Corporation  pi 
vided  access  for  those  lines  to  their  Coney  Island  terminal  ov 
the  existing  right  of  way.  The  company  has  not  availed  itself 
this  option  for  Route  No.  49  in  its  entirety. 

This  section  will  provide  the  connection  to  the  Coney  Islai 
terminal.  It  begins  at  a  point  in  Shell  road  south  of  Avenue  ] 
and  extends  thence  southerly  over  and  along  Shell  road  and  W< 
6th  street  to  a  point  near  Sheepshead  Bay  road,  from  which  poi 
an  extension  is  to  be  made  over  private  property  to  connect  to  t 
Coney  Island  terminal  of  the  New  York  Municipal  Railway  lin< 
Section  No.  3  is  to  be  advertised  for  bids  and  constructed  by  t 
City,  while  the  a'bove-mentioned  extension  is  to  be  construct 
by  the  New  York  Municipal  Railway  Corporation.  The  pla 
provide  for  a  local  station  centered  on  Neptune  Avenue,  nor 
having  an  island  platform  and  a  single  mezzanine  at  the  cent 
For  the  time  being  the  express  track  is  to  terminate  at  a  poi 
a'bout  300  feet  south  of  Avenue  Z  where  it  connects  to  the  lo 
tracks.  It  is  the  intention  to  install  the  express  track  from  t] 
point  southward  at  some  future  time.  Provisions  have  been  mj 
in  the  plans  for  a  possible  installation  of  this  portion  of  the  expr 
tracks  which  is  to  climb  up  and  pass  over  the  island  platforms 
Neptune  Avenue  station  and  thence  down  again  to  the  lower  trt 
level,  connecting  with  the  local  tracks  at  some  point  betw< 
Sheepshead  Bay  road  and  the  Coney  Island  terminal. 

The  topography  along  the  route  is  such  as  to  require  spec 
consideration  in  the  design  of  the  structure.    The  route  as  plani 

Digitized  by  VjOOQ  IC 


Rapid  Transit  Constbuction  265 

>ss  both  Coney  Island  creek  in  its  natural  bed  and  the  pro- 
irtificial  waterway  to  be  known  as  Gravesend  Ship  Canal, 
is  to  be  situated  about  500  feet  to  the  south  of  the  creek, 
akes  it  necessary  to  provide  a  structure  to  accommodate  the 
5  conditions  at  the  creek  and  the  possible  future  condi- 
t  the  proposed  canal.  Accordingly,  plans  are  being  pre- 
0  show  an  80-foot  span  over  the  deeper  portion  of  the  creek 

0  50-foot  spans  over  the  remaining  portion,  the  creek  being 
160  feet  wide  at  this  point.  This  necessitates  placing  six 
a  the  creek,  situated  near  the  curb  lines  produced,  and  of 
sneral  dimensions  as  to  avoid  interference  with  the  timber 
y  bridge  now  in  place.  The  construction  at  the  proposed 
s  to  consist  of  two  95-foot  clear  spans,  with  a  bent  at  the 
of  the  canal,  and  two  towers  10  feet  wide  at  the  shore  ends 
e  spans,  the  canal  being  200  feet  wide.  The  piers  for  the 
bent,  being  39  feet  apart  transversely,  are  to  be  so  con- 
d  that  they  can  be  incorporated  in  one  long  pier  should  the 
ye  constructed  at  some  future  time.  At  both  these  cross- 
clear  headroom  of  26  feet  above  mean  sea  level  datum  at 
Hook,  as  established  by  the  U.  S.  Coast  and  Geodetic  Sur- 
to  be  provided  for.      This  is  in  accordance  with  the  stipu- 

by  the  Harbor  Line  Board,  at  a  public  hearing  held  July 
16.  It  was  agreed  by  the  Commission,  in  the  event  that 
request  were  made  by  the  War  Department,  after  a  canal 
en  constructed,  to  remove  the  fixed  spans  over  the  proposed 
ind  substitute  instead  a  movable  bridge. 

1  road  is  a  70-foot  street  with  a  36-foot  roadway  which 
;s  a  transverse  spacing  of  elevated  columns  39  feet  4  inches, 
racing  was  maintained  throughout,  although  West  6th  street 

60  feet  wide  and  would  normally  have  a  spacing  of  columns 
lit  32  feet.     It  was  thought  advisable  to  space  the  columns 

manner  owing  to  the  existence  of  a  street  railway  on  West 
■eet  from  Neptune  avenue,  north,  to  Neptune  avenue,  south, 
er  to  increase  the  traffic  capacity  of  the  roadway. 

contract  drawings  and  specifications  for  this  section  have 
ompleted. 

istruction: — Route  No.  49,  Section  No.  1. —  Work  on  the 
action  of  column  footings  was  begun  on  October  25,  1915, 
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at  the  south  end  of  the  section,  and  this  work  has  been  compk 
Steel  erection  has  commenced,  having  begun  on  September 
1916,  a  double-boom  steel  traveler  being  used  to  raise  the  i 
directly  from  the  delivery  cars. 

In  connection  with  the  construction  of  the  elevated  struct 
there  is  being  built  a  railroad  duct  line  comprising  a  ban) 
twenty-eight  single  ducts,  its  route  being  along  37th  street  f 
Fort  Hamilton  avenue  to  New  Utrecht  road,  thence  by  wa; 
New  Utrecht  road,  38th  street,  West  street  and  Ditmars  ave 
to  Gravesend  avenue,  and  along  Gravesend  avenue  to  the  south 
of  the  section.  The  original  location  of  the  duct  line  showed 
same  ninning  along  37th  street  between  New  Utrecht  road 
West  street.  The  location  of  this  portion  of  the  duct  line 
been  changed  as  shown  by  the  foregoing  route,  on  account  of  i 
street  not  having  <been  legally  opened.  Work  on  this  duct  I 
was  begun  on  April  18,  1916,  at  the  south  end  of  the  section, 
has  been  completed  to  a  point  near  Thirteenth  avenue  on  ' 
street. 

The  center  line  of  the  existing  Culver  Line  surface  tra 
between  Tenth  and  Gravesend  avenues,  not  being  coincident  \ 
the  center  line  of  the  structure  to  be  built,  a  shifting  of  these 
face  tracks  to  a  new  position  was  required.  This  work,  which 
done  by  the  Transit  Development  Company  as  subcontractor 
Post  &  McCord,  Inc.,  was  begun  on  September  29,  1916,  a 
obtaining  the  consent  of  the  South  Brooklyn  Eailway  Comp 
to  enter  upon  its  property,  which  consent  having  been  obtai 
enabled  the  work  to  be  more  rapidly  advanced,  and  it  is  i 
completed. 

The  percentages  of  the  principal  items  of  work  completed  ar 

follows : 

Per  cent 

Excavation 78 

Concrete 59 

Kailway  ducts 69 

Steel  delivered 64 

Steel  erected 32 

About  52  per  cent  of  the  total  estimated  value  of  the  wor 

completed. 
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?  No.  ^9,  Section  No,  2. —  The  work  of  placing  the  column 
I  was  completed  during  the  year.     The  subgrade  of  the 

footings  is  above  ground  water  level  until  a  point  is 
just  north  of  Avenue  X  and  Gravesend  avenue.  From  this 
the  end  of  the  contract  the  subgrade  of  the  column  footings 

ground  water  level,  the  subgrade  soil  being  a  coarse  sand, 
jrection  of  steel  was  begun  on  April  20,  1916,  at  the  north 
the  section,  using  a  wooden  traveler  with  an  80-ft.  steel 

railway  duct  line  for  the  elevated  structure  was  begun 
22,  1916,  at  the  north  end  of  the  section,  and  continued 
rd  to  Kings  Highway. 
)ercentages  of  the  principal  items  of  work  completed  are  as 

Per  cent 

Earth  excavation   73 

Concrete 63 

Railway  ducts 42 

Steel  delivered 67 

Steel  erected 39 

t  54  i)er  cent  of  the  total  estimated  value  of  the  work  is 

ed. 

following  tabulation  gives  the  work  done  under  the  prin- 

ems  of  construction  on  Sections  Nos.  1  and  2  of  Route 

from  the  beginning  of  construction  to  December  31,  1916, 

total  estimated  value  of  work  completed  during  the  same 


Item 

Unit 

Section  1 

Section  2 

Total 

EUwUed  corutruction 

ationaboveM.  H.  W 

»Uon  below  M.H.W 

Cu.  yds 

Cu.  yds 

Cu.  yda 

Duct  ft 

Tons 

Ton. 

23.317 

"  4;974 

228.650 

4.612 

5.016 

20.170 

"  b.ioi 

131.908 
3.991 
5.671 

43.487 

*    i6;675 

et«.    .                     

360.558 

■ed 

8.603 

1 

10.687 

>tal  value  of  work  completed,  as  estimated . 
>tal  value  of  work  completed,  as  estimated . 


$460,024  00 
466.646  08 

S926.670  08 
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Station  Finish:  —  Route  No.  Jfi,  Sections  Nos.  1  and  «.— 1 
connection  with  the  work  of  station  finish  affecting  Boute  Ko.  4 
a  contract  was  awarded  on  October  23,  1916,  to  Snare  &  Trie 
Company,  which  contract  provides  for  the  construction  of  co 
Crete  track  floors  and  platforms  at  the  mezzanines  of  the  elev< 
stations  on  these  two  sections.      Contract  price,  $52,654. 

Work  on  this  contract  was  begun  on  December  6,  1916, 
Avenue  N  station,  and  prosecuted  in  a  southerly  direction. 

Track  Installation:  —  Bovie  No.  i9.  Sections  Nos.  l-A, 
and  2, —  A  contract,  dated  October  18,  1916,  was  entered  ii 
with  Kaufman  &  Garcey,  providing  for  the  installation  of  tracl 
beginning  at  a  point  in  private  property  between  Eighth  a 
Ninth  avenues  near  38th  street,  and  extending  thence  eastei 
under  private  property.  Ninth  avenue,  private  property  and  Ten 
avenue  to  a  point  in  private  property  south  of  37th  street  betwe 
Tenth  avenue  and  Fort  Hamilton  avenue;  thence  southeastei 
through  private  property  on  the  southerly  side  of  37th  street 
West  street ;  thence  southeasterly  over  W^est  street,  private  pn 
erty,  Cortelyou  road  and  private  property  to  Gravesend  avenn 
and  thence  southerly  over  Gravesend  avenue  to  a  point  at  or  nc 
Avenue  X.      Contract  price,  $103,680. 

Work  was  commenced  on  November  1,  1916.  It  consisted 
the  assembling  of  the  plant  and  the  preparing  of  a  storage  yard 
Parkville  station  of  the  Long  Island  Railroad  for  the  receiving 
materials  being  furnished  the  installation  contractor  by  the  Ci 

Installation  was  begun  on  December  5,  1916,  at  Bay  parfcw 
and  prosecuted  southerly. 

The  following  tabulation  gives  the  work  done  under  the  pr 
cipal  items  of  this  contract,  from  the  beginning  of  construction 
December  31,  1916,  and  the  total  estimated  value  of  work  co 
plcted  during  the  same  period: 

Type  III  track 3,914  lin.  fl 

Total   value   of  work   completed, 

as  estimated $2,899.80 

Nassau-Broad  Street  Line 
Plans:  —  This  is  a  two-track  line  which  extends  southerly  fr 
the  Chambers  Street  station  of  the  Centre  Street  Loop  line,  unc 
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row,  Nassau  and  Broad  streets,  and  curves  easterly  at  South 
to  a  connection  with  the  Whitehall-Montague  Street-East 
crossing. 

is  is  a  temporary  connection.  When  traffic  warrants  it  in 
Lture,  it  is  proposed  to  extend  this  line  southerly  under  the 
jhall-Montague  Street  line,  and  also  the  First  Subway,  to 
nder  the  East  river  to  a  connection  with  a  proposed  subway 
Atlantic  avenue  in  Brooklyn.  It  is  known  as  Route  No.  45, 
is  divided  for  construction  purposes  into  two  sections, 
1  and  2. 

itract  for  construction  has  not  yet  been  let. 
de  No,  Jf.5,  Section  No,  1, —  This  section  extends  from  the 
sipal  building  under  Park  row  and  Nassau  street  to  Maiden 

Contract  drawings  are  completed. 
lie  No.  U5,  Section  No,  2. —  This  section  extends  under 
u  and  Broad  streets  from  Maiden  lane  to  South  street, 
act  drawings  are  completed. 


Canal  Street  Connection 
ns :  —  This  is  a  two-track  line  extending  from  the  Broad- 
9th  Street  subway  under  Canal  street  to  and  over  the  Man- 
1  bridge  to  a  connection  with  the  Fourth  Avenue  subway 
ooklyn.      The  turnout  from  the  line  on  Broadway  to  Canal 

was  included  with  the  contract  work  on  Broadway.      The 
Tom  Broadwav  to  the  Bowerv  is  known  as  Route  No.  20, 
m  No.  2.     The  portion  east  of  the  Bowery  was  built  by  the 
rtment  of  Bridges. 
\de  No.  20,  Section  No.  2, —  A  two-track  line  under  Canal 

from  Broadway  to  the  Bowery.  This  section  was  entirely 
ieted  at  the  beginning  of  the  year  as  far  as  design  is  con- 
i,  but  throughout  the  year  additional  studies  were  made  and 

prepared  whenever  special  conditions  in  the  field  required, 
rticularly  difficult  problem  was  met  at  Lafayette  street  at 
rossing  under  the  present  subway.  Plans  were  made  calling 
)ecial  steel  pile  construction  to  carry  the  heavy  subway  loads 

to  hard-pan,  considerably  below  the  subgrade  of  the  new 
ture.      Contractor,  Underpinning  &  Foundation  Company. 

of  contract,  July  16,  1914.  Contract  period,  32  months, 
nary  of  contractor's  bid,  $1,822,944.25. 
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Construction:  —  Route  No.  20,  Section  No.  2. —  Excavation 
was  continued  and  completed  on  the  portions  between  Broadway 
and  Centre  street,  and  between  Elizabeth  street  and  the  Manhattan 
Bridge  approach,  practically  completing  this  item  of  the  work 
over  the  entire  section.  Between  Broadway  and  Centre  street 
the  excavation,  which  was  coarse  to  fine  sand,  clay  and  occasional 
gravel  deposits,  was  exceedingly  diflScult  on  account  of  the  depth 
of  the  cut  (about  47  feet  below  the  street  surface  and  35  feet 
below  mean  high  water)  and  because  of  the  drainage  of  ground 
water  in  great  volume,  which  was  pumped  from  drainage  sumps 
and  well  points  sunk  below  the  several  excavation  lifts  in  advance 
of  removing  the  material. 

In  prosecuting  this  work,  the  sides  of  the  excavation  and 
adjacent  buildings  were  secured  by  continuous  concrete  walls 
about  4  feet  thick,  which  were  constructed  in  sections  and  carried 
down  in  close  sheeted  pits  in  advance  of  the  excavation.  The 
walls  were  supported  laterally  by  heavy  timber  struts  and  lattice 
bracing,  tightly  wedged  against  the  side  walls  on  each  side.  The 
successful  completion  of  this  most  difficult  construction  without 
mishap  and  the  skilful  manner  with  which  the  work  was  executed 
and  completed  in  accordance  with  the  Commission's  plans  are 
matters  worthy  of  comment  and  record. 

Structural  construction  was  continued,  and  the  structure  has 
been  practically  completed  throughout  the  section,  except  the 
mezzanine  station  level  and  stairways  for  the  Canal  Street  station 
and  the  undercrossing  of  the  existing  Interborough  Rapid  Transit 
Railroad  in  Lafayette  street. 

Excellent  progress  has  been  made  on  the  erection  of  the  struc- 
ture bei^eath  the  existing  Interborough  Rapid  Transit  Railroad 
in  Lafayette  street,  the  excavation  for  which  was  started  during 
the  latter  part  of  1915. 

The  method  of  prosecuting  this  work  consisted  in  the  com- 
pletion of  the  permanent  roof  structure  in  order  to  provide  a 
rigid  mattress  on  which  to  support  the  existing  structure ;  follow- 
ing this,  tightly-sheeted  drifts  were  driven  under  the  permanent 
roof,  forming  working  chambers  from  which  temporary  piles  were 
jacked  down  in  advance  of  excavating  the  underlying  material, 
in  sinking  the  temporary  piles,  soft  ground  was  encountered 
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below  subgrade,  and  it  was  deemed  necessary  to  adopt  measures 
which  would  obviate  the  risk  of  settlements  when  the  loads  were 
released  from  the  temporary  piles  and  transferred  upon  the  sub- 
grade  through  the  floor  of  the  new  structure.  For  this  purpose 
the  temporary  piles  were  cut  off  at  subgrade  and  utilized  as  a 
part  of  the  permanent  construction,  and  additional  permanent 
piles  were  driven  on  the  bent  lines  directly  under  the  floor  girders. 
Driving  the  additional  piles  and  erection  of  the  steel  structure 
were  completed,  and  the  operation  of  cutting  off  and  capping  the 
temporary  piles  and  transferring  the  loads  to  the  permanent  piles 
and  of  concreting  the  floor  and  vertical  walls  is  progressing  rapidly 
and  is  nearly  completed. 

Backfilling  and  restoring  subsurface  structures  over  the  com- 
pleted structure,  laying  a  temporary  pavement  in  the  roadway 
and  restoring  sidewalks  were  in  progress  during  the  year  and 
completed  between  Centre  street  and  the  east  end  of  the  section. 
Kapid  progress  was  sustained  on  this  section,  as  indicated  by 
the  following  percentages  of  the  principal  items  of  work  com- 
pleted to  date : 

Per  cent 

Excavation 93.7 

Concrete 79 . 3 

Steel  delivered 86 . 9 

Steel  erected 85.5 

Underpinning  buildings   60 . 8 

Waterproofing 73 . 4 

About  82.6  per  cent  of  the  total  estimated  value  of  the  work  is 
completed. 

The  following  tabulation  gives  the  work  done  under  the  prin- 
cipal items  of  construction  on  the  Canal  Street  connection,  Route 
^0.  20,  Section  No.  2,  from  the  beginning  of  construction  to 
December  31,  1916,  and  the  total  estimated  value  of  work  com- 
pleted during  the  same  period : 
Subway  construction 

Earth  excavation  aibove  M.  H.  W.      53,670  cu.  yds. 
•  Earth  excavation  below  M.  H.  W.      58,900  cu.  yd-s. 
Underpinning  buildings  less  than 

7  stories 180  lin.  frt.  ft. 
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Maintaining,  protecting  and  secur- 
ing buildings   1,065  lin.  frt  ft 

Concrete 23,550  cu.  yds. 

Rubble  stone  maspnry 220  cu.  yds. 

Waterproofing 21,0€7  sq.  yds. 

Brick  in  asphalt  mastic 2,545  cu.  yds. 

Steel  delivered 3,656  tons 

Steel  erected 3,596  tons 

By-passing  pipes  upon  or  below 

surface  (all  sides) 3,835  lin.  ft. 

By-passing  pipes  on  trestles 3,528  lin.  ft. 

Trestle  for  by-passing  pipe 2,261  lin.  ft. 

Sewer  construction 

Earth  excavation   900  cu.  yds. 

Concrete 96  cu.  yds. 

Sewer  construction,  all  sizes 864  lin.  ft. 

Subway  Sewer 

construction  construction 

Total  value  of  work  com- 
pleted, as  estimated.  .$1,506,658  88  $11,626  50 

Sewer  Work:  —  Route  No.  20,  Section  No.  2. —  Sewer  con- 
struction was  continued  during  the  year,  and  completed  between 
Cortlandt  alley  and  the  east  end  of  the  section.  The  construction 
of  the  sewer  between  Broadway  and  Cortlandt  alley  was  begun 
the  latter  part  of  the  year.  A  total  of  864  linear  feet  of  sewers 
has  been  constructed,  or  72  per  cent  of  the  entire  sewer  work  on 
this  section. 

Station  Finish:  —  Route  No.  20,  Section  No.  2. —  Contract  for 
the  station  finish  work  covering  the  Broadway  station  of  this 
route  was  let,  as  referred  to  in  that  portion  of  this  report  treating 
of  the  station  finish  work  for  Koutes  Nos.  4  &  36,  to  the  Serbe^ 
Stander  Company,  Inc.  Contract  price,  $149,324.75,  which  con- 
tract price  also  covers  the  23d  Street  and  28th  (Street  stations  of 
Routes  Nos.  4  &  36. 

Work  under  this  contract  as  afiFecting  the  station  on  Eoute 
No.  20  as  above  has  been  started,  but  to  date  the  hollow-tile  and 
brick  work  only  has  been  completed.  The  remaining  items  for 
the  construction  of  such  work  on  the  Broadway  station  will  be 
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ced  as   rapidly  as  possible  within  the  time  limit  of  the 

ict. 

ick  Installation:  —  Roide  No,  20,  Section  No.  2, —  A  con- 

for  the  installation  of  tracks,  as  has  previously  been  recorded 

mection  with  Route  No.  5  and  Routes  Nos.  4  &  36,  let  to 

.  H.  Reynolds  Contracting  Company,  Inc.,  at  a  price  bid 

^8,400,  also  includes  the  track  installation  work  involved  on 

No.  20. 
3  work  under  this  contract  provides  that  the  contractor  shall 

the  work  within  thirty  days  from  the  date  of  the  delivery 
)  contract,  and  shall  lay  and  complete  the  tracks  at  a  rate 

will  average  500  feet  of  single  track  per  day,  except  that, 

Commission  so  elects,  it  may  order  the  rate  increased  to 

linear  feet  of  single  track  per  day. 

rk  of  track  installation  on  this  section  has  not  yet  begun, 
abway  structure  is  completed  in  Canal  street  from  Lafayette 

to  the  Manhattan  Bridge  approach,  and  it  is  anticipated 
he  installation  of  tracks  will  be  begun  on  this  portion  of  the 
a  early  in  the  coming  year. 

Beighton  Beach  Connection 
ns:  —  This  is  a  two-track  connection  from  the  Fourth 
le  subway  at  Fulton  and  St.  Felix  streets  to  the  Brighton 
.  line.  It  extends  under  St.  Felix  street,  the  Long  Islund 
)ad  station  and  Flatbush  avenue  to  Ocean  avenue  where  con- 
n  is  made  to  the  Brighton  Beach  line, 
inspection  of  the  map  of  the  New  York  Municipal  lines 
ites  that  this  link  completes  the  short  line  from  Manhattan 
ney  Island. 

rt  of  this  connection  is  being  constructed  with  Interborough 
I  Transit  work  on  Sections  Nos.  1  and  1-A  of  Route  No.  12 ; 
)ns  Nos.  1-B  and  2-A  cover  the  New  York  Municipal 
oration  work  only. 

\de  No.  12,  Section  No.  1-B. —  This  section  extends  from 
on  place  under  the  Long  Island  Railroad  Atlantic  Avenue 
n  to  Flatbush  avenue.  In  the  negotiations  with  The  Long 
i  Railroad  Company  for  the  property  for  this  section,  the 
any  insisted  that  the  construction  of  the  subway  underneath 
poperty  must  be  done  by  tunneling  methods  to  avoid  inter- 
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ference  with  its  traflSc.  To  facilitate  this  it  was  arranged  that 
the  company  build  a  slab  immediately  below  its  structure  which 
is  to  be  the  roof  of  the  subway.  This  slab,  being  strong  enough 
to  support  the  Long  Island  Railroad  structure,  will  simplify  the 
underpinning  thereof  and  thereby  the  construction  of  the  subway 
beneath  it. 

The  contract  for  the  subway  structure  dated  October  20,  1916, 
was  let  to  the  Degnon  Contracting  Company.  Contract  period, 
14  months.  Summary  of  bid,  $810,265.00.  About  25  per  cent 
of  the  working  drawings  is  completed. 

BoiUe  No.  12,  Section  No.  Z-A. —  This  is  a  two-track  line 
extending  under  Flatbush  aventie  from  Prospect  Park  plaza  to 
about  Ocean  avenue,  where  a  connection  is  made  with  the  Brighton 
Beach  line.  The  structure  is  quite  deep,  the  depth  varying  from 
25  feet  to  85  feet  below  surface.  It  is  accordingly  to  be  con- 
structed by  tunneling  methods.  The  design  of  the  sump  and 
pump  chamber  at  Malbone  street  has  been  changed  from  steel 
and  concrete  construction  to  reinforced  concrete  work,  and  the 
ventilation  shaft  at  Prospect  Park  plaza  has  been  moved  south 
about  170  feet  from  the  position  shown  on  the  contract  drawings. 
Contractor,  Degnon  Contracting  Company.  Date  of  contract, 
March  31,  1916.  Contract  period,  20  months.  Summary  of 
contractor's  bid,  $1,370,098. 

All  the  working  drawings  for  this  route,  except  a  few  minor 
details,  have  been  completed,  and  about  65  per  cent  of  the  shop 
drawings  has  been  filed. 

Construction: —  Uouie  No.  12,  Section  No.  l-B. — Work  on  this 
section  was  commenced  on  November  1,  1916.  The  erection  and 
assembling  of  plant  and  equipment  are  progressing.  A  shaft  is 
being  sunk  on  Atlantic  avenue  immediately  adjacent  to  the  Long 
Island  Railroad  station. 

The  construction  of  a  reinforced  concrete  slab  under  the  tracks, 
platform  and  columns  of  the  Long  Island  Railroad  station,  at 
Flatbush  and  Atlantic  avenues,  involved  in  the  work  of  this  sec- 
tion, for  the  protection  of  this  property  during  the  construction 
of  the  subway,  was  commenced  on  February  17,  1916,  and  was 
prosecuted  almost  continuously  to  the  completion  of  the  work. 
On  October  31  the  temporary  organization  of  The  Long  Island 
Railroad  Company,  formed  especially  for  the  execution  of  this 
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ct,  was  dismissed  and  the  final  closing  up  was  taken  over 
J  permanent  organization.  The  plant  which  was  used  for 
lb  construction,  purchased  under  agreement  with  the  Com 
n,  was  disposed  of  before  the  disbanding  of  the  temporary 
zation.  The  property  is  now  available  for  the  use  of  the 
ctor  for  subway  construction, 

rfe  No.  12,  Section  No.  2'A. —  This  section  is  of  tunnel 
action  with  subgrade  of  structure  from  about  50  feet  to 
jet  below  street  surface.  The  structure  is  to  accommodate 
^press  tracks  under  Flatbush  avenue  from  Prospect  Park 
to  Malbone  street.  There  are  three  ventilating  shafts  on 
Jtion,  two  of  which  are  fan  chambers,  and  the  third  is  an 
chamber,  all  of  which  are  being  used  as  construction  shafts, 
fourth  shaft  is  in  use  at  the  location  of  the  permanent  pump 
er.  Construction  shafts  are  from  about  800  feet  to  1,500 
►art.  Work  was  commenced  on  this  section  on  May  29,  19 lb. 
shafts  have  been  sunk  to  subgrade,  and  a  fourth  is  in 
ss.  The  excavation  is  in  sand,  gravel,  and  boulders  well 
mean  high  water.  Ground  water  has  been  encountered  in 
I  pockets,  but  no  serious  trouble  is  anticipated  on  account 
presence  of  water. 

i  contractor's  construction  method  consists  in  driving,  by 
ry  poling  board  methods,  three  8  ft.  by  8  ft.  drifts  from 
baft,  one  on  the  center  line  of  structure  and  one  on  the  line 
h  side  wall,  all  at  subgrade.  As  these  drifts  progress  the 
nent  concrete  footings  of  side  and  center  walls  are  placed. 
dance  of  the  cross-section  will  be  excavated  with  the  proteo- 
l  a  steel  shield  which  will  rim  on  the  footings  already  con- 
jd  in  the  drifts.  Concrete  lining  will  be  placed  as  the  shield 
3es.   . 

fts  between  the  southerly  two  shafts  have  been  connected, 
►ncreting  of  footings  is  in  progress.  Drifts  from  the  other 
3ted  shafts  are  in  progress. 

^  percentages  of  the  principal  items  of  work  completed  are 
OWS:  Percent 

Excavation 14 

Concrete 2 

lut  9  per  cent  of  the  total  estimated  value  of  the  work  is 

5ted. 

Digitized  by 


Googiei  ij 


276       Public  Service  Commission  —  First  District 

COMPANY  CONTRACTS  — NEW  YORK  MUNICIPAL  LINES 

Third-tracking  Elevated  Eailroads 

The  third-tracking  of  the  present  New  York  Municipal  Rail- 
way Corporation  Elevated  lines  includes  an  additional  trade  on 
the  Fulton  Street  line  from  Adams  street  over  Fulton  street,  Van 
Sinderen  avenue,  Pitkin  avenue  and  Liberty  avenue  to  the  bor- 
ough line  near  Drew  avenue;  on  the  Broadway  line  from  Have- 
meyer  street  over  Broadway,  Fulton  street  and  Crescent  street  to 
Jamaica  avenue,  and  on  the  Myrtle  Avenue  line  from  Broadway 
over  Myrtle  avenue  to  Wyckoff  avenue.  The  construction  of  the 
third  track  on  the  Fulton  Street  line  east  of  Manhattan  Junction 
over  Pitkin  avenue  and  Liberty  avenue  to  the  borough  line  near 
Drew  avenue,  and  on  the  Broadway  line  east  of  Manhattan  Junc- 
tion over  Fulton  and  Crescent  streets  to  Jamaica  avenue,  has  been 
temporarily  suspended. 

The  third-tracking  work  involves  the  widening  of  the  structure 
to  accommodate  an  additional  track  and  the  strengthening  of  it  to 
allow  the  operation  of  the  heavier  equipment  proposed  by  the  New 
York  Municipal  Railway  Corporation.  Plans  for  this  work  are 
being  prepared  by  the  company  and  require  the  approval  of  the 
Commission.  Contracts  for  the  work  are  being  let  on  a  unit-price 
ba^is  after  competitive  bidding. 

Plans: — Fulton  Street  Line,  Section  No.  1. —  Extends  from 
Nostrand  avenue  to  Sackman  street.  Plans  for  third-tracking  this 
section  were  approved  by  the  Commission  in  1914,  and  contracts 
awarded  as  follows:  Steel  work,  Milliken  Brothers,  Inc.,  $466,- 
800;  reconstruction,  Terry  &  Tench,  Inc.,  $462,871.50;  station 
finish,  John  Thatcher  &  Son,  $258,664. 

Construction: — Fulton  Street  Line,  Section  No.  1. —  On  this 
section  the  construction  involved  the  strengthening  and  widening 
of  the  existing  structure  to  provide  a  third  track,  the  removal  of 
the  existing  columns  and  cross-girders,  the  raising  of  the  old  longi- 
tudinal girders  to  their  new  grade,  the  erection  of  new  structural 
steel  and  the  installation  of  three  new  tracks.  This  work,  which 
was  begun  on  June  25,  1914,  was  practically  completed  at  th** 
close  of  1915  and  is  now  wholly  completed,  the  third  track  having 
been  placed  in  operation  on  December  27,  1916. 
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Station  Construction: — Fulton  Street  Line^  Section  No.  1. — 
Consists  of  the  construction  of  elevated  railroad  stations  on  Nos- 
trand  avenue,  Tompkins  avenue,  Troy  avenue,  Beid  avenue,  Ralph 
avenue,  Saratoga  avenue  and  Rockaway.  avenue.  This  work,  which 
was  begun  on  May  17,  1915,  is  now  practically  completed. 

Plans: — Fulton  Street  Line,  Section  No.  2. —  Extends  from 
Adams  street  to  Nostrand  avenue.  Plans  have  been  submitted  to 
the  Commission  for  approval.  Property  owners  are  working  to 
cause  the  removal  of  this  structure  and  replace  it  by  .a  subway.  • 
While  all  are  agreed  that  this  is  desirable  an  agreement  has  not 
been  reached  on  the  definite  plan  to  be  followed.  No  agreement 
has  been  reached  as  to  how  this  is  to  be  paid  for. 

Plans  for  the  steel  work  of  the  portion  of  this  section  between 
Xostrand  avenue  and  Cumberland  street,  except  for  a  short  length 
at  Franklin  avenue,  have  been  approved  by  the  Commission  and 
the  company  authorized  to  exercise  its  option  with  the  low  bidder, 
the  American  Bridge  Company  (obtained  prior  to  the  rise  in  the 
price  of  steel),  for  supplying  the  structural  steel.  Plans  and  con- 
tract for  reconstruction  including  station  finish  have  been  pre- 
pared by  the  company  and  submitted  to  the  Oommission  for 
approvaL  Summary  of  low  bid,  for  supplying  the  structural  steel, 
about  $258,000.  For  the  portion  of  the  section  between  Adams 
and  Cumberland  streets  the  Commission  has  ordered  a  latticed 
girder  construction.  Plans  have  been  prepared  by  the  company 
on  this  basis  and  submitted  to  the  Commission  for  approval. 

Plans: —  Broadway  Line,  Section  No.  1. —  Extends  from  Have- 
meyer  street  to  Myrtle  avenue.  Contracts  for  furnishing  steel  for 
the  reconstruction  and  for  station  finish  have  been  awarded  as 
follows:  Steel,  McClintic-Marshall  Company,  $193,000;  recon- 
struction, Terry  &  Tench  Company,  Inc.,  $321,305.70;  station 
finish,  John  Thatcher  &  Son,  $320,325  (includes  both  Sections 
Xoe.  1  and  2). 

Construction: —  Broadway  Line,  Section  No.  1. — ^Work  on  this 
section  consisted  in  strengthening  and  widening  the  existing  ele- 
vated railroad  structure  to  provide  for  an  additional  track  in 
Broadway,  between  Havemeyer  street  and  Myrtle  avenue.  Work 
was  b^un  on  November  10,  1914,  and  the  new  third  track  placed 
b  operation  on  January  17,  1916. 
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Plans: — Broadway  Line,  Section  No,  2, —  Extends  from 
Myrtle  avenue  to  Aberdeen  street  Contracts  for  furnishing  steel 
for  reconstruction  and  for  station  finish  for  this  section  have  been 
awarded  as  follows :  Steel,  L.  F.  Shoemaker  Company,  $279,000 ; 
reconstruction,  Jcybson-Gifford  Company,  $400,441.70 ;  station 
finish,  to  John  Thatcher  &  Son  with  Section  No.  1. 

Construction: — Broadway  Line,  Section  No.  2. —  The  work 
involved  on  this  section  consists  of  strengthening  and  widening  the 
existing  elevated  structure  to  provide  an  additional  track  in  Broad- 
way, between  Myrtle  avenue  and  Aberdeen  street,  on  which  con- 
struction was  begun  by  the  contractor  on  September  3,  191^,  and 
the  new  track  was  placed  in  operation  on  December  21,  1916. 

Station  Construction: —  Broadway  Line,  Sections Nos.  1  and  2. 
Consists  of  the  construction  of  elevated  railroad  stations  at  Hewes 
street,  Lorimer  street,  Flushing  avenue.  Myrtle  avenue,  Kosciusko 
street,  Gates  avenue,  Halsey  street  and  Chaimcey  street.  Work 
was  begun  on  September  30,  1915,  and  is  now  about  85  per  cent 
completed. 

Plans : —  East  New  York  Reconstruction. —  This  includes  tlie 
reconstruction  of  the  Broadway  and  Fulton  Street  lines  at  their 
intersection,  and  the  enlarging  of  the  present  East  New  York 
storage  yard.  The  contract  for  furnishing  the  steel  was  awarded 
to  the  American  Bridge  Company,  the  low  bidder.  Summary  of 
bid,  $888,000.  The  contract  for  reconstruction,  including  station 
finish,  has  been  awarded  to  the  Crenshaw  Engineering  &  Construe 
tion  Company.    Summary  of  bid,  $1,237,229.91. 

Construction: — East  New  York  Reconstruction. —  The  work 
to  be  done  under  this  contract  includes  the  strengthening  and 
widening  of  the  existing  structures  in  Fulton  street,  Broadway 
and  Snediker  avenue,  and  the  construction  of  a  new  four-track 
structure  on  private  right  of  way  along  Van  Sinderen  avenue, 
extended  from  Fulton  street  to  Pitkin  avenue,  with  a  three-track 
branch  into  Pitkin  avenue  and  a  one-track  connection  to  the 
existing  Canarsie  line;  the  installation  of  new  tracks  and  special 
work,  the  erection  complete  of  new  station  buildings,  the  construc- 
tion of  an  addition  to  the  inspection  shed,  and  the  erection  of  a 
new  elevated  structure  to  furnish  additional  storage  yard  capac- 
ity.   Work  was  begun  on  March  23,  1916.    All  of  the  new  founda- 
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fions  have  been  completed,  and  a;boiit  10  per  cent  of  the  steel  las 
been  erected. 

Plans: — Myrtle  Avenue  Line, —  This  includes  the  third-track- 
ing of  the  line  from  Broadway  to  Wyckoff  avenue.  The  contract 
for  furnishing  the  steel  was  awarded  to  the  Phoenix  Bridge  Com- 
pany, the  low  bidder.  Summary  of  bid,  $170,000.  The  contract 
for  reconstruction  and  station  finish  was  awarded  to  the  low  bid- 
der, Bayly  Hipkins.     Summary  of  bid,  $358,511.25. 

Construction: —  Myrtle  Avenue  Line. —  The  work  involved  in 
this  construction  consists  in  strengthening  and  widening  the  exist- 
ing elevated  railroad  structure  to  provide  for  a  third  track  in 
Myrtle  avenue  from  a  point  near  Willoughby  avenue  to  a  point 
near  Wyckoff  avenue.  This  work  includes  the  erection  of  steel, 
construction  of  column  foundations,  installation  of  a  new  third 
track  and  the  construction  of  stations  complete.  Work  was  begun 
on  March  14,  1916.  All  of  the  column  foundations  have  been 
reconstructed  and  about  65  per  cent  of  the  steel  has  been  erected. 

Reconstruction  and  Extensions  of  Existing  Lines 
In  addition  to  the  third-tracking  work,  the  Dual  Subway  Con- 
tracts provide  for  extensions  of  and  changes  to  the  rapid  transit 
lines  of  the  New  York  Municipal  Railway  Corporation.  Such 
lines,  on  which  work  has  been  accomplished  during  the  year,  are 
enumerated  as  follows,  and  the  work  given  in  detail : 

Plans: — Liberty  Avenue  Line. —  This  is  a  three-track  elevated 
extension  of  the  Fulton  Street  "  L  "  easterly  over  Liberty  avenue 
to  Lefferts  avenue.  Plans  for  this  line  were  approved  by  the  Com- 
mission in  1913.  The  construction  contract  was  awarded  to  the 
Phoenix  Bridge  Company  on  a  bid  summary  of  $707,661,  and  the 
station  finish  contract  to  the  P.  J.  Carlin  Construction  Company 
on  a  bid  summary  of  $232,000.  Plans  for  an  additional  entrance 
at  the  westerly  end  of  the  Lefferts  Avenue  station  were  pro- 
pared  by  the  company  and  approved  by  the  Commission  during 
the  year. 

Plans: — Jamaica  Avenue  Line,  Sections  Nos.  1  and  2. —  This 
is  a  three-track  elevated  extension  of  the  Broadway  line  beginning 
at  Crescent  street  and  extending  over  Jamaica  avenue  to  Cliffside 
avenue  (Grand  avenue).    Two  tracks  are  to  be  constructed  at  once 
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with  provision  for  a  future  third  track.  The  line  is  divided  into 
two  sections,  Nos.  1  and  2. 

Section  No.  1  extends  from  Crescent  street  to  Walnut  street. 
The  contract  for  the  construction  was  awarded  to  Post  &  McCord, 
Inc. ;  summary  of  bid,  $734,340.  Contract  for  station  finish  to 
include  Sections  Nos.  1  and  2  was  awarded  to  P.  J.  Carlin  Con- 
struction Company;  summary  of  bid,  $480,700.  Contract  for 
track  installation  and  line  equipment,  combining  Sections  Xos. 
1  and  2,  was  awarded  to  Lewis  H.  Woods;  summary  of  bid, 
$142,584.50. 

Section  Xo.  2  extends  from  Walnut  street  to  Cliffside  avenue 
(Grand  avenue).  The  contract  for  construction  was  awarded  to 
Connors  Brothers  Company,  Inc.;  summary  of  bid,  $726,168.40. 
For  station  finish,  track  installation  and  line  equipment,  see 
Section  No.  1. 

Construction: — Jamaica  Ai^enue  Line,  S€ctio7is  Xos,  J  and  2, — 
Work  on  Section  No.  1  of  this  Hue,  begun  on  May  24,  1915,  is  now 
completed.  On  Section  No.  2,  work  was  begun  on  April  3,  1916; 
column  foundations  are  now  completed,  and  about  60  per  cent 
of  the  steel  is  erected. 

Station  Construction: — Jamaica  Avenue  Line,  Sections  Nos. 
1  and  2, —  This  contract  provides  for  the  construction  of  stations 
at  Cypress  Hills,  Elderts  lane.  Forest  parkway,  Woodhaven,  Free- 
dom and  Greenwood  avenues,  Spruce  street,  Metropolitan  avenue, 
Queens  boulevard,  Sutphin  road,  Newark  street  and  Cliffside  ave- 
nue. The  work  includes  the  erection  of  station  buildings,  stair- 
ways and  approaches,  concrete  passenger  platforms  with  canopies, 
etc.  Work  was  begun  on  August  1,  19  J6,  and  the  first  six  stations 
are  now  practically  completed. 

Track  Installation  and  Line  Equipment. —  Jamaica  Avenue 
Line,  Sections  Nos,  1  and  2, —  This  contract  provides  for  the  con- 
struction of  tracks  and  the  installation  of  electrical  equipment, 
from  a  point  near  Crescent  street,  in  Jamaica  avenue,  to  a  point 
near  Cliffside  avenue,  Jamaica.  The  work  to  be  done  includes 
the  installation  of  tracks,  the  construction  of  the  concrete  througli 
spans  with  waterproofing,  and  the  installation  of  third  rail.  Track 
material  will  be  furnished  by  the  New  York  Municipal  Railwav 
Corporation.     Work  was  begun  on  August  9,  1916,  and  the  sec- 
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tion  between  Crescent  street  and  Cypress  Hills  is  now  practically 
completed. 

Plans: — Coney  Island  Terminal. —  The  Coney  Island  Ter- 
minal construction  includes  a  4,  6  and  8-track  elevated  structure 
b^inning  at  a  point  near  Neptune  and  Stillwell  avenues  and 
extending  for  the  most  part  over  private  right  of  way  and  private 
property  to  a  connection  with  the  Brighton  Beach  line  near  Nep- 
tune avenue  with  stations  at  Stillwell  avenue,  West  8th  street, 
Ocean  parkway  and  Coney  Island  avenue.  Connections  are  made 
with  all  New  York  Municipal  Railway  Corporation's  lines  to 
Coney  Island.  Plans  have  been  approved  by  the  Commission. 
The  contract  for  furnishing  steel  for  this  line  has  been  awarded 
to  the  American  Bridge  Company.  Approximate  summary  of  bid, 
1675,000.  The  construction  contract  has  been  awarded  to  the 
Lord  Construction  Company.  Contract  executed  March  14, 
1916.  Contract  period,  2  years.  Summary  of  contractor's  bid, 
$1,279,274.25. 

Construction : —  Coney  Island  Terminal. —  This  work  includes 
concrete  pile  foundations  upon  which  will  be  erected  an  elevated 
structure,  some  sections  of  the  latter  being  of  steel  and  others  of 
concrete  reinforced  arches;  installation  of  track;  special  work 
and  electrical  line  equipment;  and  four  elevated  stations,  includ- 
ing interlocking  tower  and  trainmen's  quarters  at  Brighton  Beach 
station.  Approximate  quantities  of  the  principal  structural  mate- 
rials to  be  used  on  this  contract  are  145,000  linear  feet  of  concrete 
piles;  30,000  cubic  yards  of  concrete  masonry,  and  19,275  tons 
of  structural  steel  and  reinforcement.  The  New  York  Municipal 
Railway  Corporation  will  furnish  the  track  materials.  Construc- 
tion was  begun  on  April  16,  1916,  and  about  25  per  cent  of  the 
work  is  completed. 

Plans : —  Reconstruction  of  Brighton  Beach  Line,  Church  Ave- 
ntie  to  Malbone  Street. —  This  includes  the  changes  necessary  to 
make  a  connection  with  Route  No.  12,  Section  No.  2-A,  at  Mal- 
bone street,  and  also  provides  for  the  regrading  of  the  existing 
tracks,  the  construction  of  two  additional  tracks  and  the  recon- 
struction of  the  Church  Avenue,  Parkside  Avenue  and  Prospect 
Avenue  stations.  The  tracks  at  stations  will  be  in  open  cut,  and 
intersecting  streets  will  be  carried  on  bridges.    Contractor,  Inter- 
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Continental  Construction  Corporation.  Date  of  contract,  Janu- 
ary 13,  1916.  Contract,  period,  24  months.  Summary  of  con- 
tractor's bid,  $1,003,529.60. 

Construction: — Brighton  Beach  Line,  Church  Avenue  to  Mal- 
hone  Street. —  The  reconstruction  work  under  this  contract  pro- 
vides for  the  widening  of  the  right  of  way  and  increasing  the  num- 
ber of  tracks  from  two  to  four,  and  the  construction  of  retaining 
walls,  bridges,  drainage  system,  new  tracks,  stations  and  station 
buildings.  Track  material  will  be  furnished  by  the  Xew  York 
Municipal  Railway  Corporation.  Work  was  begun  on  March  13, 
1916,  and  is  now  about  25  per  cent  completed. 

Construction: — Fresh  Pond  Road  Yard. —  Installation  of 
Trades,  etc. —  The  work  in  this  connection,  which  included  the 
grading  and  enlarging  of  the  Fresh  Pond  Road  yard,  removing 
present  tracks,  laying  new  tracks  and  special  work,  and  installing 
contact  rail  and  other  electrical  work,  began  on  October  25,  1915, 
and  was  completed  in  March,  1916. 

RAPID   TRANSIT   EQUIPMENT 

The  following  is  a  report  of  the  Electrical  Engineer  in  charge 
of  the  Bureau  of  Equipment  Inspection  on  the  work  done  by  that 
Bureau  during  1916,  in  connection  with  the  equipment  of  the 
rapid  transit  lines  being  constructed  under  the  supervision  of 
the  Chief  Engineer : 

In  addition  to  examining  and  passing  upon  the  plans,  specifica- 
tions, contracts,  etc.,  submitted  for  approval  by  the  Interborough 
Rapid  Transit  Company  and  the  New  York  Municipal  Railway 
Corporation  for  the  supply  and  installation  of  equipment,  as  pro- 
vided under  Contracts  Nos.  3  and  4  and  the  Related  Certificates, 
the  Bureau  has  also  during  the  year  tested  and  inspected  a  large 
part  of  the  electrical  materials  such  as  power,  telephone  and  signal 
cables,  coiitact  rails,  etc.,  installed  on  the  New  York  Municipal 
lines. 

In  the  purchase  of  equipment  material,  changes  in  several  of 
the  specifications  have  been  made,  resulting  in  greater  certainty 
in  the  procuring  of  satisfactory  apparatus,  and,  in  some  cases,  in 
obtaining  such  material  at  a  considerably  lower  cost. 

The  total  value  of  equipment  contracts  examined  and  approved 
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;  the  year  covering  the  New  York  Municipal  lines  amounted 
JOOyOOO ;  and  the  total  value  of  such  contracts  examined  and 
^ed  covering  the  Interborough  Rapid  Transit  Company's 
imounted  to  $7,750,000. 

New  York  Municipal  Railway  Corporation 
Lipment : —  Such  equipment  as  has  been  approved  for  instal- 
during  the  year  has  included,  largely,  cars  and  related  appa- 

power-house  and  substation  buildings  and  equipment ;  high 
w-tension  distributing  systems,  including  third  rail,  cables 
inding ;  signal  systems,  including  supervision  of  the  develop- 
dt  an  entirely  new  design  of  signaling  and  speed  control; 
ig,  heating  and  ventilation  of  stations  and  subways;  tele- 
j,  emergency  alarm  systems  and  other  communicating 
3,  and  drainage  equipment  and  yard  arrangements.  While 
of  the  matter  submitted  has  applied  entirely  to  new  work, 
iderable  part  of  the  work  this  year  has  been  in  the  nature 
Lsions  and  alterations  in  matters  previously  approved,  indi- 

that  the  installation  work  is  progressing  rapidly  and  that 
of  the  lines  are  already  completed  and  others  nearing 
Jtion. 

ough  the  inspection  work,  the  installation  of  equipment  has 
apervised,  insuring,  so  far  as  possible,  its  future  satisfactory 
ion.  Following  the  completion  of  the  installation  of  such 
aent,  these  inspections  have  enabled  proper  maintenance  and 
ion  to  be  followed  up  and  have  eliminated  all  possibility 
ay  in  the  placing  of  new  lines  in  operation  through  failure 
vide  any  part  of  the  equipment.     By  this  means  the  corpo- 

has  been  notified,  sufficiently  in  advance,  of  the  time  that 
action  work  is  to  be  completed,  making  it  possible  for  it  to 
le  and  install  the  requisite  equipment  within  the  required 

ring  the  year  a  number  of  general  subjects,  enumerated  as 
s,  has  received  special  study : 

oration  of  Wooden  Cars  in  Centre  Street  Loop, —  Extensive 
has  been  given  to  the  question  of  the  immediate  or  ultimate 
lation  of  wooden  cars  from  service  through  the  Centre  Street 
md  the  substitution  therefor  of  all-steel  cars.     This  has 
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involved  a  careful  analysis  of  traflSc  conditions  on  the  various 
rapid  transit  lines  converging  at  the  Williamsburg  bridge,  as  well 
as  their  inter-relation  with  other  lines.  Consideration  was  given 
also  to  the  question  of  structural  conditions  and  probable  future 
developments  of  traffic.  A  final  decision  in  the  matter  is  still  in 
abeyance. 

Power  Supply  for  Operaiion  of  New  Lines, —  Numerous  con- 
ferences have  been  held,  and  much  time  and  study  have  been 
given  to  the  question  of  the  source  of  power  supply  necessary  for 
the  operation  of  the  new  lines,  the  solution  of  the  matter  resting 
on  a  decision  as  to  whether  this  power  shall  be  supplied  from  new 
power  stations  belonging  to  the  new  lines  and  eventually  to  be 
owned  by  the  City,  from  power  stations  of  companies  affiliated 
with  the  New  York  Municipal  Railway  Corporation,  or  from  the 
Interborough  Rapid  Transit  Company  or  other  outside  companies. 
Although  the  matter  is  still  open,  no  final  decision  having  been 
made,  it  seems  probable  that  the  power  may  be  supplied  either  by 
the  operating  company  or  that  it  will  be  purchased  from  outside 
companies.  In  either  case,  the  power  will  be  supplied  at  a  mate- 
rially lower  figure  than  that  first  proposed  by  the  New  York 
Municipal  Railway  Corporation,  with  a  resultant  ultimate  saving 
to  the  City. 

Fourth  Avenue  Subway,  CerUre  Street  Loop  and  WilUamshurg 
Bridge  —  Signaling  and  Speed  Control  System. —  In  accordance 
with  the  terms  of  the  contract  between  the  New  York  Municipal 
Railway  Corporation  and  the  General  Railway  Signal  Company, 
the  manufacturing  concern  has  been  developing  an  entirely  new 
system  of  cab  signaling  and  speed  control.  All  of  the  apparatus 
installed  and  to  be  installed  is  subject  to  the  approval  of  the 
Commission.  Careful  attention  has  therefore  been  given  to  the 
progress  of  the  development  of  the  system,  and  the  corporation's 
tests  of  the  apparatus  have  been  followed  up  by  continuous  inspec- 
tions in  the  field.  This  system  will,  if  it  meets  expectations,  per- 
mit operation  of  more  frequent  service  through  signaled  terri- 
tory than  has  heretofore  been  possible,  and  with  a  far  greater 
degree  of  safety,  in  that  absolute  regulation  of  speed  is  provided. 
After  exhaustive  tests  a  part  of  this  equipment,  covering  a  new 
type  of  automatic  stop,  has  been  tentatively  accepted  by  the  Com- 
mission, and  has  been  placed  in  regular  service  on  the  steel  cars 
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operating  through  the  Centre  "Street  loop  and  on  the  Fourth  Ave- 
nue subway  and  the  Sea  Beach  line.  The  remainder  of  the 
equipment,  comprising  visual  and  audiUe  cab  signals/  taking  the 
place  of  the  usual  type  of  signal  located  along  the  right  of  way, 
together  with  the  speed  governing  feature,  is  under  test  on  several 
cars  which  have  been  equipped  experimentally  and  are  now  in 
r^lar  servica  The  apparatus  imder  test  performs  its  fimctions 
in  conjunction  with  the  existing  system  of  signals  so  that  none  of 
the  safety  features  already  provided  is  eliminated  by  the  test. 
Difficulties  always  incident  to  the  development  of  new  apparatus 
have  been  encountered,  but  at  present  there  seems  no  reason  to 
suppose  that  they  will  not  be  overcome  and  that  this  system  will 
not  meet  all  expectations. 

Station  Signs. —  Considerable  study  has  been  given  to  the  quesr 
tion  of  providing  adequate  station  signs  of  various  types.  As  a 
result  of  this,  additional  signs  indicating  the  names  of  stations, 
exits  and  entrances  have  been  installed  or  are  now  in  process  of 
installation.  The  question  of  making  certain  changes  in  illumi- 
nated signs  at  various  stations  indicating  the  approach  of  trains 
has  been  taken  up  with  the  corporation,  these  signs  to  date  having 
given  unsatisfactory  service.  It  is  the  aim  to  effect  improvements 
which  will  render  these  signs  serviceable. 

Electrolysis  —  Banding  Cast-iron  Sections  of  Svhway  Ttunnels. 
—An  investigation  was  instituted  to  take  up  the  question  of  bond- 
ing cast-iron  tunnel  sections  of  new  subway  lines,  the  aim  being 
to  prevent  the  possibility  of  electrolysis.  After  extensive  study, 
designs  have  been  prepared  for  a  special  type  of  electric  copper 
Wd  for  this  purpose.  These  bonds  have  already  been  installed 
W  contractors  at  several  points  under  the  direction  of  engineers  of 
the  department. 

A'^eu;  Cars. —  Orders  for  the  purchase  of  200  additional  steel 
cars^  together  with  trucks,  electrical  and  air-brake  apparatus,  and 
other  equipment  therefor,  largely  under  options  of  contracts  pre- 
viously approved,  have  been  given  approval.  Various  changes  in 
the  specifications  and  plans  covering  new  cars,  as  shown  to  be 
advisable  from  our  experience  with  the  first  of  these  cars  in  opera- 
tion, have  been  approved.  By  request  of  the  Commission,  speci- 
fications and  plans  for  special  cars  for  the  purpose  of  emergency 
pumping  in  flooded  subways,  for  providing  adequate  wrecking     . 
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facilities,  and  for  transporting  rubbish  collected  along  the  line, 
were  prepared  by  the  corporation,  submitted  and  approved. 

Lighting^  Heating  cund  Ventilation  of  Stations  and  Ttmnels, — 
Contracts,  specifications  and  plans  for  the  lighting,  heating  and 
ventilation  of  stations  and  tunnels  have  been  submitted  and  given 
consideration,  approval  being  given  or  recommended  as  warranted. 
It  has  been  necessary  to  dispose  of  a  number  of  questions  arising 
in  connection  with  this  work  by  means  of  informal  conferences 
with  engineers  of  the  corporation,  the  plans,  etc.,  then  being 
approved  after  appropriate  changes  were  made.  In  the  approval 
of  these  plans  and  contracts  close  attention  was  given  to  insure  the 
provision  of  proper  continuity  of  service,  as  well  as  to  see  that 
the  design  was  adequate  and  proper.  During  the  year  contracts 
covering  this  class  of  work  have  been  approved,  covering  the 
Broadway  (Manhattan)  subway  from  Eector  to  28th  streets;  the 
East  Xew  York  station;  the  New  Utrecht  Avenue  Line  stations; 
the  Fulton  Street  Line  stations,  between  Nostrand  avenue  and 
Cumberland  street,  and  the  Coney  Island  terminal.  The  problem 
of  providing  adequate  tunnel  ventilating  apparatus  in  the  Centre 
Street  loop  and  in  the  Fourth  Avenue  subway  has  been  given 
attention  during  the  year.  This  matter  was  for  some  time  held  in 
abeyance  pending  a  report  of  a  special  committee  appointed  to 
investigate  the  general  question  of  subway  ventilation.  Based  to 
some  extent  on  this  report,  the  corporation  now  has  in  active 
preparation  plans  showing  a  proposed  method  of  ventilating  these 
subways. 

Drainage, —  At  the  Commission's  request  the  corporation  has 
agreed  to  install  pumps  on  the  several  sections  of  the  subway  after 
construction  is  complete  and  prior  to  the  beginning  of  operation 
of  the  lines  by  the  corporation,  thus  saving  to  the  City  the  cost  of 
providing  new  pumps  to  cover  this  period  or  the  cost  of  retaining 
the  contractors'  pumps. 

'Contracts,  specifications  and  plans  for  the  purchase  and  installa- 
tion of  drainage  sump  pumps  at  points  in  the  Centre  Street  loop 
and  in  the  Fourth  Avenue  subway  have  been  submitted  by  the 
corporation  an.d  approved. 

Contracts,  specifications  and  plans  for  the  purchase  and  instal- 
lation of  sewage  ejectors  at  certain '  stations  in  the  Broadway 
(Manhattan)  subway  have  also  been  approved. 
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Uions, —  Oontracts,  specifications  and  plans  covering  the 
and  equipment  of  a  new  substation  in  the  vicinity  of  the 
jburg  bridge  were  submitted  and  approved.  The  purchase 
for  this  building  was  likewise  approved, 
lets,  specifications  and  plans  for  rotary  converters,  trans- 
circuit-breakers,  switchboard  and  other  details  of  substa- 
aratus  were  submitted  and  approved. 
rs  and  Cables. —  Contracts  and  orders  for  the  purchase 
for  various  purposes,  including  power,  signal  and  emer- 
arm,  were  submitted  for  approval,  as  were  also  detailed 
>wing  the  installation  of  the  same  at  various  points  on  the 
«.  These  have  been  approved.  Consideration  has  been 
the  relocation  of  existing  cables,  and  designs  have  been 
[  showing  the  manner  in  which  trolley  trough  at  several 
iould  be  installed.  In  connection  with  the  contract  for 
g  the  surface  tracks  on  New  Utrecht  avenue,  detailed 
3re  prepared  and  specifications  were  drawn  up  covering 
jation  of  the  trolley  trough  and  the  cables  of  the  Nassau 
Railroad  Company. 

■rail  Installation, —  Contracts,  specifications  and  plans 
the  procurance  and  installation  of  third-rail  and  for 
third-rail,  track-rail  and  elevated  structures  on  a  number 
were  submitted  and  approved  after  appropriate  changes 
I  made.  These  lines  include  the  Broadway  (Manhattan) 
between  South  and  59th  streets,  the  Jamaica  extension; 
island  terminal;  the  reconstruction  work  at  East  New 
icluding  yards ;  the  Fulton  Street  Elevated  line  between 
d  avenue  and  Cumberland  street,  as  well  as  minor  work 
Broadway  Elevated  and  other  lines, 
al  attention  has  been  given  to  the  design  of  third-rail 
1  view  of  trouble  experienced  with  a  type  of  bond  pre- 
installed. 

Lines  and  Manholes. —  A  contract,  with  specifications  and 
:s  related  thereto,  for  the  installation  of  various  duct  lines 
iholes  was  given  consideration  and  was  approved.  Draw- 
)wing  various  details  of  ducts  and  manholes  have  been 
3d  and  been  given  attention. 

?  for  Storage  and  Equipment  Purposes. —  A  report  was 
i  and  submitted  dealing  with  the  advisability  of  securing 
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an  additional  yard  for  storage  and  equipment  purposes  on  the 
Canarsie  line,  in  accordance  with  a  definite  suggestion  of  the 
corporation.  The  location  and  design  of  other  yards  for  similar 
purposes  were  given  consideration. 

AiUomatic  Signals, — Various  work  orders  calling  for  additional 
work  under  contracts  previously  approved  and  looking  toward  the 
safeguarding  of  signal  apparatus  already  installed  were  sub- 
mitted. Experience  having  indicated  that  it  is  necessary  to  pro- 
vide such  safeguards,  the  orders  were  approved.  A  considerable 
proportion  of  the  changes  in  this  signaling  apparatus  was  made 
at  the  instance  of  engineers  of  the  Commission.  Detailed  plans 
covering  the  arrangement  of  the  apparatus  at  various  points  have 
been  criticised. 

Operation  of  New  Lines,  and  Progress  of  Equipment: — A 
considerable  volume  of  matter  relative  to  the  temporary  opera- 
tion of  new  lines  has  been  considered.  Such  work  has  consig'^cd 
principally  of  questions  relating  to  the  relocation  of  existing  wires 
belonging  to  outside  companies  and  to  the  relocation  of  tracks. 

During  the  year  operation  on  the  New  Utrecht  Avenue  line  as 
far  as  86th  street  and  Twenty-fifth  avenue  was  inaugurated,  the 
third-rail  and  connections  being  fully  installed  as  far  as  this  point, 
but  the  station  lighting  and  heating  being  only  partially  complete, 
due  to  the  non-completion  of  the  station  buildings.  This  opera- 
tion has  been  conducted  over  two  tracks,  covering  a  distance  of 
approximately  three  and  three-fourths  miles. 

In  the  Fourth  Avenue  subway  the  ser\'ice  has  been  extended 
from  69th  street  to  86th  street  on  the  local  tracks,  and  on  the 
express  tracks  operation  between  the  Manhattan  bridge  and  59th 
street  has  been  inaugurated.  The  work  of  installing  third-rail, 
cables,  lighting,  and  temporary  signals  is  complete  on  this  line 
except  for  the  installation  of  tunnel  ventilating  fans,  which  matter 
has  been  held  in  abeyance  pending  the  result  of  a  study  by  a 
special  committee.      The  work  is  now  going  forward. 

On  the  Sea  Beach  line  service  has  been  inaugurated  on  the 
express  tracks.  All  equipment  on  this  line  has  been  completely 
installed,  and  is  in  operation,  with  the  exception  of  certain  toilet 
facilities  which  are  unavailable  for  use  owing  to  the  lack  of  sewer 
connections.     The  operation  on  this  line,  together  with  the  exten- 
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siim  of  operation  in  the  Fourth  Avenne  snbway,  covers  a  distance 
of  approximately  nine  miles. 

On  the  Broadway  Elevated  line  the  installation  of  statiwi  light- 
ing is  nearing  completion.  The  portion  of  this  line  between 
Havemeyer  street  and  Myrtle  ayenue,  a  distance  of  approximately 
one  and  one-half  miles,  was  placed  in  operation. 

On  the  Pulton  Street  line  between  Nostrand  avenne  and  Sack- 
man  street  the  additional  traek,  covering  a  dirtanee  of  approxi- 
mately two   and  three-fourths  miles,   was  placed  in  operation. 

On  the  Myrtle  Avenue  line  reconstruction  of  the  tracks  and 
station  buildings  is  under  way,  but  as  yet  no  equipment  has  be«i 
installed.  The  same  conditions  exist  at  East  New  York  and  at 
Coney  Island.  On  the  Jamaica  Avenue  extension  the  installation 
of  third-rail  is  partially  complete  and  contracts  for  station  lighting 
have  already  been  let. 

Frequent  inspections  made  on  the  lines  which  have  already  been 
placed  in  operation  have  resulted  in  the  corporation  requiring 
contractors  to  satisfactorily  complete  certain  details  of  the  work, 
and  in  some  cases  to  reoonstruct  unsatisfactory  work,  as  well  as 
to  clear  away  acenmulated  rubbish,  the  general  purpose  of  these 
inspections  being  to  insttre  entire  completion  of  contracts  and  the 
satisfactory  operation  of  equipment  installed  under  the  same. 

Inspectton  and  Acconntingr:  —  Jq  insure  full  protection  of  the 
city's  interests  in  connection  with  equipment  work  done  during 
the  jetkT  on  new  lines  of  the  New  York  Municipal  Railway  Cor- 
poraticm  under  Contract  No.  4  and  the  Related  Certificates,  the 
progress  of  all  such  work  has,  by  detailed  inspections  and  inves- 
tigations, been  chedced,  and  every  charge  made  for  such  equip- 
ment work  peifonned  definitdy  accounted  for.  The  manner  of 
inspecting  and  aeconnting'  for  this  work  and  the  general  scope  of 
die  same  are  outlined  as  follows: 

Priw  to  the  beginning  of  instaDatioo  by  the  corporation  of  any 
equipment  previously  approved  by  the  Commission  or  the  Chief 
Engineer,  a  ccnferenee  has  been  arranged  with  the  proper  corpo- 
ration officials  and  an  authorization  has  been  prepared  to  cover 
the  work,  specific  authorizations  being  prepared  by  the  Department 
when  necessary  for  the  purpose  of  the  proper  identification  of 
chaises,  and  for  properly  classifying  such  charges  in  accordance 
10 
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with  the  requirements  of  Contract  No.  4.  Authorizations  sub- 
mitted by  the  corporation  have  been  approved  when  propeily 
covering  equipment  work,  and  have  been  classified  according  to 
the  Uniform  System  of  Accounts.  During  the  year  181  separate 
authorizations  covering  equipment  work  were  approved. 

In  all  cases  where  new  work  to  be  done  was  of  such  a  nature 
as  to  require  the  replacing  of  existing  facilities,  a  field  inspectiun 
was  immediately  made  and  an  inventory  prepared  from  which  the 
present  and  scrap  values  of  the  existing  facilities  at  the  time  of 
removal  were  determined.  During  the  year  such  inventories  an«l 
computations  were  made  of  the  facilities  on  the  following  line- 
and  stations:  Brighton  Line  reconstruction  between  Church 
avenue  and  Malbone  street ;  Brighton  Line  reconstruction  between 
N'eptune  avenue  and  Culver  depot;  West  End  Line  reconstruction : 
Culver  line;  Coney  Island  terminal;  East  New  York  reconstruc- 
tion, and  the  replacing  of  signal  towers  and  interlocking  equip- 
ment at  various  locations  on  the  Broadway,  Fulton  Street  an-l 
Myrtle  Avenue  lines. 

Daily  inspections  were  maintained  of  all  work  under  way  to 
see  that  the  provisions  of  contracts  and  specifications  approved 
by  the  Commission  were  rigidly  carried  out  and  to  keep  in  clost- 
touch  with  the  progress  of  all  work.  Where  the  work  was  donr 
by  the  corporation  with  its  own  labor  forces  and  material,  a  daily 
check  was  made  in  the  field  of  all  labor  and  material  used,  these 
field  records  being  later  checked  against  the  Daily  Force  Accoun- 
Sheets,  Storehouse  Orders,  Direct  Charge  Reports,  etc.,  submitted 
by  the  corporation. 

In  cases  where  the  work  was  being  done  by  contractors, 
inspections  and  records  were  made  of  the  quality  of  material  useJ 
and  the  progress  of  the  work ;  a  record  was  also  kept  of  such  ^xtra 
work  as  was  performed  under  these  contracts.  All  records  were 
liien  checked  against  the  Monthly  Contract  Estimates  when  sub- 
mitted to  the  Commission  by  the  corporation.  Copies  of  all 
vouchers  and  journal  entries  submitted  monthly  by  the  corpora- 
tion were  checked  against  original  data,  storehouse  orders  and 
force  accounts,  to  which  these  vouchers  and  journal  entries^ 
referred  in  detail,  thus  maintaining  a  complete  check  and  record 
of  all  work  performed. 

Digitized  by  VjOOQIC 


Rapid  Transit  Coxstruction  291 

Monthly  statements  showing  the  expenditures  made  on  account 
of  each  authorization  or  job  number  were  submitted  by  the  corpo- 
ration and  were  regularly  checked  against  the  records  on  file  in 
this  office  and  obtained  as  a  result  of  field  checks.  These  state- 
ments of  expenditures,  if  found  correct,  were  certified  to  and 
recommended  for  approval  to  the  Chief  Engineer.  When  incor- 
rect, the  particular  items  objected  to  were  referred  back  for  cor- 
rection and  were  certified  only  when  they  were  satisfactory  in 
every  detail.  During  the  year  statements  of  expenditures  made 
by  the  New  York  Municipal  Railway  Corporation  aggregating 
approximately  $3,702,000  were  checked  and  certified. 

All  materials  and  supplies  taken  into  stock  at,  and  issued  from, 
the  various  storerooms  of  the  corporation  were  checked  against 
bills,  purchasing  agent's  orders  and  vouchers,  and  accounted  for. 
The  aggregate  value  of  materials  so  checked  amounted  to  approxi- 
niatrly  $840,000. 

Of  equipment  work  done  during  the  year  bv  the  New  York 
Municipal  Railway  Corporation  or  its  contractors,  of  which  daily 
inspections  have  been  maintained,  and  such  work  done  accounted 
for,  the  principal  items  included  tunnel  and  station  lighting: 
signal  and  interlocking  equipment ;  installation  of  power,  contact 
rail,  and  of  telephone  and  other  cables;  track  bonding;  emergency 
alarm  equipment ;  signal  towers,  and  heating  of  same ;  station  fur- 
niture; off-line  conduits;  cars  and  car  equipment,  and  equipment 
of  substations. 

Electrical  Tests  on  Materials :  —  During  the  year  tests  were 
math*  of  all  equipment  materials  for  installation  on  the  New 
York  Municipal  lines,  where  the  specifications  for  such  materials 
^aUed  for  certain  electrical  properties,  the  Bureau  of  Equipment 
Inspection  co-operating  in  this  matter  with  the  Division  of  Mate- 
rials, which  conducted  the  physical  tests.  In  this  line  of  work 
the  tests  made  included  telephone,  emergency  alarm,  signal  and 
high  tension  cables,  contact  rail,  third-rail  insulators  and  third- 
rail  bonds,  and  sump  pumps,  electrically  driven. 

As  a  result  of  the  testing  work  which  has  been  done,  the  quality 
of  the  material  delivered  to  the  corporation  has  been  maintained 
at  a  high  standard,  and  all  electrically  defective  material  has  been 
prevented  from  being  shipped  by  the  contractors. 
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Equipment :  —  Equipment  approved  for  installation  during  the 
year  has  largely  included  the  following:  Cars  and  related  appa- 
ratus comprising  air  brakes,  motors  and  control,  etc. ;  power-house 
and  substation  buildings  and  equipment;  high  and  low-tension 
distributing  systems,  including  third-rail  cables  and  track  bond- 
ing; signal  systems  and  interlocking;  lighting,  heating  and  ventila- 
tion of  stations  and  subway  tunnels ;  telephone  systems  and  other 
communicating  devices;  drainage  equipment,  yard  arrangements 
and  bonding  of  elevated  structures.  Practically  all  of  the  matters 
submitted  by  this  company  applied  entirely  to  new  work,  very 
few  changes  being  presented  for  consideration.  This,  in  contrast 
to  work  of  a  similar  nature  done  by  the  New  York  Municipal 
Railway  Corporation,  indicates  that  the  work  of  installation 
of  equipment  on  the  Interborough  lines  is  not  in  geiieral  so  far 
advanced  as  on  the  New  York  Municipal  Railway  Corporation's 
lines. 

The  scope  of  the  work,  in  connection  with  the  equipment  of 
this  company^s  lines,  has  been  practically  the  same  as  that  done 
in  connection  with  the  equipment  of  the  New  York  Municipal 
Railway  Corporation's  lines.  The  same  system  of  inspecting 
and  supervising  the  installation  of  equipment  has  been  carried 
out,  and  the  progress  of  construction  and  equipment  work  has 
been  closely  watched  in  order  that  there  might  be  no  delay  in  the 
placing  of  new  lines  in  operation  through  failure  to  obtain  any 
part  of  the  equipment.  Inspections  have  been  made  of  equip- 
ment on  those  lines  which  have  been  placed  in  operation  to  insure 
this  equipment  standing  up  and  being  properly  maintained  under 
operating  conditions. 

General  subjects  which  have  received  special  study  during  the 
year  are  summarized  as  follows : 

Cars. —  Contracts,  specifications  and  plans  covering  the  pur- 
chase and  equipment  of  311  new  steel  cars,  including  bodies, 
trucks,  electrical  and  air  brake  apparatus,  have  been  submitted  by 
the  company  and  approved.  In  addition  to  these,  contracts, 
specifications  and  plans  covering  the  trucks  and  apparatus  to  be 
installed  on  478  composite  car  bodies  whic^  were  removed  from 
the  subway,  in  compliance  wiUi  an  order  of  the  Commission  and 
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ebuilt  for  use  on  new  elevated  lines,  have  been  given  con- 
Ion  and  approved.  The  work  of  equipping  these  car  bodies 
lessing. 

iiUions,  Sites  and  Equipment, — -Consideration  and  approval 
jen  given  during  the  year  to  the  purchase  of  sites  for  three 
ibstation  buildiiign.  Contracts,  ^specifications  and  plans 
^proved  for  the  erection  of  five  new  substations,  and  pui*- 
;  agent's  orders  for  the  steel  framing  for  the  substation 
g8  w^re  likewise  approved.  The  plans,  contracts  and 
at  ions  covering  the  procuiing  and  installation  of  sub- 
equipment,  including  rotary  converters,  transformers, 
K)ard  apparatus,  blowers,  etc.,  were  given  approval. 
BT'houses  and  Equipment. —  Several  contracts  for  gcnerat- 
paratus  to  be  installed  in  power  stations,  particularly  in 
7  station  at  59th  street,  in  which  equipment  is  to  be  utilized 
lishing  power  for  the  operation  of  new  lines,  were  sui>- 
and  given  approval.  Included  among  these  contracts  was 
the  purchase  of  three  30,000  kw.  turbine  generators.  The 
ontracts  covered  auxiliary  apparatus,  such  as  condensers, 
valves,  etc.,  together  with  contracts  for  automatic  stokers 
'd  to  increase  the  existing  boiler  capacity.  In  connection 
lis  work  the  question  of  the  possible  furnishing  of  power 
operation  of  the  New  York  Mimicipal  Railway  Corpora- 
ines  has  been  continually  kept  in  mind,  in  order  that  ample 
y  may  be  on  hand  if  such  contractis  are  made. 
als  afid  InterhcTcing  on  Various  Linrff. —  The  attention 
company  has  been  called  to  the  necessity  of  submitting 
or  signals  on  various  lines  on  which  operation  is  imminent, 
dans  for  the  Queens  line^,  the  White  Plains  Road  line, 
J  Avenue  and  Lexington  Avenue  lines  have  already  been 
d  and  given  consideration,  as  well  as  have  numerous  plans 
g  detail  layouts  of  interlockings  on  these  and  other  lines, 
for  the  interlocking  at  179th  street,  at  the  junction  of  the 
hite  Plains  Road  line  with  the  existing  subway,  have  been 
ed,  and  arrangements  have  been  made  covering  the  method 
ig  the  work.  Signals  in  the  vicinity  of  the  Harlem  River 
•idge  on  I3ie  Third  Avenue  Elevated  line  have  been  care- 
nspected  to  insure  proper  protection  being  provided.      A 
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large  number  of  drawings  covering  miscellaneous  details  of  inter- 
locking and  signaling  work  have  been  examined  and  approved, 
and  purchasing  agent's  orders  and  contracts  for  the  supply  of  a 
large  amount  of  signal  material  have  also  been  checked  and 
approved. 

Power  Transmission  aiid  Distribution  Systems. —  Plans  show- 
ing proposed  general  arrangements  of  power  distributing  systems 
have  been  submitted  for  consideration  during  the  year,  as  well  as 
plans  showing  detailed  distribution  layouts  at  certain  points. 
Such  suggestions  as  have  been  necessary  have  been  made  in  regard 
to  these. 

Attention  has  been  given  to  the  routing  of  high-tension  feeders 
from  the  74th  Street  power  station  to  Substation  No.  26  in  Long 
Island  City.  Owing  to  the  non-completion  of  the  Lexington 
Avenue  subway  it  appeared  necessary  to  install  these  cables  in 
temporary  locations  along  a  considerable  portion  of  the  route. 
After  a  thorough  consideration,  arrangements  were  made  by  means 
of  which  this  additional  expense  has  been  almost  entirely  elimi- 
nated. The  method  of  installing  the  cables  in  the  unfinished 
Shaft  No.  2  of  the  Steinway  tunnel,  as  has  been  suggested,  has 
been  accepted  by  the  company. 

Standard  specifications  covering  various  types  of  cable  were 
criticised  and  approved  after  corrections  were  made.  Con- 
tracts for  the  purchase  under  these  specifications  of  approximately 
1,223,000  feet  of  cable  were  approved. 

Duct  Lines  and  Manholes. —  Approval  has  been  given  of  plans 
showing  the  routes  and  details  of  construction  of  duct  lines  and 
manholes  on  99th  street  and  on  Southern  boulevard,  and  also  show- 
ing the  connecting  duct  lines  on  Jerome  avenue  and  those  for 
Substation  Xo.  47.  The  company  has  been  authorized  to  con- 
struct with  its  own  forces  a  connecting  duct  line  to  Substation 
No.  26  with  a  view  to  expediting  the  work. 

Third-rail,  Bonds  and  Cables. —  Plans  showing  the  location  and 
arrangement  of  third-rail  and  cables  on  the  Queens  lines,  White 
Plains  Road  line,  Jerome  Avenue  line  and  Lexington  Avenue 
subway  have  been  approved,  involving  the  detail  of  the  construc- 
tion of  the  third-rail,  cables  and  related  apparatus. 

A  special  study  was  made  of  conditions  in  the  Harlem  River 
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tunnels  where  interference  existed  between  the  duct-bank  and 
third-rail  construction,  and  suggestions  were  made  with  a  view 
to  disposing  of  the  difficulty. 

Specifications  covering  third-rail  have  been  approved,  and  under 
these  specifications  contracts  for  the  purchase  of  8,800  tons  of 
third-rail  have  likewise  been  approved.  Drawings  and  purchas- 
ing agent's  orders  for  the  supply  of  bonds  and  other  auxiliaries 
have  been  given  approval,  as  well  as  contracts  for  the  installation 
•'►I  third-rail  on  the  Queens  lines  and  the  Lexington  Avenue  and 
Jerome  Avenue  lines.  Attention  has  been  given  in  connection 
with  the  third-rail  installation  and  location  to  the  proposed  joint 
operation  of  cars  of  both  the  Interborough  Rapid  Transit  Com- 
pany and  the  New  York  Municipal  Rmlway  Corporation  over 
the  Queens  lines. 

Siation  Lighting, —  Plans  covering  station  lighting  on  the 
Queens  lines.  White  Plains  Road  line,  Second  Avenue  line  and 
in  the  tunnels  and  stations  of  the  Lexington  Avenue  subway  have 
been  given  approval.  Plans  for  the  lighting  of  certain  recon- 
structed elevated  stations  have  also  been  given  approval,  and  tests 
liave  been  made  of  the  amount  of  lighting  at  present  at  several 
f'levated  stations.  Purchasing  agent's  orders  for  lighting  fixtures 
have  been  approved.  Contracts  and  specifications  for  the  installa- 
tion of  station  lighting  on  the  Queens  lines,  White  Plains  Road 
line,  Jerome  Avenue  line  and  on  the  Nostrand  Avenue  branch 
have  been  approved. 

Drainage  Equipment. —  Drawings  showing  the  general  arrange- 
ment and  location  of  drainage  equipment,  as  well  as  the  detailed 
schedule  of  the  size  and  type  of  apparatus  to  be  installed  for 
drainage  purposes,  have  been  approved.  This  equipment  covers 
principally  sump  pumps  and  sewage  ejectors. 

Contract  and  specifications  covering  the  purchase  of  six  air 
compressors  to  operate  the  drainage  equipment  have  been  given 
consideration  and  approval,  and  plans  covering  the  location  of  air 
line  in  the  Lexington  Avenue  and  Seventh  Avenue  subway  have 
been  approved,  as  have  also  the  purchasing  agent's  orders  for  the 
purchase  of  this  pipe. 

Arrangements  have  been  made  whereby  the  company  is  to  install 
pumping  equipment  as  soon  as  possible  after  construction  work 

Digitized  by  L:iOOQlC 


296       Public  Seevice  Commission  —  First  District 

is  sufficiently  completed,  thus  providing  pumping  facilities  during 
the  interim  from  the  completion  of  the  construction  to  the  begin- 
ning of  operation,  without  requiring  the  city  to  supply  or  rent 
additional  pumps. 

AdditionaZ  Yards  for  Storage  a/nd  Equipment  Pva-poses,— 
Owing  to  the  necessity  of  procuring  additional  yard  space  for  the 
purpose  of  equipping  new  cars,  this  being  due  to  the  non-accessi- 
bility of  center  tracks  on  new  lines  which  it  had  bc;en  contemplated 
would  be  available  for  storage  purposes,  leases  covering  several 
parcels  of  yard  space  have  been  submitted  and  approved.  Plans 
showing  various  buildings  to  be  used  in  connection  with  equii>- 
ping  of  new  cars  have  also  been  approvod.  The  general  question 
of  the  size  and  location  of  yards  for  storage  and  equipment  pur- 
poses* has  been  given  extensive  study. 

Station  Heating, —  Contracts,  specifications  and  plans  covering 
installation  of  steam  heating  plants  in  certain  of  the  larger  stations 
on  the  Queens  lines  were  submitted  and  approved. 

Elevators  at  the  Grand  Central  Station. —  Elevators  beinj 
necessary  at  the  Grand  Central  station  for  the  purpose  of  com- 
municating with  the  Steinway  tunnel,  contracts,  specifications  and 
plans  covering  three  of  these  were  submitted  and  approved. 

Power  Supply, —  In  connection  with  the  proposed  supply  of 
power  by  the  Interborough  Rapid  Transit  Company  fox  the  opera- 
tion of  the  New  York  Municipal  Railway  Corporation  lines,  con- 
ferences have  been  held  to  consummate  an  agreement  between  the 
two  companies  whereby  the  Interborough  Rapid  Transit  Company 
would  supply  power  to  the  New  York  Municipal  Railway  Corpo- 
ration at  an  acceptable  price.  The  possible  utilization  of  the  sub- 
stations of  the  Interborough  Rapid  Transit  Company  in  con- 
nection with  this  power  supply  has  been  kept  in  mind  in  the 
consideration  of  all  new  substations,  and  the  procuring  of  new 
power  equipment. 

A  contract  between  the  Interborough  Rapid  Transit  Company 
and  The  Long  Island  Railroad  Company  for  the  temporary  supply 
of  power  to  permit  immediate  operation  of  parts  of  the  Queens 
lines  was  given  consideration  and  approval. 

Operation  of  New  Lines,  and  Progress  of  Equipment :  —  Dur- 
ing the  year  the  Queensboro  subway  service  was  extended  west- 
ward to  the  Grand  Central  station,  and  elevators  connecting  the 
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Central  station  of  the  Queensboro  subway  with  the  Grand 
il  station  in  the  present  subway  were  placed  in  operation, 
ne  was  also  extended  eastward  to  the  Hunters  Point  Avenue 
I  and  later  to  the  Queens  Plaza  station,  considerable  work 
ueoessary  to  accomplish  this  last  extension  of  service  at  the 
esired.  The  question  of  installing  additional  crossovers  in 
ueensboro  subway  in  the  vicinity  of  the  Grand  Central 
L,  to  provide  for  increased  service,  is  receiving  considerable 
at  present. 

ing  the  year  the  additional  tracks  on  the  Second,  Third  and 
Avenue  lines  were  jdaced  in  operation, 
the  Astoria  and  Queens  lines,  the  installation  of  third-rail, 

station  lighting,  heating,  etc.,  is  progressing,  and  it  is 
)ated  that  it  will  be  possible  to  put  these  lines  in  operation 
near  future. 

the  White  Plains  Boad  line  the  third-rail  and  cables,  as  well 
lals,  are  partially  installed,  and  the  contract  for  the  installa- 
f  station  lighting  and  heating  has  been  let.     The  same  con- 
exists  on  the  Jerome  Avenue  line. 

:he  Lexington  Avenue  subway,  the  contract  for  the  installa- 
f  third-rail  has  been  let  and  plans  covering  installation  of 
ig  and  ventilation  have  been  approved. 
section  and  Accounting :  —  Along  the  same  lines  as  in  the 
f  iiuspection  and  accounting  for  equipment  work  performed 
J  New  York  Municipal  Railway  Corporation,  the  progress 
equipment  work  done  by  the  Interborough  Bapid  Transit 
my  has  been  checked,  and  every  charge  made  on  account  of 
rork  definitely  accounted  for.  The  maimer  iq  which  inspect- 
id  accounting  are  carried  on  and  the  general  scope  of  the 
are  as  previously  described  in  connection  with  the  New 
Municipal  lines. 

me  were  approved,  on  account  of  equipment  work  during  the 
1,100  separate  authorizations,  covering  an  aggregate  value 
proximately  $1,730,000. 

equipment  work  done  during  the  year  by  the  Interborough 
I  Transit  Company  or  its  contractors,  the  principal  items 
led  tunnd  and  station  lighting;  signal  and  interlocking 
ment ;  installation  of  power  plant,  contact  rail,  and  of  power. 
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telephone  and  other  cables ;  track  bonding  emergency  alarm  equip- 
ment; signal  towers  and  heating  of  same;  station  furniture;  off- 
line conduits ;  cars  and  car  equipment ;  equipment  of  substations ; 
sump  pumps  and  circuit  breaker  houses;  equipment  for  recon- 
struction of  74th  Street  power  house  and  additional  equipment 
at  59th  Street  power  house. 

Maintenai^ce  of  Subway  Pump  Equipment 
In  all  cases  where  sections  of  the  subway  have  been  completed 
by  contractors,  the  maintenance  of  sump  pumps  has  been  taken 
over  and  carried  on  by  the  Commission  until  such  time  as  the 
section  in  question  is  turned  over  to  the  operating  company.     The 
pumps  maintained  during  the  year  are  as  follows: 
New  York  Municipal  Railway  Corporation: 
Broadway  subway  at  Chambers  street. 
Interborough  Rapid  Transit  Company: 
Lexington  avenue  and  74th  street. 
Lexington  avenue  and  108th  street. 

Electrical  Inspection  of  Rapid  Transit  Lines  under 
Construction 

Throughout  the  year  continual  inspection  has  been  maintained 
on  the  lines  for  operation  by  the  New  York  Municipal  and  Inter- 
borough Rapid  Transit  Companies  in  course  of  construction,  to 
determine  the  manner  of  protecting  all  lead-covered  electric  cables, 
and  to  make  such  suggestions  for  providing  additional  and  proper 
protection  of  same  as  were  considered  necessary.  The  entire 
system  has  been  inspected  on  an  average  of  once  a  week,  and 
where  particularly  dangerous  conditions  existed  more  frequent 
inspections  were  made.  The  items  which  appeared  to  have  an 
element  of  danger  or  which  required  attention  were  immediately 
taken  up  with  the  division  engineer  in  charge  of  the  work,  who 
arranged  for  such  repairs  as  were  necessary.  Through  this 
inspection  many  dangerous  conditions  were  eliminated. 

TRACK  CONSTRUCTION 

During  1916  the  Commission  has  continued  the  policy  of  pur- 
chasing track  materials  of  various  kinds  direct  from  the  manu- 
facturers, and,  by  placing  large  orders  well  in  advance  of  the 
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actual  need  of  the  various  items,  has  eflFected  great  economy  and 
benefited  to  even  a  greater  extent  than  in  1915,  when  a  similar 
policy  prevailed.  It  has  been  possible  for  the  Commission  to 
loan  track  material  temporarily  to  the  operating  companies  when 
they  have  been  unable  to  secure  it  from  other  sources,  due  to  the 
greatly  disturbed  condition  of  the  steel  market.  By  being  able 
to  make  these  loans  in  this  way  the  completion  of  the  Dual  System 
has  been  advanced,  and  the  City  has  been  the  gainer  by  the 
arrangement. 

The  track  materials  used  during  the  year  were  furnished  to 
the  inatallation  contractors  upon  their  requisitions  as  endorsed  by 
the  Division  offices.  A  great  amount  of  detail  work  was  required 
to  provide  the  proper  classes  and  quantities  of  material  at  the 
designated  points.  The  difficulties  of  getting  this  material  to 
the  installation  contractors  were  increased  on  account  of  the  great 
congestion  of  freight  in  and  around  Xew  York  City.  It  was  only 
by  constant  vigilance  with  respect  to  various  shipments  and  by 
urging  upon  all  concerned  the  great  necessity  of  early  deliveries 
of  track  materials  that  progress  was  made  in  the  track  installa- 
tion work. 

The  policy  of  the  Commission  in  furnishing  the  material  to 
the  track  installation  contractors,  instead  of  allowing  each  one 
to  purchase  that  requisite  for  his  own  work,  has  proved  to  be  a 
well  chosen  one.  In  working  out  this  method,  the  Track  Division 
has  received  from  the  various  field  offices  the  requisitions  for  the 
material  needed  for  each  job,  and  has  given  manufacturing  orders 
to  each  material  contractor  in  the  method  provided  in  the  material 
(contracts. 

The  more  recent  installation  contracts  have  been  so  drawn  tlint 
it  is  made  incumbent  upon  the  track  installation  contractor  to 
requisition  the  total  amount  of  material  needed  before  the  expira- 
tion of  the  dates  for  final  delivery  set  in  the  material  contracts, 
beyond  which  time  the  very  reasonable  prices  had  by  the  contracts 
would  not  'be  in  force.  It  is  provided  that  if  the  track  installa- 
tion contractor  does  not  take  the  material  within  the  proper  time 
limit,  the  Commission  retains  the  right  to  establish  a  storeyard 
^d  place  the  material  therein  at  the  expense  of  the  contractor. 

Agreements  modifying  the  material  contracts,  under  which  it 
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will  be  possible  to  extend  into  1918  some  of  tiie  verj  adyi 
tageous  arrangements  which  have  been  in  force  Ais  year,  are 
preparation. 

Supervision  of  the  work  of  providing  the  necessary  materii 
for  so  great  an  extent  of  trackage  has  made  it  necessaij'^  to  set 
an  accurate  system  of  accounting,  in  order  to  maintain  recoi 
of  the  immense  amounts  of  various  items  of  material  needed,  a 
each  month  to  prepare  estimates  for  payments  to  contractors  J 
these  materials.    Such  payments  monthly  have  averaged  $125,0( 

Five  special  work  contracts  (frogs  and  switches)  have  been 
to  the  value  of  $238,686.  Inasmuch  as  &e  manufacturers 
this  class  of  material  were  unable  to  secure  the  manganese  i 
from  any  other  source,  it  was  decided  to  furnish  from  the  Cc 
mission's  manganese  rail  contract  a  sufficient  amount  from  wh 
to  fabricate  the  special  work.  In  this  way  only  has  it  h 
possible  to  secure  the  necessary  high-grade  frogs  and  swite 
desired  for  the  work.  The  fabrication  of  open-hearth  rail  mi 
rial,  which  in  no  wise  possesses  the  wearing  qualities  of  mangan 
steel,  was  thus  made  unnecessary. 

The  placing  of  the  above-mentioned  contracts  for  special  tr 
work  has  required  much  checking  of  the  numerous  shop  drawi 
submitted  by  the  manufacturers.  Consistent  checking  and  ins 
ence  upon  specifications  being  followed  have  resulted  in  secur 
a  imiform  and  standardized  product,  the  advantages  of  which 
ycry  numerous. 

During  the  year  several  lines  were  placed  in  opera ti 
and  experience  has  indicated  that  the  design  of  the  track  w 
was  along  sound  lines.  These  new  lines  included  a  portion  of 
Fourth  Avenue  subway  in  Brooklyn,  the  New  Utrecht  Ave: 
Elevated  line  in  Brooklyn,  and  the  Queensboro  Tunnel  exi 
sion  as  far  as  the  Queensboro  bridge  plaza  in  Queens, 
accompanying  photographs  show  typical  instances  of  the  t 
of  construction. 

Contracts  have  been  prepared  and  let  for  107  miles  of  tra< 
at  an  aggr^ate  cost  of  about  $1,017,615* 

Plans  have  been  completed  for  61  miles  more  of  track.  I 
ccmtemplated  that  several  large  installation  contracts  will  be 
early  in  1917.     The  question  of  car  storage  yards  for  the  vari 
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has  been  constantly  before  the  Commission,  but  due  to  the 
Heated  nature  of  the  layouts  and  liie  necessity  of  providing 
late  facilities  it  has  been  impossible  as  yet  to  prepare  final 
Numerous  studies  have  been  made,  however,  and  it  is 
ted  that  the  yard  question  will  be  determined  during  the 
ig  year. 

tention  has  been  given  during  the  year  to  lessening  the  noise 
eration  on  elevated  structures.  There  is  in  course  of  installa- 
Ml  the  Jerome  Avenue  line  a  stretch  of  track  under  which 
3ads  have*  been  inserted,  and  on  the  rails  of  which  a  noise 
ming  device  designed  by  the  Conunission  will  be  attadied. 
'  importance  to  passengers  and  adjacent  residents,  this  experi- 
al  installation  is  looked  upon  with  interest. 

inSPECTIOH  OF  MATERIALS 

lile  the  total  amount  of  material  inspected  for  the  year  1916 
lot  equal  in  volume  to  that  of  the  previous  year,  the  variety 
iterials  inspected  increased  largely,  due  to  the  station  finish 
acts  and  special  trad:  work  In  the  year  1915  materials 
e  approximate  value  of  $16,800,000  were  inspected;  this 
the  total  is  estimated  at  $14,500,000. 
addition  to  the  regular  routine  work  of  inspection  and  test- 
Q  standard  materials,  numerous  tests,  experiments  and  inves- 
ons  were  made  on  special  materials  in  connection  with  the 
f  these  materials  in  liie  work.  Certain  problems  developing 
g  construction,  such  as  ventilation,  waterproofing,  concreting, 
oofing,  soils,  etc,  were  also  investigated  and  reported  upon, 
connection  with  the  ventilation  of  the  present  subway,  an 
ied  investigation  was  made  to  determine  the  quality  of  the 
rith  particular  reference  to  the  count  of  bacteria  and  the 
n  dioxide  content,  as  compared  with  normal  atmospheric 
tions  on  the  street  surface.  Samples  of  air  were  taken  in 
lys,  in  cars,  on  street  surface  and  in  certain  buildings  for 
ui^se  of  comparison,  with  surprising  results.  The  tests 
5d  fewer  bacteria  in  the  subway  air  than  in  the  atmospheric 
L  certain  parts  of  the  city,  and  less  than  in  certain  buildings. 
•esults  bore  out  the  Commission's  contention  that  the  ventilat- 
nstem  in  use  was  substantially  sufficient  and  needed  no  change 
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except  in  some  minor  details.  Had  it  been  found  that  importa 
structural  changes  were  necessary  a  large  outlay  would  have  be 
required. 

An  investigation  of  explosions  in  air  compressor  plants  on  t 
work  resulted  in  finding  that  the  lubricating  oils  were  the  prima 
cause,  and  instructions  were  issued  to  contractors  using  air  coi 
pressor  plants,  regulating  their  operation  and  the  class  of  o 
used  for  lubrication. 

A  quick-setting,  low-strength  cement,  now  used  extensively 
shield  driven  timnels,  was  developed  by  experimentation.  Tl 
cement  was  one  for  use  where  not  only  hydraulic  but,  at  the  sai 
time,  quick-setting  qualities  were  required. 

Autoclave  cement  for  viaduct  building  on  the  New  Tc 
Municipal  lines  was  also  introduced  for  the  first  time. 

The  examination  and  testing  of  local  sands  excavated  along  1 
line  of  the  work,  with  a  view  to  their  use,  if  practical,  contini] 
as  usual,  with  the  result  that  most  of  the  material  offered  v 
found  unsuitable  and  was  rejected. 

Ready-mixed  aggregates  were  used  in  increasing  quantities  d 
ing  the  year,  largely  displacing  the  aggregates  shipped  separate 
Better  facilities  for  handling  this  class  of  material  and  its  m( 
accurate  grading  have  resulted  in  denser  and  otherwise  impro^ 
concrete. 

In  order  to  complete  the  control  of  paints  and  to  detect  impro] 
handling  or  adulteration  after  delivery,  samples  from  paint 
use  have  been  taken  from  all  parts  of  the  work,  regularly  t 
systematically.  These  were  quickly  analyzed  by  the  Chemi 
Laboratory  with  the  result  that  any  abuses  of  this  material  w 
immediately  checked. 

Several  investigations  and  tests  were  made  on  fireproofing  c< 
pounds  for  woodwork  in  subway  and  elevated  structures; 
various  types  of  floor  hardeners  and  concrete  floors,  and  on  spe< 
waterproofing  compounds,  elastic  joint  fillers,  gravel,  concrete,  < 
Special  tests  and  inspection  were  also  made  on  hard  wOods  i 
special  woods,  in  large  quantity,  for  interior  finish  on  stat 
work,  and  on  a  large  amount  of  ornamental  iron  work,  etc. 

On  elevated  structures  new  problems  in  waterproofing  develoji 
requiring  an  entirely  different  type  of  waterproofing  from  t 
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in  the  subways,  particularly  as  to  expansion  joints,  joints 
m  concrete  and  steel,  waterproofing  of  steel  connections,  etc. 
ping  the  year,  especially  in  the  first  six  months,  the  great 
t  congestion  throughout  the  country  hindered  seriously  the 
ry  of  materials,  and  for  some  time  the  delay  occasioned  on 
Drk  was  serious.  The  deliveries  most  affected  were  those 
el  and  Southern  lumber.  The  lumber  situation  was  par- 
rly  critical,  but  was  relieved  a'l)out  September  1,  although 
goes  and  car  shortages  still  existed  at  that  time.  The 
t  congestion  and  scarcity  of  carriers  extended  even  to  the 
i  and  lighters  in  the  harbor  and  rivers,  which  delayed  the 
ry  of  all  materials. 

terials  entering  into  the  construction  and  equipment 
iced  in  the  Dual  System  were  delivered  on  108  general  con- 
and  47  material  contracts. 

?  territory  covered  in  the  work  of  inspection  for  the  year 
on  contracts  and  orders  for  materials  was  extended  from  236 
facturing  plants  in  1915  to  329  manufacturing  plants  in  17 
and  194  cities  and  towns  in  1916,  as  shown  in  Table  Xo.  1 
ided.  Tables  Xos.  2,  3,  4  and  5,  also  appended,  show, 
*tively,  the  quantities  of  materials  inspected  and  accepted 
g  the  year;  the  number  of  analyses  made  by  the  Chemical 
■atory  of  iron  and  steel,  paints,  asphalts  and  other  materials ; 
made  by  the  Cement  Testing  Laboratory:  and  the  work  of 
oncrete  Laboratory,  on  the  inspection  of  concrete  aggregates. 

1. —  Name  and  Location-  of  Plants  at  Which  Inspections  Weri:  Madk  dcrinq  the 
Vear  1916 

8TEEL  AMD  METAL  INBPECTIOK 

State  City  or  Town  Plant 

icut Bridgeport Columbia  Bolt  and  Nut  Co. 

Bridgeport Eastern  Malleable  Iron  Co. 

e Edge  Moor American  Bridge  Co. 

New  Castle American  Manganese  Steel  Co. 

New  Castle Brylgon  Steel  Casting  Co. 

Chicago American  Steel  Foundries 

Chicago Edgar-Allen-American  Manganese  Steel  Co. 

Chicago Illinois  Steel  Co. 

Chicaffo National  Malleable  Casting  Co. 

a Detroit Monarch  Steel  Caating  Co. 

futy Bayonne Bayonne  Bolt  and  Nut  Co. 

Camden Concrete  Steel  Co. 

Dunellen Levgar  Structural  Steel  Co. 

Flemington Foran  Foundry  and  Mfg.  Co. 

Hishbndge Taylor-Wharton  Iron  and  Steel  Co. 

Hotwken Elevator  Supply  Co. 

Hoboken Fagan  Iron  Works 

Jersey  City Brady  Brass  Co. 

Jersey  City Communipaw  Steel  Co. 

Mahwah American  Brake  Shoe  and  Foundry  Co. 

Millington Millington  Mfg.  Co. 
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TABLE  1. —  Naiix  and  Location  op  Plants  at  Wbxch  iNSPBcnoNS  Wbbjc  Mask  dcbuw  i 

Ybab  1916  -^  (CvNlMMMri) 

BTBBii  AJVD  xsnu.  morBcnoiiv  —  (C«iilin«e«d) 

SUU  City  or  Town  Plant 

New  Jersey Newark American  Bridge  Co. 

Newark Central  Fonndry  Go. 

Newark Hay  Foundry  and  Iron  Works 

Nefwark Igoe  Bros. 

Newark Maber  ft  Flockhart 

Oxford Oxford  Foundry  and  Machine  Co. 

Trenton American  Bridge  Co. 

Trenton J.  L.  Mott  Iron  Works 

Waverly Carnagie  Steel  Co. 

Newark NatioDsi  Lock  Wssher  Co. 

N«w  York Albany Geo.  U.  Thstoher  Iron  Wocfa 

Buffalo Creeocheck  Co. 

Buffalo Jewell  Steel  and  Maneabfe  Go. 

Buffalo I^ackawanna  Steel  Co. 

Buffalo New  York  Caf  Wheel  Co. 

Buffalo Pratt  A  Letnhworth  Co. 

Elmira American  Bridge  Co. 

Greater  New  Yoric A.  P.  Dienst  Co. 

Greater  New  York Columbia  Machine  and  Malleables  Co» 

Greater  New  York Equity  Icon  Works 

Greater  New  York Greemie-HBlliday  Co. 

Greater  New  York Harris  H.  Lris  Iron  Works 

Greater  New  York Hecla  Iron  Works 

Greater  New  YoHc High  Ground  Iron  Works 

Greater  New  York Hopkins  &  Co. 

Greater  New  York Inring  Iron  Works 

Greater  New  York Isaac  G.  Johnson  A  Co. 

Greater  New  York John  Thatcher  Iron  Woria 

Greater  New  Yoric Lieberman  A  Sanford 

Greater  New  York McEXougall  &,  Potter 

Greater  New  Yoric MiUiken  Bros. 

Greater  New  York National  Bridge  Co. 

Greater  New  York Pesriess  Iron  Works 

Greater  New  York Penn  Brass  and  Bronse  Co. 

Greater  New  Yoric Thos.  W.  Kifey  A  Co. 

Greater  New  York U.  8.  Galvanising  Works 

Greater  New  York Vulcan  ilail  and  Const.  Co. 

Greater  New  York Whale  Creek  Iron  Works 

Hillburn Ramapo  Iron  Works 

Jamestown Dahlstrom  Metallic  Door  Co. 

Jamestown Interior  Metal  Mfg.  Co. 

LanoBster American  Malleables  Go. 

Mt.  Vernon Henry-Bonnard  Bronse  Co. 

Syracuse Fraser  &  Jonss 

Troy Eastern  Malleable  Iron  Co. 

Troy Kail  Joint  Co. 

North  Carolina Wilmington Wilmington  Iron  Works 

Ohio Elyria Elyria  Iron  and  Steel  Co. 

Middletown American  Rolling  Mills  Co. 

New  Philaddphia American  Sheet  and  Tin  Plate  Co. 

Steubenville La  Belle  Iron  Works 

Warren General  Malleables  Co 

Youngstown Carnegie  Steel  Co.  (3  mills) 

Youn^town Republic  Iron  and  Steel  Co. 

Pennsylvania Ambridge American  Bridge  Co. 

Bessemer Carnegie  Steel  Co. 

Bethlehem Guerber  Engineering  Co. 

Braddoek Carneide  Steel  Co. 

Caoonsburg Fort  Pitt  BriJgo  Works 

Carnegie McClintic<Marshall  Const.  Co. 

Catasauqua Davies  A.  Thomas  Co. 

Chester Atlantic  Steel  Cssting  Co. 

Clairton Carnegie  Steel  Co. 

Coatcsville Lukens  Iron  and  Steel  Co. 

Coatesvillo Worth  Bros.  Co. 

Conahohooken Alan  Wood  Iron  and  Steel  Co. 

Coraopolis Dugucsne  Steal  Foundry 

Corry U.  S.  Brake  Shoe  and  Foundiy  Co. 

Donora American  Steel  Wire  Co. 

Duquesne Carnespe  Steel  Co. 

Easton Kue  )l.»r  FoanLiy 

Easton W  n.  ^h«u-toQ   .fr.  &  Co. 

Eddystone Belmont  Iron  Works 

Erie National  Foundry  Co. 

Glaesport American  Sheet  and  Tin  Plate  Co. 

Harrisburg Central  Iron  and  Steel  Co. 

Homestead Carnegie  Steel  O 
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Location  or  Plaxtb  at  Whtch  lumemcnouB  Wm^me  Maoc  ourrco  mc 
Ymam  1916  —  iCotUinutd) 

STEEL  AND  METAL  INSPECTION {CoiUwued) 

City  or  Town  Plant 

HooMetead Howard  Axle  Works 

Ivy  Roclcs Alan  Wood  Iron  and  Steel  Co. 

Johnstown Cambria  Sted  Co. 

LaosdaJe Central  Radiator  Co. 

Lebanon American  Iron  and  Steel  Mfg.  Co. 

McKees  Rooks Schoen  Stee!  Wbeel  Co. 

MunhaD Carnejfie  Stsel  Co. 

New  Kensington Union  Sprinij  and  Mfg  Co. 

Pencoyd Ametican  Bridge  Co. 

Phoenixville Phoenix  Bridge  Co. 

PhoenixviUe Phoenix  Iron  Works 

Pine  Forge American  Pressed  Steel  Co. 

Pittsburg A.  Stucki  Co. 

Pittsburg Carnegie  Steel  Co.  (3  mills) 

Pittsburg Crucible  Steel  Co. 

PftUburg Dilworth  Porter  ft  Co. 

Pittsburg Duer  Spring  and  Mfg.  Co. 

Pittsburg Jones  A  Lau^lin  Steel  Co. 

Pittsburg McConway  ft  Torley  Co. 

Pittsburg Oliver  Iron  and  Steel  Co. 

Pittsburg Pittsburg  Bolt  and  Nut  Co. 

Pittsburg Pittsburg  Foundry  and  Machine  Co. 

Pittsburg Pittsburg  Screw  and  Bolt  Co. 

Pittsburg Verona  Tool  Works 

Pottstown Glasgow  Iron  Works 

Pottstown Keystone  Foundry  Co. 

Pottstown L.  F.  Shoemaker  ft  Co. 

Pottstown McClintic-Marshall  Const.  Co. 

Pottsville Eastern  Steel  Co. 

Rankin McClintic-Marahall  Const.  Co. 

Reading American  Iron  and  Steel  Mfg.  Co. 

Scranton Scranton  Bolt  and  Nut  Co. 

Sharon Carnegie  Steel  Co.  (2  mills) 

Stcelton Cambria  Stoel  Co. 

Steelton Bethlehem  Steel  Co. 

South  Bethlehem Bethlehem  Steel  Co. 

Verona Valley  Forging  Co. 

Verona Verona  Tool  Works 

Point  Pleasant West  Virginia  Malleable  Co. 

Wheeling Wheeling  Mold  and  Foundry  Co. 

Wheeling Wheeling  Steel  and  Iron  Co. 

LUMBEB  INBPECTXON 

Brvwtoo T.  R.  MiUer  Lumber  Co. 

Mobile Creightoo  Lumber  Co. 

Mobile Hempstead  Lumber  Co. 

Viasgar  Bend Vinegar  Bend  Lumber  Co. 

CaryriUe Hendenon  Waits  Lumber  Co. 

E««tpori Carpenter  ft  O'Brien  (13  mills) 

Jaokfloorille G.  W.  Shank  Lumber  Co. 

Live  Oak Standard  Lumber  Co. 

Malone A.  L   Marbury  Lumber  Co. 

Millville German  American  Lumber  Co. 

Port  St.  Joe P.  N.  Coleoum  Lumber  Co. 

Savannah Producers  Lumber  Co. 

Algi«i8 D.  K.  Jeilris  Lumber  Co. 

Booaiuaa Great  Southern  Lumber  Co. 

Bon  Ami King-Ryder  Lumber  Co. 

Bon  Ami Long  Bell  Lumber  Co. 

Carson Central  Coal  and  Coke  Co. 

Carson Delta  Land  and  Timber  Co. 

Carson Gulf  Lumber  Co. 

Chirks Louisiana  Central  Lumber  Co. 

CoUaz Bit?  Pine  Lumber  Co. 

Cravens Pickering  Land  and  Lumber  Co. 

De  Ridder Hudson  River  Lumber  Co. 

De  Ridder Long  Bell  Lumber  Co. 

Edna Powell  Lumber  Co. 

Emad Peavcy-Byrnes  Lumber  Co. 

Fullerton Gulf  Lumber  Co. 

Glenmora Louisiana  Saw  Mill  Co. 

Grabow Anacoco  Lumber  Co. 

Hammond Hammond  Lumber  Co. 

Kinder Peavey-Byrnes  Liimber  Co. 

Lake  Cbaiks Calcasiei  Lumber  Co. 

Lake  Charles Lock-Moore  Lumber  Co. 

.ake  Charles Powell  Lumber  Co. 
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TABLE  1. —  Name  and  Location  of  Plants  at  Which  Inspectiona  Werb  Made  dttrtco 

Year  1916  —  {Continued) 

LUMBER  INSPECTION  —  (Continued) 

State  City  or  Town  Plant 

Louisiana Leesville Nona  Mills  Co. 

Longville Long  Bell  Lumber  Co. 

Lonfcville Longville  Lumber  Co. 

Ludington Lon^  Bell  Lumber  Co. 

Ludington Ludington  Lumber  Co. 

MoNary W.  M.  Cady  Lumber  Co. 

Meridian Meridian  Lumber  Co. 

Monroe Hawes  Lumber  Co. 

Neame Central  Coal  and  Coke  Co. 

Neame Delta  Land  and  Timber  Co. 

Norfield Natalbany  Lumber  Co. 

Oakdale Bowman-Hicks  Lumber  Co. 

Oakdale Forest  Lumber  Co. 

Oakdale. . '. Industrial  Limiber  Co. 

Pawnee Pawnee  Land  and  Lumber  Co. 

Pickering Pickering  Land  and  Lumber  Co. 

PineviUe Alexandria  Lumber  Co. 

Ragley W.  G.  Ragley  Lumber  Co. 

Ramsay St.  Tammany  Lumber  Co. 

Talisheek Osone  Lumber  Co. 

Westlake Krause-Mannigan  Lumber  Co. 

Woodworth Rapides  Lumber  Co. 

Zona Sanford  Lumber  Co. 

Mississippi Benmore Moore-Hagerty  Lumber  Co. 

Blodgett J.  M.  Griffin  Lumber  Co. 

Brookhaven Brookhaven  Lumber  Co. 

Columbia J.  J.  White  Lumber  Co. 

Cybur Cybur  Lumber  Co. 

Hattiesburg James  Hand  Lumber  Co. 

Handsford James  Hand  Lumber  Co. 

Laurel Marathon  Lumber  Co. 

Lumberton Hinto  Brothers  Lumber  Co. 

Pica^rune Rosa  Lumber  Co. 

Purvis James  Hand  Lumber  Co. 

Richton Riehton  Lumber  Co. 

Wimns Finkbine  Lumber  Co. 

New  York Chichester Wm.  Scharswaelder  ft  Co. 

Kingston H.  W.  Palen  &  Sons 

New  York Church  E.  Gates  Lumber  Co. 

New  York Cross-Austin  and  Ireland  Lumber  Co. 

New  York E.  E.  Dey  ft  Sons 

New  York Eppinger  ft  Russdl  Creoeoting  Co. 

New  York Grace  Lumber  Co. 

New  York Irving  Iron  Worics 

New  York John  C.  Orr  Lumber  Co. 

New  York Leary  Lumber  Co. 

New  York Louis  Boesert  ft  Sons 

New  York Moore  Brothers 

New  York Mortenson  Wood  Working  Co. 

New  York Storey  Lumber  Co. 

New  York Tisdale  Lumber  Co. 

New  York W.  P.  Young  ft  Bros. 

Rochester C.  H.  Rugg  Co. 

Tonawanda R.  T.  Jones  Co. 

New  Jersey Hoboken Lawson  ft  MoMurray 

Newark American  Creosoting  Co. 

Pennsylvania Pen  Argyl Fitsgerald-Speer  Co. 

Ridgway H/de-Murphy  Co. 

Texas Beaumont Kirby  Lumbar  Co. 

Bessmay Kirby  Lumber  Co. 

Browndell Kirby  Lumber  Co. 

Call Kirby  Lumber  Co. 

Doucette Fideutv  Lumber  Co. 

Doucette Long  Bell  Lumber  Co. 

Graybuig Thompson-Ford  Lumber  Co. 

Kirbyville Kirbjr  Lumber  Co. 

Merryyille American  LumbOT  Co. 

New  Willard Texas  Long  Leaf  Lumber  Co. 

PAINT  INSPECTION 

Michigan Detroit Detroit  Graphite  Co. 

New  Jersey Edgewater Midland  Linseed  Products  Co. 

Newark Patton  Paint  Co. 

Newark Sherwin-Williams  Co. 

Newark F.  W.  Devoe  ft  C.  T.  Raynolds  Co. 
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TABLE  1. —  Name  and  Location  or  Plantb  at  Which  Inspections  Were  Made  during  the 
Year  1916 — {Continued) 

paint  iNSPBonoN  —  (Continued) 

Statr  .  City  or  Town  Plant 

Xew  York New  York American  Linseed  Co. 

New  York A.  R.  Hauser  Co. 

New  York Benjamin  Moore  4  Co. 

New  York Cheeseman  A  Elliot 

New  York Debevoise  Co. 

New  York F.  W.  Devoe  &  C.  T.  Raynolds  Co. 

New  York J.  W.  Masury  A  Son 

New  York National  Load  Co. 

Ohio Cleveland Patterson-Sargents  Co. 

Dayton Lowe  Bros. 

Pennsylvania Philadelphia John  Lucas  &  Co. 

cement  inspection 

New  Jersey Alpha Alpha  Portland  Cement  Co. 

Stewartsville Eoison  Portland  Cement  Co. 

New  York Howe's  Cave Helderberg  Portland  Cement  Co. 

Pennsylvania Bath Pennsylvania  Cement  Co. 

Conenton '  Whitehall  Cement  Co. 

Coplay Coplay  Cement  Mfg.  Co. 

Easton Vulcanite  Cement  Co. 

Egypt Giant  Portland  Cement  Co. 

Nasareth Phoenix  Conent  Co. 

Nasareth Nasareth  Cement  Co. 

Northampton Atlas  Portland  Cement  Co. 

Ormrod Lehigh  Portland  Cement  Co. 

Siegfried Lawrence  Cement  Co. 

viTRinED  clay  products  inspection 

New'JerBcy Jersey  City Robinson  Clajr  Product  Co. 

Keasby American  Vitrified  Conduit  Co. 

Perth  Amboy American  Vitrified  Conduit  Co. 

South  River American  Clay  Product  Co. 

New  York Brooklyn American  Sewer  Pipe  Co. 

Brooklyn J.  P.  Duflfy  &  Co. 

Bronx J.  P.  Dufiy  A  Co. 

Long  Uand  City J.  B.  lUymond  Co. 

West  Farms American  Sewer  Pipe  Co. 

Pennsylvania Clermont Clermont  Sewer  Pipe  Co. 

Dnazmnond Shawmut  Clay  Mfg.  Co. 

New  Brighton American  Sewer  Pipe  Co. 

St.  Mary^s St.  Mary's  Sewer  Kpe  Co. 

GABLE   (conductor  AND   COVERING)  INSPECTION 

Connectient Bridgeport Electric  Cable  Co. 

NeWj^JerMy Perth  Amboy J.  A.  Roeblins  Sons  Co. 

Perth  Amboy Standard  Unoerground  Cable  Co. 

Rhode.Uand Bristol National  India  Rubber  Co. 

I'XSPECnON  or  waterproofing  MATERIAliS,  ROAD  SURFACING  MATERIALS   AND  FELT  PADS 

New  Jeney Bayonne Standard  Oil  Co. 

BayoDDe The  Texas  Co. 

Bound  Brook Standard  Paint  Co. 

Manville Johns-Manville  Co. 

Maurer Barber  Asphalt  Co. 

Rahway Hydrex  Felt  and  Engineering  Co. 

Shadynde The  Barrett  Co. 

Warner Warner-Quinlan  Asphalt  Co. 

New  York Brooklyn The  Barrett  Co. 

•  Long  Island  City A.  C.  Horn  Co. 

New  York Gorman  &  Lees 

Ohio Cincinnati Philip  Carey  Co. 

CONCRETE  AGGREGATES  INSPECTION 

Connecticut Branford New  Haven  Trap  Rock  Co. 

New  Yofk Cedarcliff Upper  Hudson  Stone  Co. 

Clinton  Point Upper  Hudson  Stone  Co. 

Marlborough J.  B.  Rose  Sand  and  Gravel  Co. 

Northport,  L.  I Henry  Steers  Sand  and  Gravel  Co. 

Port  Washington Goodwin-Gallagher  Sand  and  Gravel  Co 

Port  Washington Phoenix  Sand  and  Gravel  Co. — Kings  Place 

Port  Washington Phoenix  Sand  and  Gravel  Co. — Phoenix 

Rockland  Lake New  York  Trap  Rock  Co.—  Klondyke 

Rockland  Lake New  York  Trap  Rock  Co.—  Rockland  Lake 

Tomldiis  Cove Tomkins  Cove  Stone  Co. 

Verplanck Upper  Hudson  Stone  Co. 


ASBBBTOS  BOARD  INSPECTION 

PeDuylTsma Ambler Keasbey  dc  Mattison  Co. 
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TABLE  3  —  Determinations  Made  Durin*j  1916 

Number  of 
imical  laboratory:  determinations 

36,368 

•n 0,304 

oils  and  pigments 4 ,  105 

1,384 

673 

186 

9 

te 231 

itilation) 4 ,634 

rt  River  tunnels) 1 ,  144 

36 

3 

>rs 6 

metal 33 

28 

Boil 13 

Uaneoua 1 ,004 

tal 59 , 1 6 1 

TABLE  4.— Tksts  Made  Duhing  1916 
ntot  testing  laboratory 

te«ts  of  briquettes 53,000 

asion  tests  of  2-inch  cubes 942 

ns  tests  (air,  water  and  steamed  pate) 900 

Bss  tests  (autoclave) 989 

» teste 600 

time  teste 600 

&1  determinations 2 ,  300 

gravity  teste 300 

ion  and  contraction  teste  on  1  in.  x  1  in.  x  0  in.  barn 90 

UE  5. —  Tests  Made  in  Concrete  Laboratory,  38  Park  Place,  New  York  CJity 

e  oyliiMlers 1 ,200 

cubes 200 

briquettes 30 

ieal  aoalyses  of  concrete  aggregates 2 ,  300 

)iUty  teste 20 

n  and  steel 175 

Miscellaneous  Tests 
slumber  teste 
1  as|»halt  mineral  aggregates 
Bsion  teste  on  bricks 
1  cement 
«te 

1  floor  hardeners 
1  felt  pads 
1  grout 

1  nut  lock  washers 

1  hydraulic  gauges  used  in  underpinning  work 
I  teste  on  insulated  wire 
1  timber 

1  turning  of  nute  on  track  bolte 
i  waterproofing  compounds 
1  mixed  sand  and  grayal 

leellaneous  includes  determinations  made  on  various  asphalt  mixtures,  lubricating  oil, 
)enaoI,  beniine,  limestone  dust,  fi  reproofing  compositions,  etc. 
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Spbciai.  ImrxsTieATiONB 
Investigation  and  tests  of  asbestos  lumber 
Cheeking  up  weight  of  cement  as  delivered 
Investigation  and  tests  of  floor  hardeners 
Investigation  and  tests  on  grout 

Investigation  and  tests  of  integral  waterproofing  compound 
Development  of  new  methods  of  determining  hardness  of  concrete 
lovesti^ation  of  the  value  of  graded  aggregate  over  ungraded  aggregate  in  concrete 
Investigation  into  the  use  of  stone  screenings  as  a  fine  aggregate 
Investigation  and  tests  on  the  adhesion  of  mortar  to  the  various  surfaces 
Investigation  and  tests  of  limestone  and  trap  rook  for  ballast 

SUBSURFACE  STRUCTURES 

Some  difloiciilt  problems  were  presented  for  solution  in  con- 
nection with  the  work  of  the  Division  of  Subsurface  Structures 
during  the  year.  The  construction  of  the  Broadway  subway  calls 
for  a  large  mezzanine  express  station  to  be  located  at  the  inter- 
section  of  Broadway,  33d  street  and  Sixth  avenue.  The  roof  of 
this  station  lies  very  near  the  street  surface,  and  has  necessitated 
practically  a  complete  relocation  of  subsurface  structures  from 
32d  street  to  north  of  34:th  street ;  also  changes  in  the  gaA  mains  at 
the  intersection  of  Sixth  avenue  and  35th  street,  and  the  rebuild- 
ing of  a  large  Empire  City  Subway  Company's  manhole  located 
near  33d  street,  containing  cables  extending  from  two  telephone 
exchanges  and  providing  the  necessary  facilities  for  routing  cables 
in  a  northerly  or  southerly  direction  on  both  Broadway  and  Sixth 
avenue,  a  very  important  link  in  the  telephone  company's  sys- 
tem in  that  part  of  the  city.  The  manholes  of  the  Consolidated 
Telegraph  and  Electric  Subway  Company  were  also  interfered 
with,  and  it  became  necessary  to  relocate  some  of  them  in  the 
side  streets.  The  street  surface  railroad  construction  had  to  be 
extensively  modified,  special  construction  being  used  for  yoke 
supports,  and  the  design  of  the  duct  banks  was  materially  altered. 
The  congestion  became  so  great  that  it  was  found  necessary  to 
arrange  with  the  Consolidated  Gas  Company  for  the  elimination 
of  certain  of  their  mains,  suitable  additional  cross  connections 
being  supplied  for  the  mains  which  were  restored.  In  order  to 
provide  the  necessary  control  on  the  water  main  for  the  high 
pressure  fire  service,  a  horizontal  valve  also  had  to  be  installed, 
the  cover  being  insufficient  for  the  ordinary  type. 

The  restoration  of  overhead  wires  where  interference  with  the 
erection  or  operation  occurs  received  considerable  attention.     The 
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to  be  cared  for  varied  from  very  low  voltage  signal  circuits 
high-tension  cables  carrying  6,600  volts.  At  local  stations 
Qgitudinal  high-tension  wires  were  carried  above  the  struc- 
n  high  poles  and  the  low-tension  wires  brought  around  the 
ire  by  the  use  of  side  arms;  transverse  high-tension  wires 
dso  carried  above  the  structure  on  poles  of  suJEcient  height 
3  a  clearance  of  22.5  feet  above  the  base  of  rail,  while  low- 
Q  wires  were  carried  beneath  the  structure  attached  to  the 
1  of  the  girders  with  proper  insulation.  Where  mezzanines 
ed  at  intersections,  in  some  cases  it  was  necessary  to 
itruct  aU  the  circuits  in  underground  subways.  The  more 
ive  construction  occurring  at  express  stations  required  the 
ing  of  the  high-voltage  wires  through  other  streets  and  the 
uction  of  feeder  lines  through  lateral  streets,  while  the  low- 
e  circuits  were  reconstructed  to  feed  from  opposite  direc- 
thus  making  possible  the  omission  of  the  wires  at  the 
nines.  On  Westchester  avenue,  the  line  of  the  Xew  York, 
Iav«i  &  Hai-tford  liailroad  Company,  a  high-tension  service 
00  volts  had  to  be  redesigned,  involving  the  use  of  four  new 
X)wers  and  the  reconstruction  of  four  adjacent  towers.  Con- 
ition  is  now  being  given  to  wire  restoration  in  connection 
the  preparation  of  the  contract  drawings  for  the  extension 
3  Graves^id  Avenue  Elevated  line.  The  country  through 
L  this  extension  will  be  built  is  extremely  swampy,  and  the 
available  location  for  poles  is  that  which  will  be  occupied 
e  elevated  structure;  on  this  line  therefore  a  complete  wire 
ation  will  be  necessary. 

5t  experience  having  indicated  the  necessity  of  avoiding  con- 
•sies  between  contractors  and  the  Commission's  engineers  as 
ise  overhead  restorations,  the  policy  was  adopted  early  in  the 
of  incorporating  in  the  contract  drawings  plans  showing  in 
al  what  would  be  required  of  the  contractor  in  connection 
such  work. 

the  restoration  of  overhead  trolley  construction  beneath  the 
ted  extensions  of  the  rapid  transit  lines,  it  is  frequently 
sary  to  replace  the  original  supports  of  the  trolley  wires, 
e  the  cross  struts  of  the  structure  were  low,  a  trolley  trough 
leen  used  attached  directly  to  the  steel  work  of  the  elevated 
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structure;  where  the  lowest  portion  of  the  steel  work,  how< 
is  sufficiently  high  to  avoid  contact  with  a  troUey  pole  in 
event  of  the  trolley  wheel  leaving  the  wire,  the  ordinary  i 
wires  have  been  retained,  and  where  necessary  have  been  attai 
to  the  elevated  columns.  Under  the  standard  contract  and  sp< 
cations  for  rapid  transit  construction,  only  actual  physical  ii 
ference  must  be  cared  for;  but  this  year,  owing  to  a  sp 
agreement  between  the  city  and  one  of  the  railroad  compai 
it  has  been  necessary  to  arrange  for  the  relocation  of  all  the  v 
of  the  trolley  road  on  Grravesend  avenue,  as  all  poles  were  reqn 
to  be  removed,  and  the  wires  —  whether  signal,  feeder  or  tro 
together  with  their  various  appurtenances  and  attachmeni 
supported  on  the  structure. 

Where  the  Seventh  Avenue-Lexington  Avenue  subway  in  Gi 
wich  street  crosses  the  Hudson  &  Manhattan  Railroad  Com] 
tubes  at  Cortlandt  and  Fulton  streets,  very  little  cover  is  ob 
able  above  the  structure.  While  this  has  affected  the  ei 
restoration  in  that  vicinity  in  general,  especial  difficulty 
encountered  in  handling  the  mains  of  the  ^NTew  York  Steam  ( 
panv,  and  an  entirely  new  control  system  had  to  be  dev 
including  the  construction  of  a  new  main  in  Cedar  street  beti 
Greenwich  street  and  Trinity  place.  Twin  main  construe 
had  to  bo  resorted  to  under  the  west  sidewalk  between  Lit 
street  and  the  company's  plant.  In  order  to  make  use  of  the 
tions  available  it  became  necessary  to  design  and  install  a  sp 
"  reverse  bend  "  anchored  at  both  ends,  effecting  changes  in  e 
tion  and  alignment  and  providing  for  expansion.  The  t^ 
mains  were  entirely  reconstructed,  a  12-inch  main  being  repl 
by  two  6-inch  mains  laid  on  opposite  sides  of  the  street,  as  it 
impossible  to  carry  services  across  under  the  roadway. 

To  avoid  delay  to  the  contractor  temporary  locations  were  i 
for  a  30-inch  main  at  42d  street  and  Park  avenue,  which  \ 
finally  restored  is  to  be  located  in  a  specially  constructed  depr< 
bay  having  a  width  of  10  feet.  On  West  Broadway,  at  Chan 
street,  the  steel  design  necessitated  the  use  of  a  15-foot  depr< 
bny  to  receive  a  24-inch  high-pressure,  and  a  20-and  12-ineh 
pressure  water  main,  as  well  as  a  20-inch  gas  main. 

At  Chambers  street  and  West  Broadway  a  20-inch  gas  i 
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was  reduced  to  a  16-inch  main  and  constructed  of  wrought-iron 
pipe  by  reason  of  its  location  under  the  street  surface  railway 
tracks  and  the  congested  condition  of  adjacent  subsurface  struc- 
tures. A  30-inch  main  in  4:6th  street  and  Seventh  avenue  is  to 
be  carried  across  the  subway  in  specially  constructed  wrought- 
iron  pipe,  thus  avoiding  the  use  of  either  a  manifold  or  a  cast- 
iron  box.  In  the  by-passing  of  gas  mains  on  the  14th  Street- 
Eastern  line  at  First  avenue,  located  at  a  point  near  the  gas  com- 
pany's plant,  a  new  feature  has  been  introduced  in  the  overhead 
!>y-passes  by  the  carrying  of  four  temporary  mains  overhead  on 
me  trestle. 

In  the  restoration  of  the  street  surface  railroads  some  of  the 
problems  met  with  were  the  designing  of  special  yokes  and  yoke 
.supports  at  Cortlandt  and  Dey  streets  where  there  was  a  cover 
id  less  than  2.5  feet;  the  reconstruction  of  the  turnout  at  23d 
i^treet  and  Seventh  avenue,  because  there  was  not  sufficient  room 
to  replace  the  large  pits  originally  existing,  and  the  elimination 
of  several  large  vaults  and  pits  on  Seventh  avenue  north  of  50th 
street  originally  designed  as  a  part  of  the  old  *' Cable  Road," 
but  unnecessary  for  the  present  underground  trolley  system.  As 
the  cables  transmitting  the  current  for  the  operation  of  the  street 
surface  railroad  in  many  cases  were  racked  in  these  old  vaults, 
the  construction  of  new  ducts  and  manholes  became  necessary. 

The  design  of  the  railroad  duct  lines  which  are  being  built  at 
various  points  along  the  rapid  transit  routes  has  received  more 
attention  than  heretofore.  On  Eastern  parkway  at  Nostrand 
avenue  the  requirements  of  the  Interborough  Rapid  Transit  Com- 
pany have  introduced  an  additional  element  into  the  restoration 
of  subsurface  structures,  changing  what  was  apparently  a  simple 
restoration  into  a  complicated  one.  At  the  Bronx  river  it  has 
been  found  necessary  to  place  the  ducts  in  a  tunnel  200  feet  long 
below  the  river,  the  cables  being  carried  down  through  shafts 
approximately  65  feet  deep  on  each  side  of  the  river. 

Other  work  of  the  Division  of  Subsurface  Structures  during 
the  year  was  to  consider  and  report  on  (1),  new  entrances  at 
the  Woolworth,  the  Western  Union  and  the  Equitable  buildings, 
and  at  Maiden  lane;  (2),  a  proposed  passageway  in  40th  street 
between  Broadway  and  Seventh  avenue;  (3),  plans  for  the  relo- 
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cation  of  sewer  basins  submitted  by  the  Sewer  Bureau  of  the  City 
of  New  York;  (4),  requests  on  the  part  of  various  owning  com- 
panies to  extend  or  improve  their  lines;  and  (5),  on  new  con- 
struction proposed  by  the  Department  of  Water  Supply,  Gas 
and  Electricity. 

CONTRACTS  NOS.  1  AND  2 

In  connection  with  the  First  Subway,  known  as  Contracts  Nos. 
1  and  2,  a  summary  is  given  under  subdivisions  (A),  (B)  and 
(C)  as  follows,  of  what  has  been  accomplished  in  the  way  of  such 
additional  facilities,  improvements  and  changes  as  it  was  found 
necessary  to  provide  during  the  year. 

(A)  In  Pkjeparation  of  Plans 

Various  changes  have  been  proposed  or  made  in  the  subway 
structure  of  Contracts  Nos.  1  and  2,  of  which  the  following  is  a 
partial  list,  with  a  statement  of  the  progress  made  in  each  case: 

28th  Street  Station, —  Approach  agreement  for  entrance 
through  new  building  at  northwest  corner  of  28th  street  and 
Broadway  has  been  executed  and  construction  drawings  have  been 
prepared. 

Grand  Central  Station, —  Drawings  have  been  prepared,  and 
an  agreement  entered  into,  for  an  entrance  through  the  new 
building  at  the  southeast  comer  of  Madison  avenue  and  42d 
street,  and  studies  made  for  an  extension  to  the  mezzanine  north 
of  Madison  avenue.    Kiosk  at  curb  removed. 

50th  Street  Station, —  Negotiations  are  under  way  for  the 
removal  of  two  kiosks  at  the  northwest  comer  of  60th  street  and 
Broadway,  providing  for  the  substitution  of  an  approach  through 
the  building,  or  for  two  stairways  located  at  the  building  line. 

168th  Street  Station, —  Drawings  have  been  prepared  for  the 
construction  of  an  additional  entrance  on  the  west  side  of  Broad- 
way, involving  construction  of  new  elevator  shaft,  with  provision 
for  three  elevators  and  a  bridge  over  the  tracks  to  connect  the 
east  and  west  platforms. 

181st  Street  Station, —  An  additional  elevator  has  be«i 
installed  at  this  station.  This  elevator  "^ath  all  safety  devices  is 
now  in  operation. 
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cman  Street  Station. —  Plans  for  waiting  roam  inclofiure 

train  platfonns  have  been  prepared. 

instruction  of  Manholes. —  The  Board  of  Estimate  has 
riated  the  necessary  money  for  the  constmction  of  man- 
it  substation  feeder  points  to  provide  ventilation  in  tho 
smoke  or  fumes  resulting  from  cable  burnouts.  The  actual 
ruction,  however,  will  be  deferred  until  a  thorough  trial 
m.  of  several  schemes  to  prevent  cable  bumoutp.      The 

of  any  of  these  schemes  may  make  this  reconstruction 
Bsary. 

on  Street  Station, —  The  construction  of  an  additional 
ly  at  the  southeast  comer  of  John  street  and  Broiidway, 
tias  been  under  consideration,  has  been  deferred  indefinitely, 
loney  appropriated  for  the  construction  of  this  stairwayj 
jr,  has  been  applied  towards  the  cost  of  constructing  a 
ly  at  the  northeast  comer  of  Maiden  lane  and  Broadway, 
I  Street  Btaiion, —  Negotiations  have  been  concluded  for 
istruction  of  a  passageway  to  connect  the  Equitable  building 
oth  platforms  of  the  Wall  Street  station.  Plana  for  aame 
pproved  and  working  drawings  checked.  Negotiations  are 
ider  way  for  passageways  to  connect  this  station  with  the 
ig  at  No.  7  Wall  street,  and  with  the  new  American 
»  building. 

•ntic  Avenue  Station. — Studies  have  been  made  for  connec- 
nth  the  Loing  Island  terminal  and  with  the  Pacific  Street 
tlantic    Avenue    staticwis   of   the    New   York   Municipal 

ly- 

JoNSTBrcTiow  Uhtdek  Suppubmbntaky  Agreemekth  to, 

OB   EXTBA  WOBK  ObdEBS   GiVBN  IK   COMPIXa.NCE    WiTH, 

Contracts  Nos.  1  and  2. 

Additional  Stairways  to  the  Fulton  Street  Station  €ti  Cort- 
Street  and  at  Maiden  Lane,  Manhattan. —  Prcliminnry  gur- 
plans  and  estimates  for  this  work  were  completed  during 
and  an  indenture  providing  for  the  construction  of  the 
ay  at  Maiden  lane  entered  into  with  the  D,  A,  Oushman 
'  Company  on  May  10,  1915.  The  work  was  postponed^ 
er,  by  the  refusal  of  the  Board  of  Estimate  and  Apportion- 
to  make  the  necessary  appropriation.     During  September, 
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1916,  the  Commission  requested  the  Board  of  Estimate  to  rescind 
an  appropriation  of  $8,000  which  had  been  made  for  the  construjc- 
tion  of  a  stairway  at  John  street  and  Broadway  and  apply  this 
amount  to  the  $11,000  required  for  the  construction  of  the  Maiden 
Lane  stairway.  The  Board  of  Estimate  complied  with  this  request 
and  funds  are  now  available  for  this  work  Construction  work 
has  not,  as  yet,  been  started. 

No  further  action  has  been  taken  on  the  Cortlandt  Street 
stairway. 

(2)  Vanderbilt  Avenue  Passa/jeway  between  Gravid  Cenirol 
Siibivay  Station  and  New  York  Central  Terminal  and  East  Mrz- 
zanine  Extension  and  Coniiection  with  Building  ai  the  North 
west  Comer  of  Vanderbilt  Avenue  and  Jf2d  Street. —  The  addi- 
tional facilities  constructed  under  the  supplementary  agreement 
for  this  work  were  completed  during  1916,  with  the  exception 
of  the  women's  toilet  at  the  south  side  of  the  east  mezzanine 
extension,  the  completion  of  which  was  deferred  pending  the 
execution  of  the  agreement.  The  agreement  having  been  exe- 
cuted by  the  Commission  on  September  21.  1015,  the  work  for 
this  toilet  was  started  shortly  thereafter,  and  it  was  opened  to 
the  public  on  August  11,  1916. 

(3)  Additional  Mezzanine  across  Express  Tracks  and  Stairwaif 
to  Southbound  Platform  at  Easterly  End  of  Grand  Central  Sta- 
tion,—  To  relieve  congestion  at  the  Grand  Central  station,  plans 
were  prepared  for  the  construction  of  an  additional  mezzanine 
platform  and  stairway  to  the  southbound  platform  at  the  easterly 
end  of  the  Grand  Central  station.  The  agreement  for  this  work 
has  been  approved  by  the  Commission,  and  requisition  has  been 
made  on  the  Board  of  Estimate  and  Apportionment  for  the  appro- 
priation of  the  funds  required  for  the  work,  but  no  construction 
has  been  undertaken  to  date. 

(4)  Additional  Passageways,  Shafts  and  Elevators  to  168th 
Street  and  Broadway  Station, —  Negotiations  with  the  Inter- 
borough  Rapid  Transit  Company  for  the  construction  of  the  addi- 
tional entrance  and  exit  facilities  planned  for  this  station  having 
failed,  the  Commission  decided  to  award  the  contract  by  public 
letting.  Preliminary  surveys  have  been  completed,  and  the  con- 
tract and  drawings  are  being  prepared. 
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(5)  Relocation  of  Stairway,  17^th  Street  Station. —  On  June 
18,  1915,  the  Commission  adopted  a  resolution  directing  the 
relocation  of  a  stairway  and  two  supporting  columns  at  the  l74th 
Street  station  of  the  Bronx  Park  branch  of  the  Manhattan-Bronx 
Ritpid  Transit  Kailroad.  Work  was*  started  on  May  2,  1916, 
and  by  July  12,  1916,  had  advanced  sufficiently  to  permit  the 
stairway  to  be  opened  to  the  public.  The  entire  work  was  com- 
pleted by  the  latter  part  of  August,  1916.  This  work  is  to  be 
paid  for  by  the  Borough  of  The  Bronx  as .  part  of  the  cost  of 
widening  I74:th  street. 

(6)  Fourth  Additional  Elevator,  181st  Street  and  St.  Nicholas 
Avenue  Station. —  The  fourth  additional  elevator  at  this  station, 
which  the  Interborough  Rapid  Transit  Company  was  ordered  to 
mstall  by  resolution  of  the  Commission  adopted  on  June  15,  1915, 
was  put  into  operation  on  March  20,  1916.  The  installation  of 
this  elevator  completes  the  work  on  the  additional  entrance  and 
exit  facilities,  consisting  of  a  shaft  and  four  additional  elevators, 
provided  for  in  the  Modifying  Agreement  of  April  21,  1909. 

(7)  Duct  Line  Along  Southern  Boulevard  and  Boston  Road. — 
On  November  6,  1916,  the  Interborough  Rapid  Transit  Company 
^>^gan  the  construction  work  under  Contract  No.  1  of  a  duct  line 
consisting  of  twenty  ducts  running  from  Westchester  avenue  iw 
Southern  boulevard  underneath  the  elevated  structure  of  the  West 
Farms  extension,  along  Southern  boulevard  and  Boston  road  and 
connecting  with  the  duct  line  constructed  along  Southern  boule- 
vard south  to  17Yth  street,  built  in  connection  with  Section  No.  1 
of  Route  No.  18. 

(8)  Verdilating  Outlets  for  Existing  Manholes,  Additioruil 
Emergency  Exits  and  Additumcd  Ladders  aiid  Stainvays  for 
Existing  Ventilation  Chambers. —  On  December  7,  1915,  the 
Commission  made  requisition  on  the  Board  of  Estimate  and 
Apportionment  for  the  funds  required  for  this  work.  Topo- 
graphic and  subsurface  surveys  have  been  completed  but  no  con- 
struction has  been  undertaken  to  date,  the  Board  of  Estimate 
having  requested  the  Commission  to  consider  further  the  question 
of  the  additional  facilities  required. 

(9)  Ticket  Booth,  Railings,  etc.,  in  Passa^etvay  between 
Ailaniic  Avenue   Station,   Broohlyn-ManJiattan   Rapid   Transit 
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Ra£Lroad,  and  Pacific  Street  Station  of  the  Fourth  Averme  Sub- 
way, Brooklyn. —  On  August  8,  1916,  the  Commission  adopted 
a  resolution  directing  the  Interborough  Rapid  Transit  Company 
to  furnish  and  install  the  ticket  booA,  railings  and  gates  required 
for  the  passageway  connecting  the  Atlantic  Avenue  station  of  the 
existing  subway  and  the  Pacific  Street  station  of  the  Fourth 
Avenue  subway.  A  permit  has  been  issued  for  this  work,  but 
no  construction  has  been  undertaken  to  date. 

(C)  Construction  by  Autkorization  of  the  Commission 

(1)  Wall  Street  Station^  Passageway  and  Entrance  to  the 
Equitable  Building. —  On  January  29,  1915,  an  agreement  was 
entered  into  between  the  Equitable  Office  Building  Corporation, 
the  Interborough  Rapid  Transit  Company  and  The  City  of  Xew 
York,  acting  by  the  Commission,  for  the  construction  of  passage- 
ways to  connect  the  Equitable  building  with  the  northerly  ends 
of  the  northbound  and  southbound  platforms  of  the  Wall  Street 
station. 

Construction  was  started  on  October  27,  1915.  During  1916, 
the  passageway  on  the  north  side  of  Pine  street,  the  stairways  on 
the  east  and  west  sides  of  Broadway  at  Pine  street  and  the  pas- 
sageway under  the  subway  structure  were  practically  completed. 
It  is  the  intention  of  the  Interborough  Rapid  Transit  Company 
to  put  the  passageway  into  use  on  or  about  January  1,  1917. 

(2)  Fulton  Street  Statioii,  Manhattan,  Passageway  s^nd 
Entrance  to  Telephone  mid  Telegraph  Building, —  On  August  23, 
1915,  an  agreement  was  entered  into  between  the  195  Broadway 
Corporation,  the  Interborough  Eapid  Transit  Company  and  The 
City  of  New  York,  acting  by  the  Commission,  for  the  construction 
of  ejitrance  and  exit  stairways  and  passageways  from  the  Fulton 
Street  station  to  the  Telephone  and  Telegraph  building  at  the 
northwest  corner  of  Dey  street  and  Broadway.  Work  was  started 
on  January  7,  1916,  and  had  advanced  sufficiently  to  permit  the 
opening  of  the  exit  stairway  on  the  Broadway  j^ide  of  the  building 
on  August  2,  1916,  and  the  opening  of  the  entrance  and  passage- 
way on  the  Dey  street  side  on  October  23,  1916.  The  work  was 
completed  in  all  its  details  before  the  close  of  November,  1916. 
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I   CohunbuLs  Circle  Northbound  Station.     New  Exits  and 

mces  ai  the  Building  Line  and  Partly  Through  the  New 

American  Buildiyig. —  The  stairways  and  entrances  pro- 

for  in  the  indenture  entered  into  by  the  Veronica  Realty 

>ration,  the  Interborough  Rapid  Transit  Company  and  The 

of  New  York,  acting  by  the  Commission,  were  sufficiently 

completion  for  the  stairway  on  the  east  side  of  Broadway 

of  Columbus  circle  to  be  opened  to  the  public  on  January 

16,  and  the  stairway  at  the  northwest  comer  of  Columbus 

,  north,  and  Central  park,  west,  to  be  opened  on  January  15, 

The  work  was  completed  in  all  its  details  before  the  end  of 

,  1916. 

)  191st  Street  Station.  Reconstruction  of  Entrance  through 
ling  ai  Southwest  Comer  of  IQlst  Street  and  St.  Nicholas 
lie. —  The  Morgenthau  Realty  Company  has  reconstructed 
pproach  to  the  entrance  to  the  191st  Street  station  in  accord- 
with  the  terms  of  an  agreement  dated  March  22,  1916,  modi- 
:  the  original  agreement  for  an  easement  for  the  construction 
e  entrance  and  approach.  The  changes  were  made  by  the 
r  in  connection  with  the  construction  of  a  building  at  this 
,  and  were  completed  during  the  latter  part  of  November, 


)  Conduit  Connections  between  Existing  Power  Substations 
"Jable  Manholes. —  During  the  latter  part  of  1916,  the  Tnter- 
igh  Rapid  Transit  Company,  in  compliance  with  an  Order 
e  Commission,  installed  conduit  connections  for  the  control 
lephone  cables  between  its  power  substations  and  the  Manhat- 
Jronx  subway.  The  work  of  installing  the  following  connec- 
has  been  completed : 
From  substation  No.  11  at  City  Hall  place  to  subway  at 

Reade  street. 
From  substation  No.  12  at  19th  street  to  subway  at  19th 

street  and  Fourth  avenue. 
From  substation  No.  13  at  53d  street  to  subway  at  Broad- 
way and  53d  street. 
From  substation  No.  14  at  96th  street  to  subway  at  Broad- 
way and  96th  street. 
11 
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From  substation  No.  15  at  143(1  street  to  subway  at  E 

way  and  153d  street 

From  substation  No.  16  at  132d  street  to  subway  at  ] 

avenue  and  132d  8tre< 

From  substation  No.  18  at  Simpson   street   to   subwi 

Westchester      avenue 
Simpson  street. 

From  substation  No.  21  at  Willow    place    to    subws 

Joralemon   street  and 
low  place. 
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CHAPTEK  IV 


ELIMINATION  OF  GKADE  CROSSINGS 


)espite  the  fact  that  the  Legislature  of  1916  nmdv  no  new 
ropriation  for  the  elimination  of  railroad  grade  crossings 
liin  the  City  of  New  York,  which  has  prevented  the  institu- 
i  of  new  work,  some  progress  has  been  made  by  utilizing  the 
ainder  of  the  appropriations  voted  in  other  years.  There 
it  within  the  city  limits  about  four  hundred  grade  crossings 
liigh-speed  railroads.  Approximately  one  hundred  of  these 
upon  the  so-called  West  Side  tracks  of  the  New  York  Central 
Iroad  in  Manhattan,  a  situation  which  is  not  within  the  control 
he  Conmaission,  as  the  Legislature  has  empowered  the  Board 
Estimate  and  Apportionment  to  deal  with  it.  Hence,  these 
wings  need  not  be  taken  into  account  in  this  report, 
'he  congestion  which  is  constantly  increasing  in  the  more 
It-up  portions  of  the  city  causes  existing  crossings  within  these 
ions  to  become  more  and  more  serious  factors  of  danger.  This 
specially  true  of  the  numerous  crossings  along  the  several  lines 
the  Long  Island  Railroad  in  Queens  Borough  and  upon  the 
steam  railroad  lines  in  Richmond  Borough.  A  niunber  of 
je  crossings  are  serious  danger  points  which  must  be  constantly 
en  into  consideration.  Elimination  is  highly  important  and 
essary,  and  the  Commission  in  all  earnestness  again  urges  the 
[islature  to  make  liberal  appropriation  for  the  coming  year, 
a  minimum  the  Commission  respectfully  asks  for  an  appropri- 
)n  for  1917  of  $760,000  for  the  purposes  of  abolishing  the 
re  dangerous  grade  crossings. 

rhe  lapse  of  time  and  steady  increase  in  traffic  aggravate  the 
lation  and  increase  the  necessity  of  remedial  measures, 
pographical  conditions  and  railroad  layouts  are  usually  such 
t  they  do  not  admit  of  individual  or  isolated  treatment  of 

[323] 
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crossings,  but  generally  require  that  a  group  be  eliminated 
part  of  one  project. 

The  number  of  vehicles  passing  over  grade  crossings  wit 
the  city  limits  shows  a  steady  increase.  In  addition,  as  the  i 
eral  new  rapid  transit  lines  of  the  Dual  System,  which  will  pa 
lei  or  run  contiguous  to  certain  railroad  lines  are  completed, 
population  in  the  adjoining  territory  will  grow,  so  that  the  str^ 
now  crossed  by  railroads  at  grade  will  be  used  by  constaj 
increasing  numbers  of  persons. 

The  Commission  has  exercised  its  authority  under  the  la^ 
require  protection  of  grade  crossings  under  its  jurisdiction, 
has  co-operated  with  various  associations  and  individuals  in  ] 
viding  additional  safety  precautions.  These  steps,  however,  do 
furnish  an  adequate  remedy,  as  is  shown  by  the  records 
accidents. 

An  appropriation  of  $750,000  will  make  available  for 
purposes  of  grade  crossing  removal  within  the  city  the  suna 
$3,000,000,  as  the  Railroad  Law  provides  that  the  State  & 
pay  one-fourth,  The  City  of  New  York  one-fourth  and  the  i 
road  company  one-half  of  the  total  cost.  But  no  order  may 
issued  by  the  Commission  until  the  State  of  New  York,  thro 
its  Legislature,  shall  have  set  aside  the  money  necessary  to  del 
its  proportion  of  the  cost. 

There  are  included  in  this  chapter  tables  which  show  t 
while  the  installation  of  various  warning  devices,  referred 
above,  has  brought  about  marked  improvement  in  conditii 
nevertheless  absolute  safety  to  persons  and  vehicles  crossing 
tracks  is  not  attained  and  cannot  be  assured  by  the  best  protec 
devices.  The  Commission  continues  in  the  belief  that  the  c 
absolute  remedy  is  to  separate  the  grades  of  railroads  and  h 
ways,  so  that  the  highway  shall  pass  either  under  or  over 
tracks. 

The  engineers  of  the  Conmiission  have  estimated  that  the  el: 
nation  of  all  crossings  at  grade  of  railroads  in  the  First  Dist 
will  cost  at  least  $30,000,000.  It  is  apparent  that  the  work  cai 
all  be  done  at  once,  and  that  the  expenditures  must  be  spread  i 
a  series  of  years,  Avith  treatment  of  the  most  dangerous  crosa 
first. 
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The  Commission  has  been  called  upon  by  the  National  Associ- 
ation of  Railway  Commissioners  for  such  co-operation  and  action 
as  will  render  effective  in  New  York  State  the  cautionary  meas- 
ures looking  to  improved  crossing  protection  recommended  by  the 
Committee  on  Grade  Crossings  of  that  Association.  The  several 
proposals  have  been  approved  by  the  American  Railway  Associa- 
tion and  the  American  Automobile  Association,  They  are  as 
follows : 

(1)  That  every  grade  crossing  should  be  protected  bv  an  approach  warn- 
ing sign  to  be  placed  in  the  highway  at  a  distance  not  less  than  300  feet  on 
each  side  of  the  railroad  tracks,  the  sign  to  be  a  circular  disc  not  less  than  24 
inohes  in  diameter  painted  white  with  a  black  border  and  black  cross  lines 
with  the  letters  "  R  R".  Where  deemed  necessary  this  approach  warning  sign 
to  be  properly  lighted  at  night. 

(2)  That  *the  railroad  companies  maintain,  within  the  limits  of  their 
rights  of  way,  proper  cautionary  signs  such  as  are  now  in  use  or  authorized 
by  law,  and  where  deemed  necessary  such  sign  shall  b^  equipped  with  a  red 
light  at  night. 

(3)  That  all  lights  displayed  at  night  towards  the  highway  at  grade  cross- 
ings shall  be  red. 

(4)  That  all  crossing  flagmen  use  during  the  day  a  uniform  disc  16  inches 
in  diameter  painted  white  with  a  black  border  and  the  word  "  STOP  "  painted 
thereon  in  black  letters  about  5  inches  high,  instead  of  the  vari-colored  flags 
which  are  now  being  used. 

(5)  The  uniform  painting  of  all  crossing  gates  with  alternate  diagonal 
stripes  of  black  and  white. 

(6)  That  the  railroad,  companies,  wherever  practicable,  be  required  to 
maintain  their  property  at  grade  crossings  free  of  obstructions  to  vision ;  also 
that  the  highway  approaches  to  crossings  shall  be  so  graded  that  the  free 
passage  of  vehicles  shall  not  be  impeded. 

(7)  That  the  National  Association  of  Railway  Commissioners,  the  American 
Railway  Association,  and  the  American  Automobile  Association,  consider  the 
advisability  of  agreeing  upon  whatever  legislation  may  be  necessary  in  the 
several  states  to  make  thoroughly  effective  the  protection  of  grade  crossings; 
and  that  it*  is  our  opinion  that  a  uniform  law  requiring  vehicles  approach- 
ing such  a  crossing  to  reduce  speed  to  a  safe  limit  at  the  warning  approach 
sijm  is  advisable. 

The  Commission  cordially  approves  these  recommendations, 
especially  that  for  the  installation  of  the  cautionary  approach 
'^igns  three  hundred  feet  each  side  of  the  tracks,  which  is  a  press- 
ing, present  need.  A  bill  to  put  into  effect  thcvse  recommendations 
will  be  presented  to  your  honorable  body  with  the  Commission's 
endorsement. 

At  the  end  of  the  year  the  number  of  grade  crossings  existing 
in  the  city  was  429,  of  which  100  are  on  the  j^o-called  West  Side 
lines  of  the  New  York  Central  Railroad  in  Manhattan.  Under 
^W  various  appropriations  made  by  the  Legislature,  the  Com- 
niis^Jion  since  its  creation  has  caused  the  elimination  of  13  grade 
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crossings  in  the  Borough  of  Queens  and  3  in  the  Borough  of  Rich- 
mond. Work  on  22  other  grade  crossings  will  soon  be  completed, 
making  a  total  of  38  eliminated. 


Existing  Crossings 
At  the  end  of  the  year  1916,  the  existing  grade' crossings  in 
the  city,  divided  by  boroughs  and  railroad  companies,  vi^ere  as 
follows : 


GbADB  CrOjISINOS  IK  THE  ClTT,    1916 


Borough 

PubUc 

Private      I 

Total 

106 

45 

2 

147 
81 

106 

3  ; 

48 

Bronx  - -  -                         

2 

QuM)n9 ,  , 

16  ; 

29, 

103 

110 

Totals 

381 

48  1 

429 

Grade  CROsaiNos  by  Railroa^ds,  1916 


Mak- 

HATTAN 

Brooklyn 

Bronx 

Queens 

Richmond 

Total 

Company 

Pub- 
lic 

Pri- 
vate 

Pub- 
lic 

Pri- 
vate 

Pub- 
Uc 

Pri- 
vate 

Pub- 
lic 

Pri- 
vate 

Pub- 
Uc 

1 
Pri-    Pub-1  Pri- 
vate     lie   :  vate 

New  York  Central . . . 

100 
1 
2 

1 

2 

2 

102  1     -  - . 

Bait,  ft  Ohio  R.  R . . . 

1 

1 
2 
1 
2 

in 

12 
3 

Lohi^  Valley  R.R.. 
Eriek.  R 

Pennaylvania  R.  R. . . 
T'Ong  Inland  Rr  Rr  - . 

30 

12 

3 

2 

147 

16 

18 

E.  K.  Term.  R.  R. . . . 

N.  Y.  Dock  Ry 

1 

1 

Staten  Island  Rv .  .    . 

41 
40 

16 
13 

41   ,       16 

Staten  Is.  R.  T.  Ry.  . 

40  1       13 

106 

Totals 

45 

3 

2 

147 

16 

81 

29 

381   1       48 

The  following  tables  show  the  number  of  persons  killed  and 
injured  at  the  various  grade  crossings  located  in  the  First  District, 
divided  as  to  railroad  companies  for  each  year  from  1908  to  1916, 
inclusive: 
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Qra-de  Cbobsino  AccxDBirts  in  Which  Pebaoks  were  Killed  or  Injured 


Killed 

CoicpAxnr 

1908 

1909 

1910 

1911 

1913 

1913 

1914 

1915 

1916 

fork  Ceatral  R.  R.  Co 

1 

12 

4 

6 

1 
13 

1 
1 

4 
24 

1 
7 

1 
8 
2 
2 

5 
2 

3 
5 
3 

1 

FfiUml  R   R  no, 

15 

1 
6 

3 

Island  R.  T.  Ry.  Co 

1 

lyn  lUpid  Transit 

2 

2 

2 

otiite  ...  - 

21 

23 

16 

30 

10 

13 

13 

12 

6 

^ork  Central  R.  R.  Co 

11 
13 
2 
15 

5 
10 

4 
16 

2 
10 
9 
2 

I» 

6 

11 

8 

3 

UURED 

2 
6 

4 
2 

5 

7 
5 

1 

5 
9 
6 
6 

4 
11 

1 
6 

6 

Wand  R,  R.  On 

4 

1  Island  R.  T.  Ry.  Co 

3 

lyn  Rapid  Transit 

5 

'otals 

41 

35 

32 

28 

14 

18 

26 

22 

18 

Grade  Crossing  Work  by  the  Commission 
i'oT  a  considerable  period  before  the  creation  of  the  Public 
Tice  Commission  in  1907,  the  State  had  made  no  contribution 
^ard  the  elimination  of  grade  crossings  within  New  York  City. 
B  Commission  gave  the  matter  very  thorough  consideration  and 
each  of  its  annual  reports  has  urged  the  Legislature  to  make 
)ropriation8. 

P'arious  legislatures  since  1907  have  set  aside  sums  from  the 
ite  treasury,  the  legislature  of  1910  appropriating  $250,000; 
it  of  1911,  $250,000;  that  of  1915,  $200,000.  The  legislatures 
1912,  1913  and  1914  either  failed  to  make  a  direct  appropria- 
a  or  such  appropriations  as  were  made  were  voided  by  guberna- 
ial  veto,  as  stated  in  earlier  reports.  Some  additional  money, 
wrever,  was  provided  by  the  legislature  of  1914,  by  an  enactment 
aiding  that  one-half  of  the  proceeds  of  the  accumulated  tax  paid 
the  mortgage  bonds  of  the  First  Subway  should  be  applied  to 
Fraying  the  cost  of  elimination  work  within  the  City  of  New 
>rk.  Added  to  the  sum  of  previous  appropriations,  this  brought 
i  grand  total  to  $1,097,186.50  from  the  State,  and  made  pos- 
le  elimination  work  costing  $4,368,746,  a  large  proportion  of 
ich  is  already  completed  and  some  portions  approaching  com- 
Jtion. 

There  is,  however,  a  small  balance  still  available  out  of  the 
ndfl  appropriated  amounting  to  about  $300,000.     Work  under 
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contemplation  would  practically  exhaust  these  funds.  It  has 
recommended  that  proceedings  be  instituted  looking  to  the  c 
ination  of  a  dangerous  group  of  five  crossings  on  the  Xew  1 
and  Eockaway  Beach  division  of  the  Long  Island  Railroa 
Ozone  Park  and  another  group  of  four  dangerous  crossing 
Flushing  on  the  Whitestone  branch  of  the  same  company. 

The  latter  group  is  particularly  worthy  of  consideration 
early  removal  because  it  is  quite  likely  in  the  near  future,  if  a| 
able  terms  be  arranged  l)etween  the  city  and  the  railroad,  thai 
city  may  lease  a  portion  of  the  railroad  line  for  an  extensio 
the  Corona  branch  of  the  Queensboro  subway.  If  the  leas 
effected  and  rapid  transit  operation  be  undertaken  over  the  W 
stone  branch,  frequent  and  rapid  service  will  be  provided  anc 
danger  at  the  grade  crossings  will  increase. 

Several  lines  of  the  Long  Island  Railroad  are  now  opei 
substantially  as  rapid  transit  roads  in  so  far  as  frequency  of  i 
ice  is  concerned.  Many  of  the  trains  are  fast  expresses, 
certain  lines  with  grade  crossings  it  will  soon  be  neeessarv 
the  railroad  company  to  institute  headways  in  morning  and 
ning  rush  hours  of  not  more  than  three  minutes  between  tn 
This  is  the  equivalent  of  a  rapid  transit  service.  With  such  i 
ice  the  continuance  of  grade  crossings  will  become  practi< 
impossible. 

The  growth  of  highway  traffic  in  recent  years  is  a  well  kr 
fact  to  which  it  is  not  necessary  to  give  more  than  passing  i 
tion  in  this  report.  On  suburban  highways  in  the  vicinit 
New  York  the  crowding  is  a  real  menace,  particularly  in  the 
mer  months.  This  is  especially  true  on  Long  Island  when 
stream  of  vehicles  is  almost  continuous  from  early  in  the  mor 
until  very  late  at  night.  Each  year  sees  a  greater  number  of  i 
mobiles  in  use,  and  each  year  the  danger  increases  on  ac^ 
of  this  form  of  vehicular  traffic  and  emphasizes  the  demand  1 
prompt  and  effective  solution  of  the  problem. 

Work  of  the  Yeak 
Case  No.  1261. —  The  elimination  of  the  dangerous  grade  c 
ings  at  Fresh  Pond  road  and  Metropolitan  avenue  (at  Bush 
Jimction )  on  the  Montauk  division  of  the  Long  Island  Rail 
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completed  in  all  details  in  August,  1916.  The  work  had  so 
)rogres8ed  during  1915,  that  train  movements  were  possible 
the  new  work.  The  grades  of  these  two  streets  were  raised 
tly  while  the  railroad  tracks  were  depressed, 
ork  on  this  elimination  was  begun  in  1913,  and  continued 
the  summer  of  1914,  when  it  was  shut  down  on  account  of 
inability  of  the  railroad  company  to  obtain  the  necessary 
s  to  prosecute  it.  Work  was  resumed  again  early  in  1915. 
rtial  payment  of  $75,000  by  the  State  was  made  during  1915. 
work  was  approved  by  the  Commission  on  September  26, 1916, 
the  final  accounting  is  well  imder  way.  It  is  expected  that  the 
will  be  disposed  of  and  final  payments  made  during  1917. 
liese  two  crossings  were  among  the  first  considered  by  the 
mission  for  removal.  Former  Commissioner  McCarroU,  as 
suit  of  grade  crossing  elimination  hearings  instituted  by  the 
mission  in  1910,  rendered  a  decision  in  1911  in  which  he 
ted  out  that  the  double  crossing  at  Fresh  Pond  road  and 
popolitan  avenue  was  one  of  the  most  dangerous  in  the  city, 
railroad  is  three-tracked  at  the  point  of  the  crossing.  He 
red  that  the  streets  not  only  crossed  the  railroad  but  crossed 
.  other  at  the  point  of  intersection  with  the  railroad,  and  that 
were  main  thoroughfares  connecting  thickly  settled  portions 
le  city.  Vehicular  and  passenger  traffic  that  crossed  the  tracks 
particularly  heavy,  and  double-track  trolley  service  was  main- 
ed  on  each  of  the  two  thoroughfares.  Previous  to  the  begin- 
^  of  removal,  several  fatal  accidents  occurred  at  the  crossings 
uestion.  Estimates  of  the  cost  of  removal  of  these  two  cross- 
give  a  figure  of  $440,000,  in  addition  to  which  the  railroad 
pany  also  expended  considerable  sums  for  real  estate  -and 
erment. 

'ase  No,  1262. —  In  1914,  the  Commission  issued  a  final  order 
ing  for  a  slight  depression  of  the  street  and  the  raising  of  the 
n  line  of  the  Long  Island  Railroad  so  as  to  pass  over  Farmers 
aue,  Hollis,  and  remove  a  dangerous  crossing  at  that  point. 
*  work  was  completed  in  December,  1916.  Final  accounting 
nder  way,  and  it  is  expected  that  the  case  will  be  closed  during 
year  1917.  The  State's  share  of  the  cost  has  been  estimated 
)e  about  $48,500. 
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Cases  Nos.  1766  and  1797. —  These  cases  were  instituted  fol- 
lowing the  action  of  the  Legislature  in  1914,  which  set  aside  funds 
from  the  accumulated  tax  on  subway  mortgage  bonds  available  for 
grade  crossing  removal.  By  the  orders  in  this  case  the  elimina- 
tion of  three  grade  crossings  at  Pennsylvania  avenue,  Clifton  ave- 
nue and  Maryland  avenue  at  Bosebank  on  the  Staten  Island  Rapid 
Transit  Railway  in  Richmond  Borough  was  undertaken.  The 
orders  required  that  Pennsylvania  avenue  be  raised  18  feet  across 
the  railroad  tracks  and  the  tracks  be  depressed  two  feet.  It  was 
further  provided  that  Clifton  and  Maryland  avenues  be  closed  at 
the  railroad  track  The  construction  work  was  begun  in  1915, 
and  continued  during  1916.  The  bridge  approaches  were  prac- 
tically completed  at  the  end  of  1916,  but  several  additional  months 
will  be  required  before  the  work  is  finished  in  all  details.  Con- 
siderable difficulty  has  been  experienced  in  obtaining  the  requisite 
labor  and  this  has  resulted  in  delaying  somewhat  the  progress 
of  the  work. 

The  following  grade  crossings  have  been  ordered  eliminated^ 
but  as  yet  actual  construction  has  not  been  b^un: 

Cases  Nos.  1261^.  and  1380. — An  order  was  issued  in  1911, 
calling  for  the  elimination  of  five  grade  crossings  on  the  main  line 
of  the  Long  Island  Railroad  in  the  vicinity  of  the  station  at 
Queens.  It  was  proposed  to  begin  the  actual  construction  work 
immediately  after  the  completion  of  the  HoUis  station,  but  vari- 
ous conditions  have  arisen,  particularly  with  reference  to  the  ina- 
bility to  get  a  sufficient  amount  of  labor,  so  that  the  work  will  not 
begin  until  the  spring  of  1917.  However,  all  the  necessary  land 
has  been  acquired,  construction  plans  have  been  prepared  and  the 
steel  necessary  for  bridges  is  in  storage.  It  is  estimated  that  the 
cost  of  removing  these  crossings  will  be  $500,000,  of  which  the 
State's  share  will  be  $125,000. 

Cases  Nos.  1780  and  1811. —  Under  an  order  issued  in  1914, 
there  is  to  be  undertaken  the  elimination  of  six  grade  ci'ossLngs  at 
Princes  Bay  and  Pleasant  Plains,  Staten  Island,  on  the  line  of 
the  Staten  Island  Railway.  The  order  in  these  cases  requires  the 
depression  of  the  railroad  for  about  half  the  length  and  the  eleva- 
tion for  the  remaining  half.  Construction  cannot  begin  until  addi- 
tional land  is  acquired  along  the  right  of  way  of  the  railroad.    The 
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question  has  arisen  as  to  the  method  by  which  the  necessary  prop- 
erty shall  be  acquired,  the  railroad  holding  that  all  land  for  ease- 
ments should  be  acquired  by  The  City  of  New  York. 

The  matter,  however,  has  been  taken  under  consideration,  in 
view  of  the  fact  that  it  would  be  possible  for  the  railroad  company 
to  acquire  the  land  within  a  very  muoh  shorter  period  of  time  and 
at  considerable  less  expense,  than  if  the  city  acquired  it  by  pri- 
vate sale  or  by  condemnatioBu  Inasmuch  as  the  question  of  prop- 
erty acquisition  is  concerned  in  another  case  (No.  1261),  it  is 
possible  that  the  decision  in  that  case  will  lay  down  a  rule  which 
can  be  followed  in  Oases  Nos,  1780  and  1811.  An  effort  will  be 
made  to  get  actual  construction  under  way  during  1917.  It  is 
estimated  that  the  cost  of  removal  of  these  crossings  will  be  in 
the  vicinity  of  $320,000,  of  which  the  State's  share  will  be 
approximately  $82,579.00. 

Case  No.  1936. —  The  iCommission  issued  a  final  order  in  Jan- 
uary, 1916,  calling  for  the  elimination  of  ten  dangerous  grade 
crossings  on  the  Long  Island  Railroad  at  Far  Eockaway,  Queens 
County.  The  elimination  is  to  be  accomplished  by  the  depression 
of  the  railroad  to  such  an  extent  as  to  cause  very  little  change  in 
the  grade  of  the  streets.  Construction  work  will  begin  probably 
during  the  fall  of  1917.  Detailed  plans  are  being  prepared  and 
the  necessary  property  is  being  acquired.  It  is  estimated  that 
the  work  will  cost  $1,300,000,  of  which  the  State's  share  will  be 
about  $287,600.  This  work  is  to  be  undertaken  under  the  appro- 
priation made  by  the  Legislature  in  1915. 

Other  grade  crossing  matters  have  been  considered  by  the  Com- 
mission during  the  year  as  follows : 

Cases  Nos.  2069  wnd  2069- A. —  Under  these  proceedings  there 
was  contemplated  the  elimination  of  four  grade  crossings  on  the 
Long  Island  Railroad  at  Edgemere  in  the  vicinity  of  the  work  to 
be  imdertaken  in  the  proceedings  under  Case  No.  1936.  It  was 
proposed  to  use  the  materials  excavated  by  lowering  the  grade  of 
the  railroad  as  provided  for  under  Case  No.  1936,  for  the  build- 
ing of  an  elevated  embankment  to  carry  the  tracks  of  the  rail- 
road at  Edgemere.  The  construction  of  bridges  at  the  four  cross- 
ings was  also  to  be  provided  for.  Hearings  were  held  before  the 
Commission,  but  residents  of  Edgemere  did  not  approve  of  the 
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construction  sm  proposed  of  an  enibankment  of  the  railroad, 
were  willing  that  the  railroad  should  be  elevated,  but  desires 
elevation  to  take  the  form  of  a  steel  viaduct.    In  view  of  the 
that  there  was  not  sufficient  money  to  provide  for  a  steel  via 
the  hearings  were  closed  and  the  matter  held  in  abeyance. 

Case  No.  1989. —  Hearings  were  held  upon  the  applicati 
The  City  of  New  York  for  a  determination  as  to  the  mann 
which  Palmetto  and  13  other  streets  should  cross  the  Lutl 
Cemetery  line  of  the  New  York  Municipal  Railway  Corpor 
in  the  Borough  of  Queens.  Hearings  in  this  case  were  adjoi 
indefinitely  on  request  of  the  city  authorities,  to  be  resumed 
request  of  the  same  authorities. 

Case  No.  2132. —  Hearings  were  held  and  closed  on  the  \ 
cation  of  the  New  York  Central  Railroad  Company  for  a  < 
mination  as  to  the  method  by  which  the  existing  bridge  crc 
the  Port  Morris  branch  of  the  New  York  Central  Railroj 
Morris  avenue  (156th  street)  should  be  repaired  or  rebuilt, 
lowing  the  closing  of  the  hearings  the  railroad  applied  foi 
mission  to  withdraw  its  application.  No  decision  has  yet 
rendered  by  the  Commission  either  upon  the  application  foi 
mission  to  withdraw  or  upon  the  previous  application. 

Other  matters  in  connection  with  railroad  crossings  which 
been  considered  by  the  Commission  during  the  year  are : 

Case  No.  lJf.05. — ^A  foot-bridge  was  constructed  across  the  t 
of  the  New  York  Central  Railroad  at  166th  street,  Borouj 
The  Bronx,  upon  which  the  work  was  completed  in  1915,  an 
final  accounting  completed  early  in  1916.  This  is  not  a  , 
crossing  matter  and  the  State  is  not  obligated  for  any  porti 
the  expense.  The  City  of  New  York,  however,  shared  in  th 
to  the  extent  of  one-half,  viz:  $3,677.09.  Payment  has  nc 
been  made  by  the  City  as  the  matter  is  before  the  court 
adjudication  as  to  whether  the  whole  cost  of  the  bridge  shoul 
be  borne  by  the  railroad  company  because  of  the  so-called  " 
lem  Depression  Act,"  notwithstanding  the  fact  that  applic 
was  made  by  the  City  for  a  determination  by  the  Public  Si 
Commission  as  to  how  the  street  should  cross  the  railroad  i 
Section  90  of  the  Railroad  Law.  This  law  specifically  state 
the  cost  shall  be  borne  one-half  by  the  railroad  company  an( 
half  by  the  mimicipality. 
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se  No.  1475. — A  new  approach  was  constructed  over  the 
8  of  the  Spu^i^en  Duyvil-Port  Morris  (New  York  Central) 
oad  at  Exterior  street.  Borough  of  The  Bronx,  the  final 
nting  being  completed  early  in  1916.     The  State  did  not 

in  the  expense  of  this  work,  which  was  borne  one-half  by 
!ity  and  one-half  by  the  railroad,  the  City's  share  of  the  cost 

$31,987.28. 

Changes  in  Existing  Structures 

e  responsibility  for  the  changing  of  existing  structures  is 
;  one-half  by  the  railroad,  one-fourth  by  the  City  and  one- 
h  by  the  State. 

se  No,  1929. — A  final  order  was  issued  by  the  Commission 
i^ear  directing  that  a  steel  viaduct  should  be  erected  to  pass 
the  tracks  of  the  New  York  Central  Railroad  and  the  New 
,  New  Haven  and  Hartford  Railroad  at  241st  street  (Wake- 
I.  The  order  also  directed  that  the  alignment  of  the  New 
t^entral  Railroad  should  be  changed  vsorae  distance  to  the 
The  alignment  of  the  railroad  tracks  has  been  substantially 
leted  and  trains  are  now  being  operated  over  the  new  work, 
matter,  however,  has  been  taken  to  the  courts  and  the  City  has 
ded  from  the  order  of  the  Commission  in  respect  of  the  loca- 
of  the  bridge  in  question.  Property  owners  in  the  vicinity 
also  petitioned  the  Commission  for  a  change  in  location  of 
>ridge  from  241st  street  to  238th  street,  but  action  upon 
petition  has  been  postponed  by  the  Commission  pending  a 
ion  by  the  courts  upon  the  City's  appeal.  However,  detailed 
J  are  now  being  prepared  for  the  proposed  viaduct,  several  of 
h  have  already  been  approved  by  the  Commission. 
ISP  No.  2006, — A  final  order  was  issued  in  January,  1916, 
Jting  that  the  existing  bridge  at  Gun  Hill  road  across  the 
em  division  of  the  New  York  Central  Railroad  should  be 
ned  and  lengthened.  Detailed  plans  are  being  prepared  and 
ivork  will  be  pla'ced  under  construction  within  a  few  months, 
estimated  that  the  State's  share  of  the  cost  of  this  work  will 
2,500,  although  the  total  cost  of  the  work  will  be  much  in* 
58  of  $10,000. 
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The  Commission  has  also  given  consideration  to  the  following: 

Case  No,  2123. —  Hearings  have  been  held  on  the  application 
of  The  City  of  'New  York  for  a  determination  as  to  how  Third 
avenue  between  189th  street  and  Fordham  road  shall  be  extended 
or  widened  across  the  tracks  of  the  Harlem  division  of  the  N'ew 
York  Central  Railroad.  Hearings  have  been  closed  but  no  deci- 
sion has  yet  been  rendered.  The  cost  of  this  work  will  be  borne 
one-half  by  the  City  and  one-half  by  the  railroad. 

Case  No.  2065. —  On  complaints  received,  hearings  were  held 
in  regard  to  conditions  obtaining  at  the  Virginia  Avenue  crossing 
of  the  Staten  Island  Rapid  Transit  Railway  at  Rosebank,  Staten 
Island.  The  under-elearance  of  the  railroad  bridge  is  low,  causing 
a  dangerous  condition.  Proceedings  which  were  brought  under 
the  Public  Service  Commissions  Law  were  dismissed  with  the 
imderstanding  that  The  City  of  New  York  would  make  applica- 
tion for  a  determination  as  to  how  the  existing  structure  shall  be 
changed  under  the  terms  of  Section  91  of  the  Railroad  Law.  Such 
an  application  has  been  made  to  the  Commission  and  a  hearing  has 
been  set  for  January  10,  1917.  Under  the  Railroad  Law,  the  cost 
of  this  change  would  be  borne  one-half  by  the  City  and  one-half 
by  the  railroad  company. 

Case  No.  1959. —  On  complaints  received,  hearings  were  held 
in  1915,  in  respect  of  conditions  obtaining  at  Howard  avenue  on 
the  Atlantic  division  of  the  Long  Island  Railroad  in  Brooklyn. 
It  was  originally  contemplated  that  some  sort  of  a  grade  crossing 
removal  should  be  provided  to  carry  Howard  avenue  across  the 
railroad  tracks  with  a  view  to  preventing  accidents  at  that  point. 
Access  from  one  side  of  the  railroad  to  the  other  has  been  by  wav 
of  an  overhead  foot-bridge  with  no  provision  for  vehicular  traffic. 
It  was  decided  eventually  not  to  carry  Howard  avenue  across  the 
railroad  tracks  at  the  present  time,  and  an  order  was  issued  in 
December,  1915,  directing  the  construction  of  a  barrier  wall  on 
the  north  side  of  the  right  of  way.  Several  of  the  accidents  in  the 
past  at  this  point  occurred  because  automobiles  and  other  vehicles 
crashed  through  the  right  of  way  fence  into  the  railroad  cut.  The 
barrier  wall  was  decided  upon  to  prevent  such  occurrences.  It 
was  completed  in  May,  1916,  the  cost  being  borne  by  the  railroad 
company. 
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New  Sticbets  Across  Railboads  . 
Under  provision  of  the  Eailroad  Law,  the  expense  of  the  con- 
struction of  new  streets  across  railroads  is  borne  one-half  by  the 
railroad  company  and  one-half  by  the  City,  no  State  money  being 
expended  for  this  purpose.  The  following  is  the  record  of  prog- 
ress made  on  orders  issued  by  the  Commission  under  this  section 
of  the  law. 

Case  No,  11^02, —  The  carrying  of  Ashland  street  across  the 
Xew  York  and  Rockaway  Beach  division  of  the  Long  Island  Rail- 
road. Officials  of  The  City  of  New  York  have  not  yet  taken  the 
necessary  steps  for  the  acquisition  of  the  requisite  property, 
although  a  determination  in  the  case  was  reached  in  November, 
1912. 

Case  No,  1567, —  Lambertville  avenue  across  the  Montauk  divi- 
sion of  the  Long  Island  Railroad.  The  same  conditions  obtain 
in  this  case  as  in  the  case  just  above  mentioned,  save  that  a  tem- 
porary wooden  foot-subway  was  constructed  shortly  after  the 
issuance  of  the  final  order. 

Case  No.  19 82, — Application  was  made  by  The  City  of  New 
York  during  1915,  for  a  determination  as  to  the  manner  in  which 
Fourteenth  avenue.  West  street  and  Cortelyou  road  should  be 
extended  across  the  tracks  of  the  Prospect  Park  and  Coney  Island 
Railroad' (Culver  line)  in  the  Borough  of  Brooklyn.  Hearings 
were  held  and  a  final  order  was  issued  in  January,  1916,  specify- 
ing that  the  streets  should  not  be  opened  across  the  railroad  right 
of  way  until  the  trains  were  operating  on  the  elevated  structupe 
then  being  built.  This  structure  is  now  completed  and  it  is  prob- 
able that  the  work  contemplated  under  this  case  will  be  carried  out 
during  the  coming  year. 

Case  No,  1971, — ^A  final  order  was  issued  on  August  8,  1915, 
in  respect  of  the  application  made  by  The  City  of  New  York 
during  that  year  for  determination  as  to  the  manner  in  which 
82d  street  and  New  Utrecht  avenue  should  be  extended  across  the 
tracks  of  the  Nassau  Electric  Railroad  Company  and  the  New 
York  Municipal  Railway  Corporation.  The  necessary  work  has 
not  yet  been  undertaken,  owing  to  the  fact  that  the  construction 
of  the  elevated  railroad  at  this  point  has  only  recently  been  com- 
pleted. It  is  expected  that  the  work  will  be  completed  in  the 
near  future,  ..       _ 
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Case  No.  2082. —  Application  was  made  by  The  City  of  New 
York  during  March,  1916,  for  a  determination  as  to  the  manner 
in  which  a  proposed  new  street,  namely,  the  extension  of  195th 
street  (Catskill  avenue)  from  Atlantic  avenue  (99th  avenue)  to 
Sagamore  avenue  (98th  avenue),  should  cross  the  tracks  of  the 
main  line  of  the  Long  Island  Railroad.  The  location  given  is  at 
HoUis,  Borough  of  Queens.  A  final  order  was  issued  in  June, 
1916,  providing  that  the  thoroughfare  in  question  should  cross 
underneath  the  grade  of  the  railroad.  Detailed  plans  for  the 
necessary  construction  work  have  been  approved  by  the  Commis- 
sion and  the  necessary  steel  has  been  ordered.  Proceedings  have 
also  been  instituted  for  the  acquisition  of  the  necessary  property 
and  the  construction  work  is  expected  to  begin  in  1917. 

In  addition  to  the  work  of  eliminating  grade  crossings  and  the 
carrying  of  new  streets  across  railroads,  other  cases  relating  to 
railroads  have  been  attended  to  as  follows: 

New  York  Connecting  Railroad. —  The  railroad  has  submitted 
to  the  Commission  for  consideration  many  plans  showing  proposed 
bridges,  sewers,  culverts,  etc.  These  have  been  reported  on.  Com- 
plaints received  as  to  the  manner  in  which  construction  work  was 
prosecuted  were  also  investigated  and  adjusted. 

Long  Island  Railroad. —  The  Commission  during  the  year 
issued  an  order  for  the  erection  of  a  new  station  (West  Bridge) 
at  Jamaica  avenue  on  the  main  line. 

Case  No.  16S7. —  Detailed  plans  of  construction  were  approved 
and  progress  of  the  work  from  time  to  time  reported.  The  Com- 
mission granted  the  application  of  The  Long  Island  Railroad 
Company  for  a  certificate  of  convenience  and  necessity  to  operate 
a  branch  between  Flushing  and  Creedmoor. 

Following  hearings  before  the  Commission  in  Cases  Nos.  2022 
and  2023,  a  determination  was  made  as  to  the  manner  in  which 
certain  highways  were  to  be  crossed  by  the  new  extension.  The 
work  of  constructing  the  line,  however,  has  not  yet  been  begun. 

Hearings  were  held  and  a  final  order  issued  in  respect  of  the 
station  facilities  at  Brooklyn  Manor  station  on  the  New  York 
and  Rockaway  Beach  division  (Case  No.  2070).  A  number  of 
improvements  were  directed  by  the  Conrmission,  detailed  plans 
presented  by  the  railroad  for  Ibese  improvements  were  approved 
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and  the  actual  work  of  construction  was  inspected  and  checked 
up  from  time  to  time. 

Upon  complaint  as  to  inadequate  station  facilities  at  Wood- 
haven  Junction  on  the  Atlantic  division  and  the  New  York  and 
Rockaway  Beach  division,  the  Commission  by  order,  following* 
hearings,  directed  a  number  of  changes  and  improvements.  The 
order  was  accepted,  detailed  plans  were  approved  and  the  work 
checked  by  the  Commission  while  in  progress  (Case  No.  2080). 

Hearings  were  held  and  an  order  issued  by  the  Commission 
directing  The  Long  Island  Kailroad  Company  to  make  certain 
additional  train  stops  during  the  summer  months  at  Frank  avenue, 
Edgemere.  It  was  testified  at  the  hearings  that  persons  living  in 
the  vicinity  of  Frank  avenue  found  it  necessary  in  some  instances 
to  walk  nearly  a  mile  to  reach  the  nearest  station  (Case  No.  2103). 

The  condition  of  stations  on  the  Rockaway  division  between 
Hammels  and  Rockaway  Park  was  the  subject  of  hearings  and 
the  Commission  issued  an  order  calling  for  numerous  improve- 
ments (Case  No.  2119). 

Following  complaint  as  to  inadequate  protection  for  passengers 
waiting  for  trains,  a  canopy  was  ordered  to  be  erected  on  the  west- 
bound platform  of  the  East  New  York  station,  Atlantic  division 
(Case  No.  1891).  The  detailed  plans  submitted  to  the  Com- 
mission were  approved,  and  an  inspection  made  of  the  work 
during  progress. 
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GRADE  CROSSINGS  CONSIDERED  FOR  ELIMINATION 

in  l^hieh  Hearino*  Had  Been  Hdd  up  to  December  31.  1916.     Excepting  the  Firtt  Tv>o  Cases 
in  this  TaUe,  Eliminatione  Cannot  be  Ordered  Until  an  Appropriation 
Has  Been  Made  by  the  State 


Location 


Queens  Borouch:  Lawrence  street.  Old  Law- 
rence street.  Bridge  street.  Myrtle  avenue, 
WUtflitonebrancE,  Lone  Island  Railroad. 

Queens  Borough:  Grafton  avenue,  Broad- 
way. Befanont  avenue.  Liberty  avenue  and 
Rockaway  plank  road,  Osone  park,  Rook- 
away  dhnaion.  Long  Island  Railroad 

Queens  Borough:  18th  street,  Seventh  ave- 
nue, 19th  street,  22d  street,  Whitestone 
branch.  Long  Island  Railroad 

Queens  Borouvi:  Filth  avenue,  Whitestone 
branch.  Long  Island  Railroad 

Queens  Boroufh:  Merrick  road,  Lake  View 
avenue,  Simni^ld  avenue.  Willow  place, 
Montauk  division.  Long  Island  Railroad. . 

Richmond  Borough:  Clove  avenue,  Sheridan 
avenue,  Grasmere  avenue,  Garretson  place, 
Pttrkinson  avenue,  Staten  Island  Railway. 

Queens  Borough:  Laurel  Hill  boulevard, 
Fhiahing  avenue.  Grand  street.  Old  Flush- 
ing avenue  or  Flushing  road,  Maspeth 
avenue,  Haberman's  factory  (Munich 
street),  Clifton  avenue,  Hobeon  avenue  or 
Washington  avenue.  Montauk  division, 
Long  Wand  RaihxMd 

Borou^  of  Brooklsm  and  Queens:  Nor- 
wood avenue,  Lonn  street,  Euclid  avenue. 
Crescent  street.  Railroad  avenue,  Enfield 
street,  or  Eldert's  lane,  Rockaway  plank 
road,  Shaw  avenue.  Benedict  avenue, 
Woodhaven  avenue,  Lefferts  avenue.  Van- 
dttveer  place,  Napier  avenue.  Union  place, 
Wsrckoff  avenue.  Grant  avenue  and  Napier 
place.  Greenwood  avenue,  EHm  and  Linden 
streets,  Jefferson  avenue,  Johnson  avenue. 
Beech  street.  Long  Island  Raihroad 

Queens  Borou^:  Greenpoint  avenue  on 
Montauk  division,  Long  Island  Railroad. . 

Queens  Borough:  Qleason  avenue.  Sea  View 
avenue.  Grand  View  avenue,  Rockaway 
boulevard.  Far  Rockaway  division.  Long 
Island  RaUroad 


Estimated 
toUlcoet 


Estimated 
cost  to  City 


$400,000  00 

♦800.000  00 
600,000  00 

400.000  00 
100.000  00 

600.000  00 


t4, 320, 000  00 
260.000  00 

220,000  00 


$7,700,000  00 


$100,000  00 

200.000  00 
150.000  00 

100.000  00 
25.000  00 

150,000  00 


1,080,000  00 
65,000  00 

55,000  00 


Estimated 
cost  to  State 


$100,000  00 

200.000  00 
150.000  00 

100.000  00 
25.000  00 

150.000  00 


1,080,000  00 
65.000  00 

55,000  00 


$1,925,000  00  $1,925,000  00 


itemate  plans.  $980,000';  $754,530. 

^ther  estimates  vary  according  to  the  plans  adopted. 

D£  CROSSING  PROCEEDINGS  IN  WHICH  DETERMINATION  HAS  BEEN  MADE 
AGAINST  PRESENT  EUMINATION 


Location 

RaihtNui 

Estimated 
total  cost 

cost  to 

aty 

Estimated 
cost  to 
State 

Stapleton:     New  York  avenue 
and  Bay  street 

Staten    Island    Rapid 
Transit  RaUway  and 
Staten  Island  Rail- 
^fity 

$320,000 
200,000 

$80,000 
50,000 

Long  Island  City:    Queens  Boi^ 
oogh:    Borden  avenue.  East 
avenue.  Third  street  and  Ver- 
non avenue 

$80,000 

Long  Island  Raih-oad, 
main  line 

50,000 

$520,000 

$130,000 

$130,000 
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GRADE  CROSSINGS  CONSIDERED  FOR  ELIMINATION 

Casts  in  Which  No  Hsaring  Had  Been  HHd  up  to  December  31,  1916,  AUhouffh  Evidence  i*  Ready 

for  FreeentaHon 


Location 

Railroad 

Estimated 
total  cost 

EMimated 

oostto 

City 

Estimated 
oostto 
8tot« 

Richmond  Borough 
Port  Riohmond  Group:     Rich- 
mond    terrace,      Broadway, 

avenue.   Elm   street,   Sharpe 
avenue,     Lafayette    avenue, 
Nicholae  avenue 

SUten    Island    Rapid 
Transit   Ry.,  North 
Shore  division 

Staten    Island    Rapid 
Transit  Ry..  North 
Shore  division 

$1,000,000 
1,000.000 

S250.000 
250,000 

Mariners'  Harbor  group:    John 
street,  Doufflas  avenue,  New- 
ark   avenue.    Morning    Star 
road.    Granite   avenue.    Bay 
avenue,     Simonson     avenue, 
Van  Name  avenue.  Van  Pelt 
avenue.  Central  avenue.  Union 
avenue,  Harbor  road.  South 
avenue 

$250,000 

250.000 

92.000,000 

$500,000 

$500,000 

RECAPITULATION 


Total  esti- 
mated cost 


Cost  to 

aty 


I  Costto 

State 


Cases  in  which  hearings  had  been  held  up 

to  December  31,  1916 

Cases  in  which  no  hearings  had  been  held 

up  to  December  31, 1916 

Cases  in  which  a  determination  has  been 

made  against  present  elimination 

Cases  in  which  final  orders  had  been  issued 

up  to  December  31,  1916 


$7,700,000  00 

2,000.000  00 

520,000  00 

4.210.972  22 


$1,925,000  00 
500.000  00 
130.000  00 
938.993  06 


$14,430,972  22 


$3,493,993  06 


$1,925.000  00 

500.000  00 

130,000  00 

938.993  06 


$3,493,993  06 


The  following  table  shows  the  number  of  grade  crossings  in 
each  borough  and  the  kind  of  protection  provided : 


BOROUQH 

Public 

Private 

Total 

Gates 

Flag- 
man, day 
only 

manTday 
and  night 

BeU 

Sign 

No  pro- 
tection 

Manhattan 

106 

45 

2 

147 

81 

"3 

"ie 

29 

106 
48 
2 
163 
110 

11 

13 

2 

133 

48 

8 

6 

8 

21 

i 

1 

"io 

21 

"23 

'  B 
20 

60 

11 

Bronx 

Queens 

o 

Richmond 

1 

Totals 

381 

48 

429 

207 

21 

23 

31 

48 

74 
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CHAPTER  V 


REGULATION  OF  TRANSPORTATION  CORPORATIONS 


During  the  year  1916  .the  CommiBsion  continued  to  exercise 
its  powers  under  the  Public  Service  Commissions  Law  for  the 
supervision  and  regulation  of  transportation  corporations  within 
its  jurisdiction.  The  Commission  is  empowered  to  supervise  the 
affairs  of  all  common  carriers  doing  business  within  the  First 
District.  The  law  imposes  upon  these  corporations  certain  duties, 
and  gives  the  Commission  the  power  to  see  that  these  obligations 
are  fulfilled.  Under  the  powers  granted  to  it  the  Commission 
is  authorized  to  investigate  the  service  rendered  by  the  several 
common  carriers,  to  inquire  into  their  methods  of  management, 
to  examine  their  accounts,  to  investigate  complaints  and  to  make 
such  orders  as  are  necessary  to  insure  safe  and  adequate  service. 

The  several  common  carriers  coming  within  the  purview  of  the 
Commission  include  the  trunk  railroad,  railroad  terminal,  street 
railroad  (subway,  elevated  and  surface  lines),  stage  coach  and 
baggage  and  transfer  companies.  The  total  number  of  such  com- 
mon carrriers  is  71,  the  same  number  as  was  under  the  juris- 
diction of  the  Commission  in  1915.  Of  this  number  59  are  street 
and  electric  railroad  corporations,  9  are  steam  railroad  corpora- 
tions, 2  are  baggage  and  transfer  companies,  and  1  is  a  stage  coach 
<'ompany. 

The  total  capitalization  of  such  companies,  namely,  the  stocks 
and  bonds  outstanding  at  the  close  of  the  year,  was  $997,362,008. 
This  total  represented  an  increase  of  $286,959,543  over  the  year 
1907,  in  which  year  the  Commission  was  created,  when  the  total 
number  of  common  carriers  under  its  jurisdiction  was  66  and 
the  total  combined  capitalization  was  $710,402,460. 

CAPITALIZATION    OF    COMMON    CARRIERS 

1907  1916 

•Street  and  electric  railroada $672,786,000  $958,723,641 

Stem  raUroade 37,617,460  37.468,362 

Baoace  and  transfer  companies 1 ,130,000 

^*te|e  coach  oompanies 50,000 

Totals $710,402,460    $907,362,003 

[341] 
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The  bonds  of  The  City  of  New  York,  commonly  known  as 
corporate  stock,  amounting  to  $90,000,000,  invested  by  the  City 
in  rapid  transit  subways  already  in  operation,  are  included  in  this 
list,  the  City  being  regarded  as  a  proprietary  railroad  corporation. 
The  figures  given  above  include  considerable  duplication  owing  to 
the  existence  of  intercorporate  stock  holdings. 

Inasmuch  as  there  is  lacking  definite  information  respecting 
the  amount  of  capital  actually  invested  prior  to  the  establishment 
of  the  Public  Service  Commission,  the  table  above  given  is  based 
upon  the  par  value  of  securities  outstanding,  including  stocks, 
bonds  and  other  long  term  debts.  There  is,  however,  included 
non-negotiable  permanent  debts  of  subsidiary  companies  of  the 
controlling  or  other  affiliated  companies  in  the  same  system.  This 
duplication  in  the  case  of  common  carriers  amounts  to  approxi- 
mately $67,000,000,  which  should  be  subtracted  from  the  total 
of  $997,362,003  above  given. 

New  securities  to  the  amount  of  $45,355,000  and  $20,000,000 
issued  by  the  Interborough  Rapid  Transit  Company  and  the  New 
York  Municipal  Railway  Corporation  appeared  in  the  totals  of 
this  year  for  the  first  time.  The  increase  of  1916  over  1915  is 
$83,491,261. 

The  total  traffic  and  total  revenue  from  passenger  fares  showed 
a  remarkable  increase  during  the  year  and  were  a  marked  con- 
trast to  the  figures  shown  in  the  last  Annual  Report  which  indi- 
cated a  decrease  over  the  preceding  year  and  were  attributed  to 
business  conditions  of  the  time  and  the  effect  of  the  European  war. 

The  total  number  of  passenger  fares  collected,  which  indicates 
the  number  of  passengers  for  the  fiscal  year  ending  June  30, 1916, 
was  1,898,735,615  as  against  1,807,632,726  for  1915  —  the 
increase  for  the  year  being  91,102,889  as  against  a  decrease  of 
5,571,630  in  1916.  Since  1914,  the  net  increase  for  the  two 
years  amounts  to  more  than  85,000,000  passengers. 

The  increase  for  1916,  which  in  its  turn  reflected  the  busiue.*?s 
conditions,  was  the  largest  increase  recorded  in  any  one  year,  save 
in  1906  and  1910,  when  the  increases  were  120,858,479  tmd 
128,845,272,  respectively. 

There  has  been  a  growth  of  more  than  100  per  cent  in  the  traffic 
of  New  York  City  in  the  past  sixteen  years  as  indicated  by  these 
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Hi^ 


res.  The  records  show  that  traffic  in  the  year  1900  totabfl 
353,058  passengers.  When  this  figure  is  subtracted  froni 
;rand  total  for  1916,  the  growth  in  the  gixteen-year  pi^riod  i.^ 
m  to  have  been  1,052,735,615. 

he  following  table  shows  the  figures  of  travel  year  by  year  for 
?en  years,  together  with  the  increases: 


K umber  of 
R  EiTDBD  June  30  paoK^ag/tfrn 

846,3o3,0aS 

SSI. 344. SOI 

938.9Sft.9ft4 

1 ,000  Jfi7 ,4S3 

I ,065,ftgl,910 

1 . 130 .9S2 ,696 

l.35l.fm,17B 

1,315.3S1,3^ 

1,358.000.407 

1 A02A17M2 

1,531.202,914 

l.rt03,eOU397 

I.6a0.913,035 

1,769, 870, 50S 

1.813.204,356 

1, 807,  *ya2. 7-2(5 

l,8S8J3fi,615 

^crease. 


AnQU&l 


34.991,743 
57,{W5,1H3 
01,777.519 
65.217.427 
04,097,756 
120,855,47)) 
63,540,213 
42.619,010 
44,4L7,23fj 

72,63'' .48 1 
77,012,51^ 
5^, 06 J, 57 1 
43, 327. 84 'i 
*5.67U636 
01,102,680 


.  review  of  these  statistics,  together  with  others  in  the  files  of 
Commission,    shows    that    street    railway    passenger    travel 
eases  at  a  much  more  rapid  rate  than  does  population. 

Year  Fart*«  collpfted  per  capita 

1860 43 

1870 10,-? 

1880 152 

1890 218 

1900 246 

1905 2Hn 

1910 r,21 

1916 nm 

'he  figures  for  1916  represent  the  operation  of  12,417  paj^sen- 
cars  over  1,771  miles  of  track,  exclusive'  of  strirage  and  yard 
iks.  Active  passenger  car  miles  operated  were  328^585,401 
igainst  318,973,588  in  1915,  an  actual  increase  of  9,Gll,Si:| 
indicating  a  very  marked  improvement  in  f^nrvirr". 
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The  new  subways,  together  with  the  old  elevated  lines  operated 
by  the  New  York  Consolidated  Eailroad  Company  of  Brooklyn, 
and  the  First  Subway  operated  by  the  Interborough  Rapid  Transit 
Company,  contributed  almost  equally  to  the  year's  increase  in 
passenger  travel,  the  increase  reported  by  the  former,  including 
elevated  and  subway  lines,  being  26,667,600,  and  by  the  latter 
25,919,569.  The  Interborough's  elevated  division  reports  an 
increase  of  10,454,279  passengers,  which  was  in  part  due  to  the 
fact  that  the  new  third  tracks  on  these  elevated  lines  were  placed 
in  operation  on  January  17,  1916,  and  have  cared  for  a  large 
additional  traffic  since. 

The  surface  lines  operated  by  the  New  York  Railways  Com- 
pany carried  8,454,084  more  cash  passengers  than  in  the  year 
preceding.  The  increase  on  the  Brooklyn  Rapid  Transit  Com- 
pany's surface  lines  amounted  to  6,174,408,  and  that  on  the  lines 
of  the  Third  Avenue  Railway  Company,  including  the  Bronx  and 
North  River  line,  but  excluding  the  Yonkers  line,  to  6,587,738. 
The  Second  Avenue  line  in  Manhattan  was  one  of  the  few  rail- 
roads to  show  a  decrease,  reporting  for  the  year  186,157  less  fares 
than  for  the  year  previous. 

The  Hudson  fr  Manhattan  Railroad  Company  reported  au 
increase  of  4,327,120  passengers,  and  there  was  an  increase  of 
1,481,295  on  the  lines  of  the  trolley  car  companies  operating  in  the 
Borough  of  Queens,  excepting  lines  of  the  Brooklyn  Rapid  Transit 
Company. 

The  following  table  shows  the  increases  in  the  several  boroughs 
of  New  York,  in  street  surface  railway  travel  separate  from  travel 
on  the  elevated  and  subway  lines,  which  can  J^carcely  be  divided 
by  boroughs: 

Revenue  Increaae 

posBenRera,  oTor 

Stbbkt  Surface  Railways  1910  1915 

Borough  of  Manhattan 427,373,847  11.822.731 

Borough  of  The  Bronx 84.535.737  3.032.934 

Borough  of  Brooklyn 363.568.755  8,868.642 

Borough  of  Queens  (exclusive  B.  R.  T.) 54.167,403  1.481,295 

Borough  of  Richmond 14,884,534  572.525 

Totals 944.530.276       25.778.127 
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Street  Raiuioab  Servics  and  Facilities 

A  Transit  Bureau  is  maintained  by  the  Commission  for  the 
constant  inspection  and  checking  up  of  the  service  rendered  by 
the  various  transportation  companies.  Special  functions  of  the 
Bureau  are  the  inspection  of  service,  investigation  of  complaints, 
assistance  in  the  preparation  of  cases  for  public  hearings  by  the 
Commission  and  the  furnishing  of  such  expert  assistance  as  may 
be  required  in  the  handling  and  disposition  of  transportation 
matters  by  the  CommissioiL 

The  Bureau  is  in  charge  of  a  Chief,  with  a  staff  of  1  general 
inspector,  1  traffic  inspector,  5  supervising  inspectors,  7  assistant 
supervising  inspectors  and  26  transit  inspectors. 

Investigations  and  inspections  to  the  number  of  1,099  were 
made  during  the  year,  746  of  which  related  to  complaints  and  353 
to  departmental  matters,  in  addition  to  a  large  number  of  special 
investigations  made  for  the  members  of  the  Commission  or  for 
heads  of  its  bureaus.  The  different  phases  of  this  work  included 
the  cheeking  of  various  conditions  of  operation  with  particular 
reference  to  such  matters  as  heating,  ventilation,  overcrowding, 
sanitation  of  cars  and  stations,  transfers,  rates  of  fare,  etc. 

What  may  be  termed  the  traffic  day  in  New  York  City  is  divided 
into  rush-hour  and  non-rush-hour  periods.  The  rush-hour  periods 
are  generally  from  7:00  a.  m.  to  10:00  a.  m.  and  from  4:00  p.  m. 
to  7 :00  p.  M.,  the  heaviest  press  of  traffic,  tenned  the  **  peak  load/' 
usually  being  found  in  the  morning  between  the  hours  of  8  :00 
and  9 :00  and  in  the  evening  between  the  hours  of  5 :80  and  6  :30. 
Investigations  continue  to  show  that  as  a  rule  there  is  greater 
congestion  of  traffic  in  the  evening  rush  period  than  in  the  morn- 
ing rush  period.  The  evening  period  exceeds  the  moniing  period 
in  number  of  passengers  carried  by  approximately  12  per  cent, 
but  a  very  wide  divergence  is  found  between  the  traffic  in  the 
rush-hour  periods  and  in  the  non-rush-hour  periods.  Tn  addition, 
there  is  a  considerable  period  of  extra  loading,  particularly  on 
the  lines  which  pass  through  the  center  of  Manhattan  Island 
during  the  so-called  theatre  hours  in  the  evening. 

During  the  latter  portion  of  the  year  the  transportation  prob- 
lem, particularly  in  the  Boroughs  of  Manhattan,  The  Bronx  and 
Queens,  w^as  seriously  complicated  by  strikes,  which  are  reported 
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elsewhere  in  this  volume.  The  First  Subway  and  the  elevated 
lines  of  the  Interborough  Rapid  Transit  Company  were  affected, 
together  with  the  surface  lines  in  Manhattan,  The  Bronx,  Queens 
and  Richmond.  These  strikes  resulted  in  much  irregularity  of 
service  and  inconvenience  to  a  great  many  persons.  While  they 
affected  the  service  on  the  elevated  and  subway  lines  for  a  brief 
period,  this  soon  became  normal  as  far  as  the  facilities  were  con- 
cerned. The  general  tie-up  of  the  surface  roads,  however,  threw 
a  tremendous  amount  of  additional  tiaffic  to  the  elevated  and  sub- 
way lines,  resulting  in  congestion  which  slowed  down  traffic  to  a 
considerable  extent.  The  excessive  loading  on  elevated  and  sub- 
way trains  resulting  in  crowding  and  increased  delays  at  stations 
materially  affected  the  operating  schedules. 

The  First  Subway  at  the  end  of  the  year  was  handling  the 
lai^st  number  of  passengers  in  its  history,  and  the  elevated  lines 
showed  a  corresponding  increase.  One  effect  of  the  strike  was 
the  entire  cessation  for  a  time  of  any  operation  during  the  evening 
and  night  on  a  considerable  number  of  surface  lines,  particu- 
larly those  in  the  outlying  portions  of  The  Bronx,  Queens  and 
Bichmond. 

On  December  1,  1916,  counts  made  by  the  Commission's  direc- 
tion revealed  that  the  surface  lines  in  Manhattan  were  operating 
approximately  75  per  cent  of  their  normal  service,  and  while  there 
has  been  some  improvement  since  that  date,  the  service  has  not 
yet  regained  its  normal  proportions. 

In  Manhattan,  the  maximum  movement  on  surface  lines  is 
about  120  cars  per  hour.  This  means  that  there  is  maintained 
at  the  '*  peak  load  "  hours  an  interval  between  trains,  or  "  head- 
way," as  it  is  termed  in  railroad  operation,  of  approximately 
thirty  seconds. 

The  greatest  movement  over  the  Brooklyn  bridge,  which  is  the 
maximum  for  Brooklyn  operation,  is  300  cars  per  hour,  or  a 
twelve-second  headway. 

TJpon  the  rapid  transit  lines,  owing  to  the  different  conditions, 
the  minimum  headways  obtaining  are  considerably  longer  than 
on  the  surface  lines.  On  the  elevated  lines  in  Manhattan  the 
minimum  headway  is  one  minute  six  seconds,  which  means  that 
approximately  54  trains  pass  a  given  point  within  an  hour.     In 
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Brooklyn,  elevated  trains  operate  on  a  minimum  headway  of 
1  minute  20  seconds,  or  at  the  rate  of  45  trains  per  hour  past  a 
given  point.  The  First  Subway,  operated  by  the  Interborougli 
Rapid  Transit  Company,  maintains  a  headway  of  1  minute  48 
seconds  as  a  minimum.  This  means  that  under  favorable  circum- 
stances 33  trains  per  hour  pass  the  Grand  'Central  station,  tho 
limiting  point  of  traffic  on  that  line.  In  the  Fourth  Avenue 
subway,  Brooklyn,  a  minimum  headway  is  maintained  of  2  min- 
utes, or  30  trains  per  hour,  representing  the  operation  in  one 
direction  across  the  Manhattan  bridge. 

Express  Service  ox  lNTERiiORou(;ii  Elevated  Lines 
The  new  express  service  installed  on  the  elevated  lines  operated 
by  the  Interborough  Rapid  Transit  Company  resulted  in  a  very 
marked  increase  in  the  service  upon  these  lines.  The  express 
tracks  were  placed  in  operation  on  January  17,  1916.  For  a 
number  of  years  an  express  service  had  existed  on  the  Third 
Avenue  Elevated  line  between  42d  and  106th  streets.  The  open- 
ing of  the  new  section  of  the  third-tr^ck  permitted  a  very  marked 
improvement  in  the  express  service  on  this  line,  with  stoi)s  only  at 
125th,  106th,  42d,  23d,  9th,  Houston,  Grand  and  Canal  streets, 
and  Chatham  square  and  City  Hall.  The  .running  time  on 
express  trains  was  reduced  from  1  hour  to  45  minutes  between 
City  Hall  and  Bronx  park.  In  addition,  a  new  Saturday  after- 
noon express  service  was  introduced,  which  has  proved  of  great 
benefit. 

Prior  to  the  operation  of  the  third  tracks  last  Jnunarv,  there 
had  been  no  express  service  on  the  Second  Avenue  line.  The 
new  service  began  with  the  operation  of  43  extra  trains  in  the 
monnng  and  37  in  the  evening.  During  the  Summer  months 
an  express  service  was  also  introduced  on  Saturday  afternoons, 
and  hny  served  as  a  marked  relief  to  the  congestion  prevailing  on 
the  Third  Avenue  line.  Until  the  present  year  no  attempt  had 
been  made  to  establish  an  express  service  during  rush  hours  on 
the  Sixth  Avenue  line.  For  a  number  of  years,  however,  follow- 
ing the  morning  rush-hour  period,  a  few  extra  trains  were  run 
south  from  155th  street,  designated  as  "shoppers'  expresses.'' 
The  Sixth  Avenue  line  was  not  third-tracked  as  were  the  Second, 
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and  Ninth  Avenue  lines,  but  an  express  service  has  been 
ed  through  both  the  morning  and  evening  rush-hour  periods. 
;  Ninth  Avenue  line,  before  reconstruction,  an  express  serv- 
3  operated  between  11  (5th  and  Christopher  streets  without  a 
►ut  with  the  placing  in  service  of  the  new  facilities,  express 
LS  were  opened  at  06th,  34th,  14th,  Christopher,  Desbrosses, 
n  and  Kector  streets.  When  the  reconstruction  work  in 
2inity  of  155th  street  is  completed  and  the  Ninth  Avenue 
ed  line  is  carried  across  the  Putnam  bridge  to  a  connection 
lie  Jerome  Avenue  extension  of  the  Lexington  Avenue  line, 
rviee  will  be  still  further  improved.  At  the  present  time 
ps  are  made  north  of  125th  street.      Upon  the  completion 

reconstruction  work  only  one  stop  will  be  made  between 
and  155th  streets,  namely,  at  145th  street. 
:istics  collected  by  the  Transit  Bureau  show  an  increase  in 
ileage  operated  on  both  the  subway  and  elevated  divisions 

Interborough  Rapid  Transit  Company  during  the  year, 
d  increases  over  the  corresponding  months  of  191.5,  except 
)  of  the  Summer  months,  are  shown  in  the  car  mileage 
ed  in  the  subway,  while  all  months  show  a  mileage  increase 
)  elevated  lines.  The  increase  of  mileage  operated  on  the 
»d  lines  is  attributed  in  considerable  part  to  the  expansion 
press  service  due  to  the  opening  of  the  new  third-track 
ies  in  January,  and  partly  to  supervision  by  the  Commission 
le  increase  in  number  of  cars  operated. 
'  following  tables  show  the  increased  car  mileage: 


Firnt  Subuay 

1915  1916 

6.019,693  6.451,755 

5,716.939  5.992.663 

6,401,873  6,581 .490 

6,166,677  6.271,787 

6,104,984  6,362.241 

5,779,804  6,012,836 

5,598.790  5.672,752 

5,447.602  5,383.906 

fr 5,164,695  6.171,983 


Increaae 
432.062 
276.624 
432.062 
106,210 
247.267 
233.032 
•26.038 
*63.606 
7.888 


Digitized  by  VjOOQ  IC 


:)5()        Frinjr  Skevioe  Commission  —  First  District 


1915               1916  lacrase 

January 6,747,841  5.794,839  46,W6 

February 5,246,828  5.645.552  398,724 

March 5,818.800  6,222.502  403,702 

April 5.625.673  5.872.619  246,94f 

May 5.793.922  6.006.686  302,764 

Juno 5.625.681  5.850.825  225,244 

July 5,792.992  5.980.155  187.163 

August 5.593.570  6.076.486  482,916 

September 5.421,234  5.682.019  280,785 


Many  new  traffic  facilities  and  service  improvements  were 
placed  at  the  command  of  the  traveling  public  during  the  year. 
Some  of  the  most  important  of  these  were  the  following : 

MANHATTAN 

Fifth  Avenue  Coach  Company. —  The  route  of  this  company, 
formerly  terminating  at  145th  street  and  Seventh  avenue,  wiu< 
extended  to  155th  street  and  St,  Nicholas  avenue. 

Uvdson  and  Manhaita/n  Railroad  Company. —  Window  shields 
installed  at  two  stations  for  protection  of  ticket  choppers. 

Brooklyn-North  River  Railroad  Company. —  Short  line  service 
reduced  and  through  service  increased. 

Second  Avenue  Railroad  Company. — ^Morning  service  increased 
9  per  cent  and  evening  service  15  per  cent  on  First  Avenue  line. 
Increased  service  with  12-minute  headway  throughout  the  day 
to  East  92d  Street  ferry. 

Third  Avenue  System^ — A  12  per  cent  increase  in  Saturday 
night  theatre  service.  Installation  of  crossover  between  Lexing- 
ton and  Third  avenues  on  59th  Street  Crosstown  line.  Installa- 
tion of  crossover  between  13th  and  14th  streets  on  West  Belt  line. 
Installation  of  turnout  at  28th  street  and  Third  avenue  for  short 
line  service  on  28th  and  29th  Street  Crosstown  line.  Stop  signs 
at  several  points. 

New  York  Railways  Company. — Additional  transfer  privilege^? 
to  permit  passengers  from  Brooklyn  by  way  of  Fourth  and  Mad- 
ison Avenue  line  to  transfer  south  at  the  Bowery  and  retransfer 
to  Broadway  lines  at  Post-office.  Increase  of  12  per  cent  in 
Sunday  morning  service  between  6:00  and  8:00  on  14th  Street 
Crosstown  line.      New  crossover  installed  at  Lewis  street  to  give 
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ision  of  short  line  service  from  Clinton  street  to  Lewis  street 
pring  Street  line.  Ten  per  cent  increase  in  morning  rush- 
service  on  116th  Street  Crosstown  line.  Eleven  per  cent  in- 
^e  in  morning  rush-hour  service  on  Ninth  Avenue  line  with 
ifer  privilege  from  short  line  cars  to  through  Brooklyn-bound 
at  the  west  end  of  Williamsburg  bridge. 
terhorough  Rapid  Transit  Company  (elevated  lines), — Bronx 
:  local  trains,  Third  Avenue  division,  increased  from  5  to  7 
northbound,  between  9 :00  and  10 :30  p.  m.  Increase  in  local 
ce  northbound,  Third  Avenue  division,  7:00  to  9:00  a.  m., 
0  to  15  trains  per  hour.  Additional  express  trains  added 
le  Saturday  afternoon  service.  Doors  installed  on  waiting 
IS  of  several  express  stations,  Ninth  Avenue  line,  allowing 
ing  of  rooms.  Stairways  materially  decreasing  congestion  at 
h  street  and  Third  avenue  constructed,  also  stairway  from 
ibound  platform  and  bridge  across  Willis  avenue. 
ierhorough  Rapid  Transit  Company  (subway  division). — 
form  force  on  southbound  platform  at  Grand  Central  station 
msed  from  20  to  80  men. 

THE    BRONX 

nian  Railway  Company. —  Headway  reduced  from  6  minutes 
on  Jerome  Avenue  line.      Service  of  Willis  Avenue  line 
aded  from  First  avenue  across  125th  street  to  Fort  Lee  ferry 
frequent  schedule  provided. 

BROOKLYN 

rooklyn  Rapid  Transit  System  (surface  lines). —  New  line 
im  as  Eighth  Avenue  line  established,  operating  from  Eighth 
Bay  Ridge  avenues  to  39th  Street  ferry.  New  line  estab- 
»d  known  as  West  End  surface  line  operating  from  89th  street 
Ninth  avenue  to  Coney  Island.  Sixty-fifth-86th  Street  line 
nded  from  Bath  avenue  and  Bay  19th  street  to  Ulmer  park, 
ckerbocker  Avenue  line  extended  to  Metropolitan  avenue, 
eenth  Street  line  rerouted  from  9th  street  to  16th  street.  Put- 
L  Avenue  line  rerouted  from  Brooklyn  bridge  incline  to  Fulton 
et.  Transfers  granted  from  Broadway  Elevated  line  to  sur- 
'  cars  at  Broadway  and  Marcv  avenue.       Several  diiferent 
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transfer  points  established  on  surface  lines.  New  trolley  stations, 
waiting  room  facilities  and  other  conveniences  installed  on  several 
lines.  Service  increase  obtained  on  Church  Avenue,  Sixteenth 
Avenue,  Fifth  Avenue,  Bergen  Street,  Norton's  Point,  West  End, 
Cypress  Hills,  DeKalb  Avenue,  New  Lots  Avenue  and  Coney 
Island  and  Brooklyn  lines. 

Brooklyn  Rapid  Trmisit  System  (Elevated  and  Subway  Lines). 
Additional  service  operated  on  the  Brighton  Beach  Elevated  line 
to  Park  row  in  morning  and  evening  rush  hours,  and  below  Kings 
Highway  during  all  hours  of  the  day.  Service  on  the  Fulton 
Street  Elevated  line  increased  by  two  trains  during  the  evening 
rush  hours,  together  with  a  slight  increase  in  the  Saturday  after- 
noon service.  Additional  service  on  the  Fifth  Avenue  Elevated 
line  in  evening  hours.  Service  on  the  Sea  Beach  line  below 
Kings  Highway  increased  during  rush  hours;  on  the  Broadway 
line  by  12  trains  during  both  morning  and  evening  rush  hours 
and  on  the  Broadway  line  between  Chambers  street  and  Metro- 
politan avenue  on  Saturday  afternoons.  A  change  in  the  opera- 
tion of  the  West  End  line  from  surface  to  elevated  produced  a 
material  increase  in  facilities.  Number  of  cars  on  Brighton 
Beach  express  trains  increased  during  Summer  months  in  non- 
rush  hours  from  three  to  four.  Increase  from  five  to  six  cars  on 
50  per  cent  of  Fulton  street  elevated  trains  during  rush  hours. 
Broadway  elevated  trains  during  rush  hours  increased  from  six 
to  seven  cars. 

Additional  facilities  provided  included  new  exits  for  passengers 
to  the  Chambers  Street  station  of  the  Loop  subway  and  the  open- 
ing of  an  underground  passageway  connecting  the  Chambers  Street 
station  with  the  Brooklyn  Bridge  station  of  the  First  Subway. 
An  underground  passageway  connecting  the  Pacific  Street  station 
of  the  Fourth  Avenue  subway  with  the  Atlantic  Avenue  station 
of  the  First  Subway  opened  for  the  use  of  passengers.  Alteration 
in  the  train  loading  system  at  the  Brooklvn  bridge  to  relieve  .con- 
gestion and  permit  greater  facility  in  handling  of  trains.  New- 
kirk  Avenue  and  Kings  Highway  stations,  Brighton  Beach  Ele- 
vated line,  made  exprass  stop  during  the  Summer  season.  !Jfew 
station  opened  at  LefFerts  avenue,  south  side  of  Liberty  avenue. 
Additional  station  stop  created  at  West  l7th  street  during  certain 
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of  the  day  in  Summer  on  the  Norton's  Point  line.  Increased 
;ed  car  operation  on  latter  line  during  Summer  moaths. 
ted  platforms  constructed  to  facilitate  loading  and  unloading 
ins  on  the  same  line.  Culver  Elevated  line  rerouted  through 
I  inth  Av^iue  station  to  allow  passengers  to  transfer  to  and 
West  End  line. 

w  York  and  Queens  OowrUy  Rmlmuy  Company, —  Investiga- 

as  to  service  resulted  in  hearings  and  final  order  specifying 

ules.      Appeal  from  the  Commission's  ruling  was  made  to 

>art8,  but  the  matter  is  still  pending. 

ng  Island  Electric  Railway  Company. —  Sanitary  arrange- 

5  made  in  Far  Rockaway  waiting  room. 

eon  Bleciric  Railway  Company, —  Service  increased  to  7^/2 

te  headway  on  week  days  during  Summer. 

laOHllOND 

chmond  Light   and   Railroad   Company, —  Eight   per  cent 

ase   in   morning   rush-hour  service   on    South   Beach   line. 

Lty-ei^t  per  cent  increase  in  morning  rush-hour  service  on 

bethport  line. 

iie7i    Island   Midhmd    Railway    Company, —  Improvement 

ed  in  terminal  facilities  at  Midland  Beach. 

lien  Island  Railway  Com^pany, —  Additional  evening  train 

^n  St.  Greorge  and  Tottenville  during  the  Summer.   Improve- 

s  in  handling  of  freight  trains  to  minimize  delays  to  pas- 

T  trains. 


Nkw  York  CiriirTRAi.  Railboad  Company 

iprovements  including  new  stairway  entrances,  renovation  of 
ng  room,  and  enclosed  platform  shelter  constructed  at  125th 
it  station.  Station  platforms  lengthened  at  Botanical  Gar- 
Woodlawn  and  Williamabridge  stations.  Investigation 
uted  as  to  local  service.  Matter  still  pending  but  some 
ional  local  service  already  pro\aded  in  non-rush  hours, 
tional  protection  installed  at  grade  crossings  on  Eleventh 
le,  Manhattan. 
12 
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LoNo  Island  Bailboad  Company 
Improvements  in  waiting-room  facilities  at  Aqueduct  station. 
Improvements  in  stations  on  Eockaway  Beach  division.  New 
shelter  at  Bayside  station.  Platforms  lengthened^  stairways 
widened  and  shelter  constructed  at  Brooklyn  Manor  station. 
Additional  train  service  provided  for  Brooklyn  Manor  in  morning 
hours.  New  station  placed  in  service  at  West  Bridge.  Improve- 
ments at  Woodhaven  Junction  station,  includiog  enclosing  and 
heating  shelter,  and  platform  canopy  erected.  New  station  stop 
ordered  at  Frank  avenue,  Edgemere,  during  Summer  months. 
Additional  train  connection  between  Woodside  and  Eockaway 
Beach.  Eestoration  of  train  service  discontinued  by  the  company 
between  Bushwick  and  Bushwick  Junction.  Additional  cars 
added  to  several  trains  on  various  divisions  in  Summer  months 
and  in  rush  hours.  Additional  service  secured  for  St.  Albans 
and  Springfield,  and  from  Eockaway  Beach  on  Sunday  evenings 
during  Simmier  months.  Additional  local  trains  operated  on 
Atlantic  division. 

Tabiff  Schedules 
The  Transit  Bureau  as  one  of  its  activities  maintains  super- 
vision over  the  tariffs  containing  the  rates,  schedules  and  regula- 
tions of  common  carriers  reporting  to  the  Commission.  Such 
tariffs  according  to  the  law  must  be  filed  with  the  Commission. 
During  the  year  several  investigations  have  been  made  in  this 
branch  of  the  Bureau's  work,  notably,  one  relating  to  freight  con- 
gestion at  New  York  and  the  embargo  upon  freight  imposed  by 
the  railroads.  The  lack  of  cars  and  the  freight  embargo  affected 
another  phase  of  the  work  under  the  jurisdiction  of  the  Commis- 
sion, namely,  that  of  subway  construction.  Much  of  the  material 
for  use  in  the  construction  of  the  new  rapid  transit  lines  is  shipped 
to  New  York  from  far  distant  points.  The  embai^oes  upon 
freight  and  the  lack  of  cars  and  other  shipping  facilities  had  their 
direct  influence  upon  the  subway  construction  work.  A  con- 
siderable amount  of  time  and  effort  was  put  forth  by  the  Transit 
Bureau  in  order  to  facilitate  the  movement  of  these  materials 
needed  in  tiie  subway  work.  Studies  of  the  embargo  situation 
showed  that  the  average  time  taken  for  structural  steel  to  reach 
New  York  from  shipping  point  to  storage  yard  was  72  days  at 
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the  b^inning  of  the  year.  By  May,  however,  the  situation  had 
been  relieved  to  such  an  extent  that  two  weeks  was  the  average 
time.  During  the  latter  part  of  the  year,  however,  the  shortage 
of  freight  cars  again  became  acute  and  freight  congestion  and 
delay  threatened  to  be  serious  factors  for  consideration  at  the  end 
of  the  year.  Several  complaints  relating  to  the  failure  of  express 
companies  to  make  proper  deliveries  on  express  and  baggage 
matter  and  as  to  storage  charges  on  freight  were  also  investigated 
by  the  Transit  Bureau. 

During  the  year  the  Commission  issued  67  orders  granting 
permission  to  various  railroad  companies  to  put  into  effect  within 
less  than  30  days  certain  changes  in  their  rates  or  r^ulations. 
Permission  authorizing  reparation  for  unjust  or  unreasonable 
charges  was  granted  in  four  instances. 

Equipment  Inspection 

The  Commission  maintains  an  Equipment  Inspection  Bureau 
in  charge  of  its  Electrical  Engineer,  Clifton  W.  Wilder,  which 
keeps  the  Commission  informed  r^arding  the  physical  condition 
of  the  tracks,  roadbeds,  rolling  stock,  signal  systems  and  other 
parts  of  the  equipment  used  by  railroad  and  street  railroad  com- 
panies. There  are  five  divisions  to  this  Bureau,  viz. :  equipment 
inq)ection,  which  includes  reports  and  investigations  of  accidents ; 
appraisals,  which  has  to  do  with  physical  valuations  of  corporation 
properties;  construction  accounts;  electrical  laboratory  and  engi- 
neering statistics. 

Accidents. —  The  Public  Service  Commissions  Law  requires 
that  the  Commission  shall  investigate  the  cause  of  all  accidents 
which  result  in  loss  of  life  or  injury  to  persons  or  property  and 
which  in  its  judgment  require  investigation.  This  work  is  done 
largely  through  the  Equipment  Inspection  Bureau,  save  in  those 
instances  where  an  investigation  by  the  Commission  itself  is 
deemed  advisable,  and  then  the  Commission  is  guided  by  the 
reports  of  tiie  equipment  engineers.  There  are  reported  to  the 
Conunission  by  telephone  all  accidents  causing  delay  to  traflSc  or 
interruption  to  service  occurring  on  the  lines  of  railroad  and  street 
railroad  companies.  Later  the  companies  forward  written  reports 
on  such  matters,  which  are  filed  with  the  records  of  the  Com- 
misfiion.    The  reports  which  are  received  by  telephone  are  entered 

Digitized  by  LjOOQ  IC 


356       PuBi^iG  Sebyics  CoMMxasioi?  —  Fibst  District 

upon  tjpewiittai  Blips  and  filed  in  the  Equipment  Inspection 
Division*  Wbeneyer  reports  in  a  certain  class  indicate  a  seiious 
eondition,  a  speeial  investigation  of  the  accident  is  made.  In  all 
such  cases  the  matter  is  pursued  until  remedial  measures  have 
been  taken  where  defective  conditions  have  been  disclosed.  Thii 
procedure  renders  unlikely  a  repetitiooi  of  accidents  from  similar 
causes. 

The  work  of  studying  and  classifying  accident  cases  has  been 
under  way  for  a  period  of  five  years.  All  of  the  various  classes 
of  accidents  which  have  occurred  on  the  several  railroad  lines 
throughout  the  City  have  been  tabulated,  and  curves  have  been 
plotted  on  a  car  mileage  basis  to  show  the  increase  and  decrease 
of  each  class.  It  has  thus  been  possible  to  ascertain  very  readily 
when  any  class  of  accidents  were  becoming  frequent 

Following  collisions  which  occurred  on  the  elevated  lines  of 
the  Interborough  Rapid  Transit  Company  during  the  year  1915, 
tibe  Commission  devoted  a  good  deal  of  attention  to  the  question 
of  the  installation  of  a  suitable  and  efficient  signal  svstem  upcm 
the  elevated  lines.  The  investigation^  in  the  effoirt  to  find  a 
suitable  signal  protection,  was  conducted  by  the  company  or  under 
order  of  the  Commission  dated  December  10,  1915.  The  Inter- 
borough Company  had  installed  at  certain  points  on  the  e2q>rees 
tracks  of  the  devated  lines  a  system  of  signals  similar  to  those  now 
used  in  the  First  Subway.  The  Equipment  Inspection  Bureau, 
however,  is  continuing  its  studies  of  this  situation  with  a  view  to 
making  further  recommendations  to  the  Commission  for  the  instal- 
lation of  a  more  complete  system  which  will  enable  the  Cemmission 
to  formulate  an  order  to  require  signal  protection  on  the  local 
tracks  of  the  elevated  lines. 

Further  investigations  have  been  made  during  the  year  in  con- 
nection with  devices  which  have  been  developed  by  the  engineers 
of  the  Interborough  Company  for  filling  the  gap  between  cars  and 
platforms  at  stations  with  curved  platforms.  Five  additional 
space-closing  devices  have  been  installed  during  the  year  on  the 
southbound  express  platform  of  the  14th  Street  station  in  the 
First  Subway,  making  a  total  of  six  of  these  machines  which  have 
been  in  operation  for  the  greater  part  of  the  year.  Their  opera- 
tion has  proved  so  satisfactory  that  there  has  been  taken  up  with 
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tlie  company  the  piopoedtioii  of  instaUing  similar  devioee  else- 
where at  other  curved  station  platforms.  PUulb  have  been  pre- 
pared and  approved  for  epaee-ckNsiiig  devieeB  oa  the  northbomid 
platform  at  tibe  TimeB  Square  8tati<Hi,  and  the  matter  of  instali- 
ing  such  maehinee  at  the  Brooklyn  Bridge  station  is  under 
consideration. 

Following  an  interruptiioii  to  ser^e  on  the  Atlantic  Division 
of  the  L<Rig  Island  Railroad  on  Maroh  15^  191<6,  when  it  was 
Deoessaiy  lor  passengers  to  feave  the  stalled  train  in  tfie  tonnel 
and  walk  a  (xmsiderahle  distanee  to  tiie  nearest  tunnel  portals, 
an  investigation  was  made  which  diowed  the  neoessity  of  emer^ 
geney  exits  at  certain  points.  The  matter  was  taken  up  with 
the  railroad  company^  which  later  agreed  to  install  four  emergency 
exits  with  illuminaJted  indicator  signs.  The  Commission,  how- 
ever, may  request  the  provision  of  additional  exits. 

Baring  the  winter  of  1915-1916,  the  high  tension  transmission 
lines  of  The  Long  Island  Railroad  Company  went  out  of  servioe, 
crippling  the  dleetrie  train  service  for  a  time.  The  matter  was 
taken  up  wilh  the  Commission,  and  iiie  neoessity  of  some  arrange- 
ment or  rearrangement  of  feeder  caUes  became  apparent  Plans 
have  been  prepared  by  dhe  company  for  the  installation  of  a  dupli- 
eate  transmission  line  over  a  part  of  its  route  to  provide  for  an 
entirdy  separate  and  independent  conneetion  and  to  obviate  the 
diffienhies  eneomitered  last  year.  It  is  expected  that  the  work 
will  be  completed  dnring  1917. 

Constant  inspections  of  ear  bams  and  rolling  stock  of  all  trans- 
portation companies  have  been  continued  during  the  year,  and  as 
a  resnlt  many  defective  oonditions  have  been  brought  to  the  atten- 
tion of  lihe  companies  and  steps  tak^i  to  eliminate  them.  Decided 
improvements  in  the  condition  of  equipment  are  noticeable  and 
at  the  present  time  it  may  be  stated  that  the  general  condition  of 
the  equipment  of  the  several  companies  within  the  jurisdiction  of 
the  Commission  is  safe  and  efficient.  Ir^fpections  of  tracks  and 
sadi  paving  as  must  be  done  by  street  railroad  companies  have 
also  been  continued.  Particuiar  attention  ha.?  been  given  to  see 
that  all  tradbs  and  roadbeds  were  properly  maintained,  and  ^le 
atunber  of  corrugations,  bad  rail  joints  and  broken  rails  kept  at 
amininnim. 
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Appraisals. —  The  appraisal  work  of  the  Bureau  was  continued 
during  the  year  to  determine  the  cost  of  properties  of  certain 
electrical  corporations,  this  being  done  in  connection  with  fonnal 
cases  of  the  Commission  which  had  in  view  a  reduction  in  the 
electric  lighting  service.  In  addition,  considerable  work  of  a 
miscellaneous  nature  was  accomplished. 

All  work  in  connection  with  the  appraisal  of  the  properties  of 
the  Edison  Electric  Illuminating  Company  of  Brooklyn  was 
brought  to  a  close  in  1916.  The  results  of  this  appraisal  were 
employed  in  reaching  a  determination  as  to  the  rate  to  be  charged 
for  electricity  by  that  company,  and  terminated  in  a  reduction  by 
the  Commission  of  the  maximum  rate  from  11  cents  to  8  cents. 
This  is  said  to  be  the  largest  appraisal  work  of  its  kind  ever 
undertaken,  there  being  no  record  in  existence  of  any  appraisal 
of  a  larger  electric  light  property  than  that  of  the  above  company. 

An  investigation  is  under  way  at  the  present  time  to  bring  up 
to  date  as  of  December  31,  1916,  the  inventory  and  appraisal  of 
the  property  of  the  electrical  department  of  the  Flatbush  Gas 
Company.  The  inventory  and  appraisal  of  the  property  of  the 
New  York  Steam  Company  are  still  under  way,  although  con- 
siderable progress  has  been  made.  The  determination  of  the  cost 
to  the  company  of  the  present  property  has  been  practically  com- 
pleted, and  the  work  of  figuring  depreciation  is  well  advanced. 

Considerable  work  has  been  done  from  time  to  time  throughout 
the  year  in  the  preparation  of  information  on  various  subjects 
pertaining  to  appraisal  work  for  public  utility  commissions  and 
various  other  bodies.  Such  information  has  been  furnished  to 
the  Public  Service  Commission  of  the  State  of  Maine,  the  Xew 
York  State  Tax  Department,  the  New  York  State  Civil  Service 
Commission,  the  Corporation  Counsel  of  the  City  of  New  York, 
and  the  various  bureaus  and  departments  within  the  Commission. 

Construction  Accounts. —  There  have  been  investigated  and 
checked  during  the  year  through  the  Accounting  Division  of  the 
Bureau  the  expenditures  which  have  been  reported  periodically 
by  a  number  of  corporations,  together  with  investigations  and 
checking  of  expenditures  of  other  companies  in  connection  with 
applications  for  permission  to  issue  securities.  A  total  of 
$9,008,829.40  was  investigated  and  checked  during  the  year,  dis- 
tributed among  the  following  corporations : 
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Bronx  Gas  and  Electric  Company. 

Hudson  and  Manhattan  Railroad  Oo 

Manhattan  Bridge  Three  Cent  Line 

New  York  Connecting  Railroad  Co 

Third  Avenue  Railway  Company 

Edison  Electric  Illuminating  Co.  of  Brook- 
lyn   

Kings  Coimty  Electric  Light  &  Power  Co. . 

Richmond  Light  &  Railroad  Co 

Manhattan  Elevated  Railway  Co 

Staten  Island  Midland  Railway  Co 


$164,148.58 

150,861.82 

66,792.46 

3,919,624.06 
810,000.00 

8,204,470.86 

152,931.67 
350,000.00 
200,000.00 

$9,008,829.40 


lectrical  Laboratory. —  The  Commission  maintains  an  electri- 
laboratory  as  a  division  of  the  Bureau  of  Equipment  Inspee- 
.  It  is  equipped  with  apparatus  and  electrical  instruments 
ible  of  taking  electrical  measures  and  electrical  tests  of  widely 
rgent  natures.  During  the  year  the  work  of  this  division  has 
i  divided  into  two  parts:  (1)  On  the  regulatory  side,  com- 
ing tests  of  new  types  of  electric  meters  and  other  devices 
additional  tests  and  inspections;  (2)  work  in  connection  with 
rapid  transit  functions  of  the  Commission,  tests  of  an  elec- 
il  nature  as  to  materials  to  be  used  and  installed  on  the  new 
d  transit  lines. 

'ngineering  Staiwtics. —  There  has  been  continued  during  the 
:  the  work  of  collecting  engineering  data  and  adding  this 
nnation  to  the  Unit  Cost  File  of  the  Commission.  The  work 
ing  the  year  has  consisted  of  bringing  information  already 
lined  up  to  date.  All  companies  operating  surface,  elevated 
ubway  cars  have  submitted  regularly  semi-annual  and  supple- 
itary  reports,  covering  additions,  etc.,  in  their  car  equipment, 
se  have  been  examined  and  checked,  and  as  a  result  there  is 
he  present  time  in  the  files  of  the  Commission  a  complete 
ription  of  every  passenger  car  operating  in  the  district  subject 
be  jurisdiction  of  the  Commission. 

Luother  function  of  this  department  is  the  periodic  and  regular 
section  of  the  boilers  of  all  locomotives  operating  within  the 
rict  A  number  of  defects  in  boilers  have  been  found,  and 
le  have  been  taken  up  with  the  companies,  with  a  view  to 
per  repairs  being  made.  ^.^^^^^^  ^^  Goo^Xz 
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AccioBim  ON  SuBWAT  AND  "  L  "  LiNNS,  Ybar  Endiho  DscEiCBmi  31 »  1916 


New  York 

Cooflolidftted 

R.  R.  Co. 

Hudson  and 
R.  R.  Co. 

Interborough 
Trannt  Co. 

Totals 

CteeoDMifflM 

14 

30 

29 

312 

128 

43 

22 

1,610 

28 
90 

42 

1 

180 

VehidM  stroek 

39 

Bimnlinc 

12 
6 

1 

2.859 

1.154 

91 

11 

7,051 

3,183 

AKgliHni.  , 

i;388 

Ekelrieslioeks 

185 

DendmcnCt 

'88 

OChcr  Modento 

71 

8,782 

TtrtrnVf 

2.197 

91 

11,284 

13.572 

Injubies 
Pkinfflifflni 

1,719 
168 
48 

82 
8 

1 

10,184 

1,177 

91 

11,965 

1,858 

S2«^:::;:;::::::::::::::::::::::: 

140 

Tfltob 

1,935 

91 

11,452 

13,478 

Sbbovb  Onduded  in  the  above) 
KiDfld 

31 
2 
2 

7 
26 

1 

38 
3 

1 
47 
82 

70 

TVMtvrfid  elnille 

5 

Amimietfiil  fimbe 

8 

SX-^B«™            :         ; 

2 

56 

OttwrBoiow 

58 

Totili 

68 

3 

121 

192 

AcCtDSMTS  ON  TftUNK  LZNM,  YlAB  ENDING  DaoncBBS  81,  1916 

L.I. 

N.Y. 
R.R.CO. 

N.Y.,N. 
H.ftH. 
R.R.CO. 

N.Y., 
W.AB. 
Ry.Co. 

Penna. 

S.I.Ry. 
Co. 

Co. 

Totals 

CncoB&Bom 

X 

31 

4 

103 

110 

87 

1 
48 
27 
27 
88 
16 

28 
2 

■■"it? 

1,530 

2 

"12 
730 

2 

4 

4 

7 

10 

6 

4 
8 
8 

"■'is 

95 

31 

Penont  straok 

92 

aStr'^.;.:::::: 

39 
137 

S^S.... :.....:... 

160 

Beetriethoeks 

Dcn^BMits 

62 
308 

oS^^Stoiv;::;.:;:: 

1,987 

7,269 

r^AMh 

3,222 

3,124 

1.740 

2 

744 

27 

134 

7,993 

588 

1,145 
100 

450 

2,267 

457 

34 

1,413 

26 

1 

1 

58 
601 
104 

11 

4 
3 

30 
60 
15 

1,167 

SSSm" 

5,490 

Okboi 

705 

Totab 

1.833 

3,174 

1,473 

2 

748 

18 

114 

7,362 

Sbooub  (inchided 

20 
2 
1 
7 
6 

19 

2 

5 

28 

18 

12 

1 
1 

7 

1 

i 



3 

1 

"*4 
22 

2 

6 
2 

63 

Fmeumddndla 

teSSi?"^.;.:::: 

6 

8 

46 

oSSiSo»::::::;::: 

48 

Totab 

36 

73 

21 

2 

30 

2 

8 

171 

Digitized  by  VjOOQIC 


364       Pttblio  Sebvice  CoafMissiow  —  Fntsr  Distbict 


AcdDEim  <nr  TksnrAL  Lnnci,  Tbab  Bnoihv  PmuBMBm  31,  1 

r»f6 

iBoibT. 
S.  R. 
Co. 

EK.L.* 
Co. 

Erie 

R.R. 

Co. 

Lehigh 

V.  R.  R. 

Co. 

N.  Y. 

Dock 

RaUway 

Brooklyn 
E.  D. 

Terminal 

Totals 

C«r  coUmi^ns.  . 

Il 

i 

5 

'*"ii 

""m 

38 

3 

Vdiiclee  struck 

Klflotrio  shocks 

T^naJlmentfl 

i 
1 

71 

Other  accidentff 

47 

Totab 

2 

6 
6 

11 

98 

121 

8 

9 

"isi 

Eamioyen ,         

1 

151 

oSn.  ::./.[ 

4 

Totols 

1 

5 

11 

13« 

155 

Snuous  (included  in  abore) 
K31ed. . . 

:::::: 

i 

a 

3 

2 

S5 

3 

Fiaotured  skuUs 

Ainpu*iited  limbB 

Broken  limbe 

4 

Otter  Berioos . . . 

27 

Totals 

3 

2 

29 

34 

D.,  L.  A  W.  R.  R.  Co.     No  report  made  during  the  year. 


Strike  IimBSTiOATiojy 

Case  No.  2126  —  Iiwedigatum  by  the  Public  Service  Conunis- 
sion  into  the  Strikes  on  Rapid  Tramsit  Lines  and  Street  Surface 
Bailroads, —  Late  in  the  month  of  July  a  serious  strike  which 
hegsin  on  the  Yonkers  and  Westchester  lines  of  the  Third  Avenue 
system  extended  to  the  Union  Railway  system  in  The  Bronx  and 
then  to  the  entire  Third  Avenue  system.  On  July  26  employes 
of  the  Union  Railway  Company  struck,  on  July  30  the  employes 
of  the  Third  Avenue  system  joined  in  a  sympathetic  strike,  on 
August  4  employes  of  the  New  York  Railways  Company  followed 
suit  and  on  August  5  employes  of  the  New  York  and  Queens 
County  Railway  Company  and  of  all  the  surface  lines  on  Staten 
Island  went  on  strike. 

The  Commission  had  taken  cognizance  of  the  situation  from 
the  earliest  moment  that  the  strike  in  Yonkers  and  elsewhere  in 
Westchester  County  threatened  to  spread  to  New  York  City.  At 
its  meeting  on  Tuesday,  August  1,  by  unanimoas  vote  it  Mk^)ted 
a  resolution  calling  for  a  general  investigation  of  every  common 
carrier  within  the  First  District  as  to  the  manner  of  operation  and 
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tke  adequacy  and  safety  of  aerviee  of  such  ccKiimosi  carrier.      The  result 
if  this  aetHML  is  dKrwn  in  the  following  rqx>rt  to  the  Qoveraor: 

New  York,  August  lo,  1916. 
Hon.  Cham-es  S.  Whitman, 
Governor  of  the  State  of  New  York, 
Executive  Mansion, 
Albany,  N.  Y. 
Sir: 

You  doubtless  have  seen  m  the  public  press  accounts  of  the  recent 
strike  on  the  surface  car  lines  of  New  York  City  and  of  the  action  taken  by 
the  Commission.  The  strike,  which  had  largely  tied  up  the  Third  Avenue 
system — the  red  car  lines — gave  every  indication  of  rapidly  spreading 
throughout  Greater  New  York.  The  Commission  on  August  the  first 
retained  the  professional  services  of  Mr.  Julius  Henry  Cohen  as  Special 
Counsel,  who  has  had  large  experience  in  industrial  difficulties.  Previous 
to  this  the  Mayor  had  exerted  his  best  efforts  toward  bringing  about  an 
adjustment  and  had  called  a  conference  at  the  City  Hall  with  that  end  in 
view. 

The  Commission  began  its  investigation  into  the  Third  Avenue  situa- 
tion Wednesday  afternoon,  August  the  second,  and  it  continued  it  on 
Thursday  and  Friday.  On  Friday  afternoon,  August  the  fourth,  it  made 
preliminary  findings,  and  recommendations  to  both  parties  looking  to  a 
settlement.  On  the  following  day  Mr.  Cohen  and  I  worked  out  a  plan  which 
we  believed  would  lead  to  a  settlement.  On  that  evening  the  Mayor  called 
upon  me  at  my  country  residence  near  White  Plains  and  reported  what  he 
had  done.  I  laid  before  him  the  plan  that  we  proposed  to  follow.  The 
Mayor  thereupon  said  that  he  intended  to  call  a  conference  of  the  representa- 
tives of  the  men  and  thereafter  of  the  representatives  of  the  New  York 
Railways  Company,  and  asked  my  cooperation,  which  I  cordially  gave.  The 
remainder  of  tfie  history  of  the  negotiations  which  resulted  in  the  settlement 
^tppears  in  the  memorandum  of  the  Commission  which  is  enclosed  herewith. 

You  doubtless  will  be  gratified  to  learn  of  the  eflfective  part  this  Com- 
mission has  taken  in  this  important  transportation  situation.  The  Commis- 
sion, however,  does  not  fed  that  its  duty  is  completed.  We  have  learned 
very  important  lessons  from  this  experience  and  these  lessons  may  be  utilized 
bj  the  Commission  in  proposing  legislation  in  accordance  with  the  duty 
imposed  upon  it  by  the  Public  Service  Commissions  Act.  We  had  intended 
ia  any  event  to  apply  to  the  Legislature  for  supplementary  and  amendatory 
l^slation.  In  order,  however,  that  such  legislation  as  we  hoped  to  recom- 
i&end  to  the  Legislature  shall  be  well  considered  and  discussed  from  every 
^^K  we  regard  it  as  of  sufficient  consequence  to  present  the  entire  situation 
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in  detail  with  our  tentative  conclusions,  together  with  certain  phases  of  th« 
subject,  to  be  considered  as  a  basis  for  legislation.  This  we  hope  will  elidl 
criticism  from  every  side.  We  intend  to  continue  the  investigations.  In  the 
meantime  I  take  great  pleasure  in  transmitting  to  you  this  preliminary  state- 
ment of  the  entire  situation,  together  with  an  outline  of  the  legislative 
problems  that  are  presented.  We  shaU  be  glad  to  receive  from  you  ai 
expression  of  your  own  views  upon  the  subject 

I  have  the  honor  to  be,  | 

Very  truly  yours, 

Oscar  S.  Straus,      I 
Chairman.   \ 
STATE  OF  NEW  YORK 

Public  Service  G)m mission  for  the  First  District 


IN  THE  MATTER 

of  the 

Investigation  by  the  Public  Service  Commission 
for  the  First  District  under  Sections  45  and  48 
of  the  Public  Service  Commissions  Law  into  the 
general  condition  of  each  and  every  common 
carrier  within  the  First  District,  and  as  to  the 
manner  of  operation  and  the  adequacy  and  safety 
of  service  of  such  common  carrier. 


Case  No.  2126 


MEMORANDUM  AUGUST  10,  1916 
On  Monday,  July  31st,  the  Commission's  attention  was  drawn  to  a  strike  of  motofi 
men  and  conductors  on  the  surface  railroad  lines  causing  interruption  of  service  an<| 
great  inconvenience.  The  strike  began  on  the  Yonkers  and  Westchester  lines,  extended 
to  the  Union  Railway  in  the  Bronx  and  then  to  the  entire  Third  Avenue  system.  Newi 
paper  reports  indicated  that,  in  all  probability,  the  strike  would  spread  over  to  tfa4 
lines  of  the  New  York  Railways,  to  the  Queens  County  street  car  linjes,  to  the  Stated 
Island  street  car  lines,  and  to  all  the  subway  and  elevated  lines  in  New  York  City\ 
Accordingly,  on  Tuesday,  August  1,  1916,  the  Commission,  by  unanimous  vote,  adopted 
the  following  resolution: 

"Whereas  this  Commission  is  vested  by  law  with  the  general  supervision  oj 
all  common  carriers,  railroads,  street  railroads,  railroad  corporations  and  streej 
railroad  corporations,  and  all  corporations  or  persons  controlling  or  operating 
any  railroad  or  street  railroad  within  its  jurisdiction,  and  may  recommend  to  th* 
Lefi^slatttre  the  enactment  of  such  legislation  with  respect  to  any  matter  within 
its  jurisdiction  as  it  deems  wise  or  necessary  in  the  public  interest,  and  not  onl) 
has  the  power  but  is  charged  with  the  duty  to  keep  informed  as  to  their  general 
condition,  their  capitalization,  their  franchises  and  the  manner  in  which  tiieir  lind 
owned,  ^  leased,  controlled  or  operated  are  managed,  conducted  and  operated  nol 
only  with  respect  to  the  adequacy,  security  and  accommodation  afforded  by  thei^ 
service  but  also  with  respect  to  their  compliance  with  all  provisions  of  law  and 
their  charter  requirements. 
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"Now,  therefore,  be  it 

'"Resolved  that  this  Cominission  shall  forthwith,  beginning  on  Wednesday, 
August  2,  1916,  at  2:30  o'clock  in  the  afternoon  of  said  day,  at  its  office  on  the  2Sth 
floor  of  the  building  numbered  120  Broadway,  in  the  Borough  of  Manhattan,  City 
of  New  York,  as  required  by  Sections  45  and  48  of  the  Public  Service  Commis- 
sions Law,  investigate  and  examine  the  general  condition  of  each  and  every 
common  carrier,  railroad,  street  railroad,  railroad  corporation,  street  railroad 
corporation  and  corporation  controlling  or  operating  any  common  carrier,  rail- 
road or  street  railroad  within  its  jurisdiction,  its  franchises  and  the  manner  in 
which  its  lines  owned,  leased,  controlled  or  operated  are  conducted  and  operated, 
including  the  adequacy,  security  and.  accommodation  afforded  by  its  service,  and 
with  respect  to  its  compliance  with  all  provisions  of  law  and  its  charter  require- 
ments." 

On  Wednesday,  August  2,  1916,  the  Commission  retained  Julius  Henry  Cohen, 

experienced  in  industrial  difficulties,  as  special  counsel  to  the  Commission.    The  first 

hearing  of  the  Commission  took  place  Wednesday  afternoon,  August  2,  at  2:30,  and 

proceeded  from  day  to  day  until  Friday,  August  4,  at  which  time  the  Commission 

felt  that  the  existing  situation  called   for  a  public  statement  and  summary  of  the 

situation  with  strong  recommendations  to  the  parties.    The  Commission  through  the 

Chairman,  therefore,  made  the  following  public  statement: 

"Without  making  any  formal  finding  at  this  time,  the  evidence  already  dis- 
closes a  situation  which  the  Commission  feels  should  be  brought  to  the  attention 
of  both  parties. 

"It  appears  that  President  Whitridge  of  the  Third  Avenue  system  in  1913 
entered  into  an  agreement  with  the  men  on  the  Yonkers  and  Westchester  lines 
that  all  differences  between  them  were  to  be  arbitrated;  and  that  even  the  ques- 
tion whether  or  not  a  difference  at  issue  was  arbitrable  should  also  be  submitted 
to  arbitration. 

"There  appears  to  be  no  dispute  that  the  men  on  the  Yonkers  and  Westchester 
lines  not  only  were  ready  to  arbitrate  the  differences  between  them,  but  they 
asked  for  the  opportunity  to  arbitrate  them. 

"Mr.  Maher,  Sr.,  testified  that,  in  his  opinion,  Mr.  Whitridge  overlooked  or 
forgot  this  agreement  to  arbitrate,  so  that  on  the  11th  day  of  July  the  situation 
was  that  there  was  in  existence  an  agreement  to  arbitrate  all  differences  between 
the  parties,  and  the  resolution  adopted  by  the  directors  on  June  26th  last  placed 
exclusively  in  Mr,  Whitridge's  hands  the  handling  of  the  matter  with  the  men. 

"It  is  already  testified  by  Mr.  Maher,  Sr.,  that  this  authority  having  been 
vested  in  Mr.  Whitridge  (who  left  for  Europe  on  the  15th  of  July),  he,  Mr.  Maher, 
felt  that  he  had  no  authority  to  deal  with  the  situation. 

"It  was  this  omission  or  failure,  in  our  opinion,  to  deal  with  the  situation  in 
accordance  with  the  agreement  with  the  men,  made  in  1913,  that  precipitated,  if 
it  did  not  cause,  the  strike  on  the  Yonkers  and  Westchester  divisions. 

"In  the  conference  between  Mr.  Whitridge  and  the  men,  Mr.  Whitridge  con- 
tended that  the  matter  of  wages  or  scale  of  wages  should  be  treated  as  one  scale 
for  the  entire  Third  Avenue  system.  It  is  evident  that  efforts  were  already  under 
way  to  organize  the  men  on  the  Third  Avenue  system.  These  efforts,  it  would 
appear,  were  accelerated  by  the  strike  on  the  Yonkers  and  Westchester  lines, 
releasing  the  men  to  meet  with  and  organize  their  brothers  on  the  remainder  of 
the  Third  Avenue  system. 

"There  can  be  no  question  that  the  strike  on  the  Yonkers  and  Westchester 
lines  and  the  events  which  followed  in  the  train  of  this  strike,  including  the  strike 
on  the  other  branches  of  the  Third  Avenue  Railroad  and  the  threatened  difficul- 
ties with  the  lines  of  other  companies  throughout  the  City,  came  about  as  the 
immediate  and  logical  result  of  the  attitude  of  Frederick  W.  Whitridge,  President 
of  the  Third  Avenue  Railroad,  and  the  actions  he  took  in  the  matter  prove  con- 
chisively  that  he  either  intentionally  violated  the  agreement  he  had  made  with 
the  men  to  arbitrate  and  which  he  was  in  honor  bound  to  keep,  or  that  he  was  so 
negligent  in  his  duties  to  his  stockholders,  his  employes  and  the  public,  as  to 
torgct  entirely  this  important  agreement. 
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"We  have  already  developed  the  fact  that  there  is  no  real  difficult  that  stands 
ia  the  way  of  the  parties  ge4;tmg  together.  On  both  5ides  there  is  a  wiUiogness 
to  arbitrate  the  only  question  of  wages  and  working  conditions  that  lias  thus  far 
been  presented.  Indeed,  the  Union  has  stated  that  it  is  legally  bound  by  its  ooa- 
stitntion  to  arbitrate  all  differences  before  declaring  a  strike.  The  difficulty — 
apparent  but  not  real — seems  to  be  that  the  men  believe  that  di^  woukL  be  pre- 
vented from  exercising  their  kgal  right  to  organise.  The  statements  of  counsel 
for  the  Third  Avenue  system  and  of  lite  Manager  now  make  dear  that  whatever 
the  personal  feelings  of  any  of&oer  may  be,  the  Third  Avenue  Railroad  is  not  as 
a  raiiroad  opposed  to  the  organization  of  the  men  and  recognizes  dearly  their 
legal  and  raofad  right  to  organize. 

'K)n  the  other  hand,  the  men  take  the  position  that  they  do  not  desire  the 
settlement  of  their  grievances  by  any  outsiders,  but  that  all  grievances  shall  be 
adjusted  by  committees  of  the  men  on  the  lines  with  their  employers,  and  in 
explaining  what  they  mean  by  recognition  of  the  Union,  tbey  have  stated  that 
they  do  not  mean  a  closed  shop,  nor  the  exclusive  employment  of  Union  men,  nor 
the  interference  with  the  management  of  the  railroad  by  the  Union. 

"We  think  that  this  investigation  has  already  devek>ped  points  upon  which 
the  diflferences  between  the  men  and  the  officials  of  the  railroad  can  be  adjusted. 
We  have  been  assured  by  counsel  for  the  railroads  that  a  meeting  of  the  Board 
of  Directors  is  to  be  held  next  Monday,  at  which  authority  is  to  be  vested  m 
someone  in  the  absence  of  Mr.  Whitridge. 

"Without  waiting  for  our  complete  findings  upon  the  evidence,  we  now 
recommend  that  both  sides  get  together,  as  it  is  apparent,  from  the  foregoing 
redtal,  there  are  no  substantial  differences  between  them  which  justify  the  con- 
tinuance of  the  conditions  that  now  exist,  and  we  believe  that,  if  they  take  up  this 
matter  promptly  in  the  spirit  in  which  the  Commission  recommends,  they  wiU  cer- 
tainly arrive  at  a  speedy  and  satisfactory  condusion." 

After  listening  further  to  Counsel  for  both  sides,  the  Commission  adjourned  until 
the  following  Monday  at  2 :50  in  order  to  permit  The  Third  Avenue  Railroad  Company 
to  hold  a  meeting  of  its  directors  and  to  authorize  someone  to  act  and  to  give  the 
parties  opportunity  to  agree.  In  the  meantime  the  Commission  was  called  upon  to 
analyze  the  existing  situation  and  prepare  itself  to  set  forth  clearly  the  rights  and 
obligations  of  the  parties.  Obviously,  the  responsibility  for  this  interruption  in  the 
operation  of  the  railroads  should  be  definitely  fixed. 

In  1877  the  Massachusetts  Railroad  Commission  instituted  into  the  Boston  and 
Maine  Railroad  strike  such  an  investigation  and  made  findings  thereon.  The  result 
of  that  experience  is  described  in  a  paper  by  Charles  Francis  Adams  entitled  "  Investi- 
gation and  Publicity  vs.  Compulsory  Arbitration,"  forming  a  part  of  the  report  of 
the  Anthracite  Coal  Commission  appointed  by  the  President  in  190Z  (See  Bulletin  46, 
U.  S.  Department  of  Labor.)  This  Commission,  in  adopting  its  course,  has  profited 
greatly  from  the  experiences  in  both  of  those  situations — the  Boston  and  Maine  Rail- 
road strike  in  1877,  and  the  Anthradte  Coal  strike  in  1902,  and  also  from  the  arbitn- 
tion  proceedings  in  the  matter  of  the  controversy  between  the  Fifty-two  Eastern 
Railroads  and  the  Brotherhood  of  Locomotive  Engineers  in  1912.  By  Satnrday  tnom- 
ing,  August  5,  the  Commission  was  prepared  to  express  an  opinion  upon  the  entire 
situation,    it  had  come  to  the  following  definite  conclnssons: 

T^e  right  of  men  freely  to  organize  is  a  legal  right  no  longer  subject  to  question. 
The  right  of  men  freely  to  select  spokesmen  or  advisers  is  a  ooroUary  of  this  right 
The  right  to  deal  or  to  decline  to  deal  collectively  with  an  OT:ganizatJon  is  likewise  a 
leeai  rudit    So.  too.  die  riafat  to  employ  or  to  refuse  to  employ  members  of  a  i 
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Kigaoizatioa  is  a  k^al  rjglit,  justified  morally  in  its  exercise,  according  to  the  circum- 
tances  of  each  caM.  But  the  right  oi  the  State  to  have  its  public  utilities  operated 
alely,  eftdeady  aad  contiguously  is  also  a  legal  right  Wiiich  of  these  rights  is 
laui&iiKMint?  The  rights  of  tlie  people,  or  the  rights  of  workers  or  en^loyers?  What- 
n?er  the  application  of  these  rights  may  be  in  private  ventures,  the  right  and  the  duty 
>f  the  State  in  respect  to  its  public  utilities  are  clearly  paramount.  It  is  true  that  none 
>f  these  rigfats— of  the  State,  the  worker  or  the  employer-^are  arbitrable.  But  the 
idjustment  of  diese  rights  so  1?hat  each  may  be  respected  and  properly  balanced  involves 
important  caasiderations.  While  all  o£  these  parties  have  clear  rights^  the  manner  of 
exercising  them  is  of  the  highest  importance.  The  methods  commonly  accepted  as 
BMral  ax>e  the  methods  of  argument  and  persuasion,  and  the  methods  commonly  con- 
demned arc  those  of  coercion  or  oppression.  Neither  should  the  men  coerce  accep- 
tance of  their  views,  nor  the  company  coerce  acceptance  of  its  views.  Even  if  the 
company  has  the  legal  right  to  discharge  Union  men,  it  is  questionable  whether  it 
can  justify  itself  on  moral  grounds. 

With  public  utilities,  where  the  necessities  of  the  people  depend  upon  their  opera- 
tion, it  should  not  be  permitted  to  any  group  of  men,  be  they  employees  or  employers, 
to  inconvenience  and  bring  distress  upon  the  whole  people  for  the  purpose  of  securing 
acqaiescence  with  its  views.  This  is  to  substitute  coercion  arising  out  of  the  necessities 
of  the  xmblic  for  persuasion  as  a  method  for  securing  recognition  of  concededly  non- 
arbitrable  rights.    The  consideration  of  the  method  is  an  arbitrable  matter. 

These  principles,  in  the  main,  were  applicable  to  the  existing  situation  and  were 
confirmed  by  the  previous  conduct  of  the  parties  and  by  their  agreements.  The  facts, 
briefly,  were  as  follows: 

Prior  to  1913,  Leslie  Sutherland,  as  Receiver  of  the  Yonkers  Railroad — ^now  part 
of  the  Third  Avenue  system — entered  into  an  unwritten  agreement  to  deal  with  the 
men  on  the  line  through  their  oj*ganization  and  with  committees  of  the  men  emplo3red 
on  the  lines.  Similar  agreement  was  made  with  Mr.  £.  A.  Maher,  Sr.,  then  manager 
of  the  Westchester  lines.  The  existence  of  these  s^greements  and  their  binding  obli- 
gation upon  the  present  management  was  freely  conceded  before  us  by  Mr.  Maher,  Sr. 
In  1913,  the  men  claiming  that  these  agreements  had  been  in  certain  respects  vio- 
lated, a  strike  took  place  in  Yonkers  resulting  in  tying  up  the  entire  street  car  system 
for  a  period  of  fourteen  days  and  causing  great  inconvenience  to  the  residents  and 
feiness  men  of  that  city.  On  the  15th  of  January,  1913,  the  Public  Service  Commis- 
^  of  the  Second  District,  having  jurisdiction  over  these  railway  lines,  summoned 
))otfa  the  President  of  the  road  (Frederick  W.  Whitridge)  and  the  men,  held  a  regular 
session  of  the  Commission,  and  brought  sharply  to  the  attention  of  both  the  paramount 
rights  of  the  public  and  the  duty  of  both  to  respect  these  rights. 

The  men  were  urged  to  return  to  work  immediately,  and  President  Whitridge 
*a5  urged  to  arbitrate  all  future  diflFerences  that  might  arise  between  the  company 
and  the  men.  It  was  the  men  particularly  who  asked  for  provisions  to  avert  future 
CQQtroirersy  and  Chairman  Stevens  suggested  that  both  sides  agree  to  the  adoption 
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of  the  principle  of  arbitration  as  a  means  of  settling  all  future  controversy.    After 

discussion  (as  appears  from  p.  28  of  the  minutes)  Chairman  Stevens  said: 

"Mr.  Whitridge  has  agreed  to  accept,  if  I  tmderstand  it,  and  he  will  correct 
me,  if  not,  accept  the  proposition  which  the  Public  Service  Commission  has  here 
and  now  made." 

And  again  on  p.  50: 

"And  the  part  of  our  recommendation  which  I  understand  Mr.  WhRridge  lo 
accept,  and  as  I  say  again,  if  I  don't  state  it  fairly,  he  is  right  here  to  correct  me, 
and  what  I  want  him  to  accept  is  that  immediately  upon  the  resumption  of  work, 
that  these  matters  and  how  the  relations  between  the  men  and  the  company  are 
to  be  carried  on  in  the  future,  be  at  once  the  subject  of  discussion,  and  if  it  can- 
not be  agreed  upon  between  themselves,  that  I  have  said  that  it  be  arbitrated 
how  it  shall  be  reached,  and  that  it  shall  be  determined  in  a  proper  and  suitable 
manner.  In  other  words,  that  it  be  absolutely  settled,  and  that  it  be  settled  not 
by  what  the  men  say,  nor  by  what  Mr.  Whitridge  says,  but  by  what  they  can 
agree  upon,  or  if  they  cannot  agree,  that  it  be  settled  by  some  competent,  disin- 
terested and  patriotic  collection  of  men  outside. 

"Now,  that  is  just  as  plain  as  it  can  be.  It  simply  brings  about — ^you  want 
here  a  statement  that  all  matters  in  the  future  shall  be  arbitrated.  My  statement 
is  that  you  shall  take  up  all  of  these  matters  and  agree  upon  them  yourselves,  if 
possible,  because  that  is  the  better  way,  and  then  if  that  cannot  be  accomplished 
that  the  way  it  shall  be  handled  shall  be  arbitrated,  and  that  it  may  proceed 
fairly,  that  it  may  proceed  deliberately,  that  it  may  proceed  thoughtfully,  and 
that  a  final  conclusion  may  be  reached,  just  as  soon  as  possible,  without  the 
people  of  Yonkers  suffering  while  it  goes  on.  It  protects  the  right  of  every  man; 
it  insures  a  final  settlement  of  this  controversy.  It  can  be  done.  If  you  arc 
willing  to  listen  to  the  voice  and  the  reason  of  the  Commission  here  to-day,  yoii 
will  be  in  the  future,  and  you  know  how  it  will  be  exerted;  it  will  be  exerted  for 
the  purpose  of  settling  these  matters  so  they  will  stay  settled,  and  in  tfie  interest 
of  justice  and  of  right,  as  between  man  and  man.  That  is  what  will  be  done,  so 
far  as  we  have  any  voice  or  any  power  in  the  matter." 

To  which  Mr.  Whitridge  replied :  : 

"I  think  you  have  expanded  my  statement  a  little,  Mr.  Chairman,  but  I  will 
let  it  go." 

A  little  later  Mr.  Whitridge  having  said  (p.  32)  :  "  Of  course  there  are  certain 

things,  you  know,  that  are  not  arbitrable  "  and,  further  discussion  ensuing,  having  stated 

that  he  was  willing  to  leave  to  the  Chairman  of  the  Commission  in  any  'case  of  control 

versy  the  determination  of  whether  or  not  the  matter  was  in  fact  arbitrable  (p.  47) ^ 

the  Commission  drew  up  and  submitted  to  both  parties  the  following  three  proposi^ 

tions : 

1.  The  operation  of  the  road  shall  be  restored  immediately  under  the 
employment  conditions  prevailing  on  December  31,  1912,  with  all  men  then! 
employed  restored  to  duty,  without  prejudice  to  them. 

2.  That  the  Company  and  the  men  shall  consider  all  matters  in  diflFerence. 
and  that  any  matters  upon  which  they  shall  be  unable  to  agree,  shall  be  sub- 
mitted to  arbitration  by  arbitrators  selected  in  the  usual  manner. 

3.  If  any  matters  are  claimed  by  either  party  not  to  be  arbitrable,  the 
question  whether  such  matters  are  properly  the  subject  of  arbitration  shall  be 
arbitrated  (pp.  43,  44,  47). 

At  p.  49,  after  further  discussion,  Mr.  Whitridge  then  said: 

"  *  *  *  I  have  not  only  accepted  your  proposition,  but  I  have  asked  these 
men  to  return  to  work  and  I  have  begged  them  to  return  to  work  ♦  ♦  ♦  Btit 
I  accept  your  proposition  as  vou  asked  me  to  do  because  you  fnadeit''.^ 
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Thereupon  the  men,  through  Mr.  W.  B.  Fitzgerald   (who  testified  before  us) 

acting  as  their  spokesman,  urged  that  for  their  protection  the  agreement  should  be 

reduced  to  writing  and  actually  signed  by  Mr.  Whitridge,  to  which  Chairman  Stevens 

said : 

"My  dear  sir,  if  Mr.  Whitridge  does  not  stand  by  what  the  Commission  has 
said  to-day,  he  could  not  exist  nor  live  in  a  civilized  community  for  five  minutes. 
He  could  not  do  it  He  has  got  to  stand  by  what  he  has  said  here  to-day,  and 
it  is  not  matter  of  personal  recollection.  It  is  a  matter  that  will  be  recorded 
here,  and  you  will  have  a  copy  of  it  just  exactly  as  it  stood,  and  if  he  should 
retract  or  withdraw  one  hair  from  it,  his  position  in  this  community  in  the  City 
of  New  York  would  be  absolutely  intolerable,  and  he  could  not  live  here.  The 
finger  of  scorn  would  be  pointed  at  him,  and  he  would  be  ostracized  by  all  decent 
men."     (pp.  4^50) 

Then  Mr.  Cur  ran,  Corporation  Counsel  of  Yonkers,  urged  the  men  to  accept  the 

stipulation  without  further  writing  and  said: 

"Mr.  Chairman,  as  I  understand  it,  this  is  a  public  record,  and  the  fact  that 
Mr.  Whitridge  acquiesced  in  it  is  a  stipulation  made  before  this  as  an  open  court 
here."     (p.  51) 

to  which  Chairman  Stevens  replied: 

"Yes,  sir. 

"Mr.  Curkan:  And  just  as  good  as  if  it  were  in  writing. 

"Mr.  Stevens:  It  is.  It  is  just  as  binding  as  though  it  was  in  writing,  and 
could  be  enforced  just  as  much  as  though  it  were  in  writing.  It  is  just  as  clear 
and  conclusive  as  though  it  were  written  down  here  and  signed  by  everybody, 
just  as  binding  upon  everybody."  (p.  52) 

A  recess  was  then  taken,  after  which  Chairman  Stevens  said: 

"  Now,  it  has  been  suggested  to  the  Commission  that  the  Committee  should 
have  some  written  statement  which  they  can  show  to  the  men  on  their  return  to 
Yonkers,  and  the  Commission  think  that  is  a  very  reasonable  request.  I  have 
accordingly  drafted  something  here,  which  is  in  pencil  yet,  and  will  be  transcribed 
and  signed,  as  soon  as  it  can  be  done  by  the  stenographer.  It  has  been  submitted 
to  all  of  the  Commissioners. 

"'At  a  meeting  of  the  Public  Service  Commission  of  the  Second  District  of 
the  State  of  New  York,  held  at  its  office  in  the  Metropolitan  Building  in  the  City 
of  New  York,  on  the  15th  day  of  January,  1913,  for  the  purpose  of  endeavoring 
to  secure  an^  immediate  resumption  of  service  upon  the  Yonkers  Street  Railway, 
the  Commission  made  several  propositions  which  it  asked  both  the  employees  of 
the  road  now  on  strike,  and  Mr.  Whitridge,  the  President  of  the  Company,  to 
assent  to.  Such  propositions  and  the  response  of  all  parties  thereto  were  taken 
down  verbatim  by  the  official  stenographer  of  the  Commission,  and  are  a  public 
record  accessible  to  every  one,  and  a  copy  of  which  will,  as  soon  as  the  minutes 
are  transcribed,  be  furnished  to  the  person  designated  by  the  employees  to  receive 
the  same. 

"'Such  minutes  show  clearly  what  Mr.  Whitridge  agreed  to  on  behalf  of  the 
Company. 

"*The  following  is  a  correct  statement  of  the  propositions  of  the  Commission: 

"*1.  The  operatk>n  of  the  road  shall  be  restored  immediately  under  the  em- 
ployment conditions  prevailing  on  December  31,  1912,  with  all  men  then  employed 
restored  to  duty  without  prejudice  to  them. 

"*2.  That  the  Company  and  the  men  shall  consider  all  matters  in  difference, 
and  that  any  matters  upon  which  they  shall  be  unable  to  agree  shall  be  submitted 
to  arbitration  by  arbitrators  selected  in  the  usual  manner.  t..      *.i 

"•3.  If  any  matters  are  claimed  by  either  party  not  to  be  arbitrable,  the 
question  whether  such  matters  are  properly  the  subject  of  arbitration  shaU  be 
arbitrated. 
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"'Mr.  Whitrid^e  clearly  assented  to  the  &:st  and  second  proposition,  but  as 
to  the  third  made  the  statement  that  some  questions  are  not  aAitrablc.  Ke 
finally  said  tliat  he  ^wonld  abide  by  tiie  decision  of  the  Chainnaa  of  tbe  Conans- 
sion  as  to  what  questions  are  arbitrable,  axKi  after  some  further  colloqi^,  stated 
that  the  position  of  the  Chairman  that  the  question  of  what  questions  are  aita- 
trable  should  be  submitted  to  arbitration,  was  correct.  The  Commission  under- 
stands therefore,  that  Mr.  Whitridge  assents  to  the  liiird  proposition  whick  was 
read  in  his  presence.' "    (pp.  52,  53,  54)* 

Upon  this  record  and  agreement,  the  men  returned  to  work.  That  Hiis  agreement 
was  applicable  to  the  controversy  arising  between  the  men  and  the  coxnpany  because 
of  the  refusal  of  Mr.  Whitridge  to  arbitrate  is  now  frankly  admitted  by  Mr.  Maber, 
Sr.,  in  his  testimony  before  us. 

"Q.  Do  you  want  the  Commission  to  understand  now  that  the  attitude  of  the 
railroad  company  is  one  of  willingness  to  carry  out  the  s^reement  yon  made  in 
1913  to  arbitrate  the  differences  between  yourselves  and  the  men?  A.  I  not  only 
am  willing  to  say  that,  but  I  am  willing  to  go  further  and  say  if  Mr.  Whitridge's 
attention  had  been  called  at  the  time  that  the  conference  was  held  with  the  men  to 
the  fact  of  that  agreement  of  1913,  I  haven't  the  slightest  doubt  in  the  world  that  he 
would  have  done  just  as  that  agreement  says  he  agreed  to  do,  at  that  time. 

"Q.  Then,  do  we  understand,  Mr.  Maher,  that  the  present  position  of  the 
company  which  you  are  authorized  to  express  is  one  of  general  willingness  to 
arbitrate  any  of  the  differences  that  exist  between  yourselves  and  the  men?  A. 
Yes,  sir,  that  is,  as  far  as  I  am  concerned;  and  I  haven't  any  doubt  that  that  would 
be  the  sentiment  of  the  Directors  of  the  company.**    (p.  172) 


*  On  AugTut  9,  1916,  Mr.  Cook,  CouoBel  for  the  Third  Av«nue  Railway  Ssnrtem  aribed  cbe  Cam- 
uaamon  to  add  to  the  record  the  foUowins  telegram  sent  by  Mr.  Whitridge  to  Chairmaa  Stereos  oa 
January  16,  1913: 

"  The  Times  and  other  x>aper8  thia  morning  contain  what  puiT>ort8  to  be  a  doeament  ngned  by  ym 
and  given  to  the  men,  but  of  w  ich  I  have  not  received  a  copy,  giving  the  gist  of  yoxir  conference  vv^ter- 
day.  The  last  seven  lines  of  that  statemeat  begimiing  with  the  words  '  andT  alter  some  fiuther  coUoMuy  ' 
are  erroneous  and  contain  a  further  expansion  of  what  I  said,  to  which  I  do  not  assent.** 

Mr.  Stevens  replied  on  January  17,  1913: 

**  I  received  yesterday  afternoon,  the  16th  inst.,  your  telegram  with  reference  to  the  state- 
ment signed  by  me  appearing  in  the  Times  and  note  that  you  do  not  assent  to  the  lai*  7  liaes  of  sack 
statement  beginning  with  the  words  '  and  after  some  further  ooUoquy.' 

"  The  statement  in  question  wsa  prepared  by  me  a  short  time  after  you  left  and  was  submitted  to 
the  other  Commissioners  and  we  all  agreed  that  it  eontiuned  a  correct  statement  as  we  underatood  the 
fttcts.  I  thereupon  gave  the  original  to  the  representatives  of  the  motormen  and  oopies  were  deUr- 
ered  to  represenctativeB  of  the  press. 

"  It  is  very  much  to  be  regretted  that  there  is  not  a  perfect  agreement  in  reeolleetion  as  to  the 
ooxiclusions  reachel.  I  apprehend,  however,  that  it  will  occasion  no  trouble  or  embarrassment  to  aoytine 
in  the  future,  since  there  is  but  little  if  any  poesibifity  that  it  will  ever  beoome  a  praetieal  qvastioa 
whether  the  statement  is  oorreet  or  not. 

"  The  results  of  vesterday's  oonferenoe  are  so  happy  that  I  have  no  doubt  a  spirit  of  forbearance 
ftTiH  concession  on  all  sides,  which  will  undoubtedly  be  maaifest  in  the  future,  wiR  bring  abovt  % 
satisfactory  settlement  of  all  matters  which  are  in  oontroversy. 

**  I  can  but  beiiere  that  you  agree  with  me  in  tiunki^  that  great  progress  baa  been  made  io 
Btrui^tening  tbe  affairs  of  the  xonkers  Stieet.Hsilway." 

TUs  telegnnn  and  eorrespondeaee  show  ooaolasiTely  that  the  agreement  to  arbitrate  was  xmadt 
and  that  Mr.  Wbitridge's  only  exception  was  to  the  complete  aoouiaey  of  the  rea»rd  aa  aamrtmi  wkk 
his  recollection  of  the  agreement  to  arbitrate,  whether  or  not  a  question  was  arbitrable. 

In  view  of  the  fact  that  tbe  only  qoeation  invalv«d  in  Jaly,  191fiw  was  one  ef  WBtigm — n  eleaiiy  and 
oonoededly  arbitrable  matter  —  this  question  of  Mr.  Whitridge's  recollection  is  academic.  Any  agiiiiiiiiiin 
to  aibitrate  contemplates  that  wther  paity  mny  raise  tin  point  that  a  matter  is  neneihitialil^  but  it  doe» 
not  reet  with  either  party  arbitrarily  to  cbternone  IkaX  a  matter  is  nonarbitrable»  and  Mr.  Whitridge's 
position  wns  that  he  woold  not  arbitrate  the  matter  of  inereaeing  waom.  Upon  liia  point  Um  reeerd  ahowi 
from  the  testimony  of  Mr.  Maher,  Jr.,  as  follows  (Ancuat  2,  1916): 

Q.  Aa  to  one  fanuwh  of  your  ayatem,  there  was  in  existence  aa  arbitiation  ninaament  with  the 
UnkmT    A.  Yes.     (p.  34) 

end  of  Mr.  Maher,  Sr.  (Augst  3,  1916): 

Q.  Bo  that  at  the  time  of  these  conferences  there  was  in  eastenoe  an  agiuuuienct  en  year  part  with 
this  Union  to  arbitrate  not  only  questions  that  were  arbitrable,  bat  even  to  arbitrate  ' 
questions  were  arbitrable;  is  not  that  a  fact?     A.   That  is  a  fact.     (p.  165) 
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It  is  tins  Wyond  dispute  thmi  tbe  mgrecmcnt  to  arbitrate  was  nnde,  that  it  was 
an^licable  to  tlie  present  controrersy  and  that  in  securing-  the  agreement  the  Public 
Service  Comnission  for  the  Second  District  had  intended  to  avert  just  such  disturb- 
ances as  the  one  we  were  called  upon  to  investigate. 

Ncthincr  is  so  tnportaat  and  so  vita)  to  the  preservation  of  enli^tened  and  orderly 
■leazis  of  disposinff  of  industrial  disputes  than  that  compacts  soleninly  made  shaB  be 
soknmljr  kept.  This  applies  to  the  employers  and  to  the  men,  both.  In  this  instance, 
the  men  and  the  company,  having  agreed,  were  bound,  both  of  then^  when  the  contro- 
versy arosev  to  submit  it  to  arbitration.  We  do  not  mean  that  either  side  was  called 
upon  to  surrender  fundamental  rights.  On  the  contrary,  Hietr  fundamental  rights 
were  to  be  preserved  and  safeguarded.  But  the  application  of  the  rights  of  each  side 
at  any  given  time  or  to  any  given  set  of  circumstances  was  clearly  regarded  by  both 
parties  as  a  matter  for  impartial  examination  and  determination.  It  is  the  fact  tiiat 
on  July  lltfa  and  at  the  preceding  conferences  no  question  was  submitted  except  a 
question  of  increase  in  wages,  a  concededly  arbitrable  question.  At  this  time  there  wms 
no  question  of  Unum  recognition,  and  the  men  asked  that  if  they  and  the  company  failed 
to  agree  the  question  should  be  submitted  to  arbitration.  When,  however,  Mr.  Whit- 
ridgc  took  the  position  of  refusing  to  arbitrate,  and  left  the  country  a  few  days  later, 
with  no  one  in  his  place  authorized  by  the  Directors  to  change  his  policy,  but  leaving 
directions  that  if  a  strike  occnrred  the  cars  were  to  be  run  into  the  car  bams  until 
certain  Westchester  city  ordinances  were  repealed,  the  men  went  on  strike  on  the 
Yoakers  and  Westchester  Hnes  and  extended  the  strike  to  the  whole  Third  Avenue 
system.  They  then  added  to  the  wage  issue  two  others:  1.  That  their  legal  right  to 
organize  dtould  be  freely  accorded  to  diem  and  not  interfered  with.  2.  That  the  com- 
pany should  deal  with  committees  of  the  Union  in  adjusting  difficulties. 


^  And  it  iB  the  fact  also,  is  it  not,  Mr.  Maher,  that  in  dealing  with  the  subject  of  wages  it  was 
m.  wfaitridgn^a  dnrire  that  tha  whole  scale  riumld  be  treated  as  a  goal*  for  the  entiTe  Third  Aranue 
syttem?    A.  It  was.     (p.  165) 

Q.  •    «    •    Your  SOB  testified  TSiy  dearly  yesterday,  and  I  will  call  attention  to  the  record  if  need 

b^  ^urt  there  was  no  question  except  the  matter  of  wages;  and  you  will  recall,  because  you  referred  to 

L  T^  in  the  oonferanee.  and  the  mimites  of  July  11th  snow  that,  that  when  a  questioB  was  raised  as  to 

*uGther  the  request  came  from  the  men  in  an  official  capacity  as  representatives  of  a  union,  that  was 

■odilied  and  tfce  letter  which  came  f»  you  was  signed  by  the  men  aa  a  oooumttee.     A.  That  is  true. 

Q.  8o  thai  tha  question  of  reoogniisinn  the  Unioa  oi  dealing  soUactiTely  with  tha  Union  did  aot 
eome  up  at  all?    A.  Yes,  air;  that  is  true. 

Q-  And  y«ur  aon  iestiied,  aad  if  I  am  not  oarreol  i  wiih  you  would  eotreet  me^  thai  thore  was  no 
e  at  that  time  except  the  matter  of  the  hourly  rate  of  wages  for  the  men.    A.  That  was  my  under- 


.    ^  Q.  Now.  then,  there  was  something  to  arbitrate,  was  there  not?    Was  not  that  a  subject  for  arbitra- 
Sta?   A.  Periiapeitwas.   

..^  Yoa  do  Bot  regacd  a  matter  of'  the  wagaa  for  mea  aa  a  nonatbitrabla  queakioii,  do  yoal    ▲.  Not 

rt  all. 

Q.  ThSTwhy  dad  yoa  take  tho  ttttiAudai  or  why  did  Mr.  WhhridciB  take  tho  attifcndlo  of  nfvfg 
to  Arbitrate  what  you  considered  to  be  an  arbitrable  question?  A.  I  cannot  tell  you  why  Mr.  Whitridge* 
•okthatsttifcada.  ^  ^ 

Q.  There  must  be  some  reason  fot  it.    A.  I  am  sure  there  must  be.  but  I  cannot  tell  you. 

Q>  At  fte  present  time  you  know  of  no  reason  that  you  can  give  that  animated  the  attitude  on  the 
pvt  of  Mr.  Wh&ndga  of  refusing  to  aibitrate  an  arbitrable  quaation?    A.  I  do  not.    (pp.  162-163> 

Mr.  W.  B.  FLtagaiald  teatified: 

A.  If   Mr.    Whitridge    had    agreed    to    arbitrate  the  question  of  wages  there  would  have  been  no 
"mMaqr  sam— ■IT  o<  woA  im.  theaa  ptppartiaa*    Thera  would  bo  nana  now.     (p.  93) 
.      0-  Was  thace  any  intention  on  tha  part  of  the  Union  to  start  a  strike  on  the  Bronx  and  Man- 
fftte  fioes,  lagardlesa  oi  tfas  ooodltians  m  Westehaster,  ot  this  timer    il.  Theio  was  bo  theoi^  of 
uUit  at  alL 

Q.  No  thought  of  that  at  all?    A.  No,  sir.     (p.  94)  i      ^ ^^^  i  ^ 
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The  hearings  before  us  resulted  in  narrowing  down  the  Third  Avenue  controversy 
to  these  points:  The  company  was  fully  prepared  to  recognize  the  legal  and  mon! 
right  of  the  men  to  organize  and  was  ready,  in  broad  terms,  to  pledge  itself  not  to 
interfere  with  this  right. 

We  did  not  tmderstand  that  the  company  would  in  any  way  interfere  with  the 
selection  of  the  committee,  nor  would  they  interfere  with  the  men  securing  advice  from 
ofHcers  of  the  Union,  but  we  did  think  that  probably  the  company  would  not  wish 
to  throw  the  weight  of  its  endorsement  to  the  organization,  which  it  would  do  if  it 
acquiesced  in  the  men's  request  The  privilege  to  accord  or  withhold  endorsement  or 
sanction  of  the  Union  was,  of  course,  for  the  company  to  exercise.  We  did  believe, 
however,  that  the  public  should  not  be  deprived  of  its  transit  facilities  because  of  a 
controversy  over  such  a  matter,  nor  that  the  business  of  a  great  City  should  be  sus- 
pended while  the  parties  wrangled  over  this  point.  In  our  opinion  if  the  men  won 
their  first  point,  that  is,  that  it  was  the  duty  of  the  company  to  arbitrate  (for  which 
they  had  contended),  and  their  second  point — the  recognition  of  their  right  to  organize 
and  join  a  Union,  and  obtained  adequate  pledges  safeguarding  them  in  this  respect,  we 
believed  that  they  should  not  attempt  further,  by  crippling  the  public  utilities,  to 
induce  the  company  to  give  its  endorsement  to  their  organization.  We  were,  and  are 
still  of  the  opinion  that  in  this  instance  the  rights  of  the  public  and  of  the  State  are 
paramount.  We  believed  the  company  should  be  required  to  reduce  to  writing  its 
pledge  not  to  discharge  any  of  the  men  for  joining  the  Union,  nor  to  interfere  cocr- 
cively  with  their  so  joining,  and  we  were  prepared  to  require  that,  in  order  to  avoid 
further  misunderstanding,  the  arbitration  agreement  of  1915  should  be  made  e£Fective. 
We  were  hopeful  of  securing  the  acceptance  of  these  views  by  both  the  men  and  thej 
company.  On  the  Yonkers  and  Westchester  divisions,  though  the  men  admitted  that! 
they  long  ago  had  "  secured  recognition  of  the  Union,"  yet  in  the  conferences  and  in 
the  correspondence  leading  up  to  the  present  strike  when  Mr.  Whitridge  objected 
to  the  designation  of  their  committees  as  Committees  of  their  Local  Union  they 
promptly  presented  a  modified  letter  with  the  designation  omitted,  thus  showing 
breadth  and  wisdom  in  putting  substance  ahead  of  form.  We  believed,  therefore,  that| 
we  could  reasonably  hope  to  convince  them  that  they  could  afford  in  this  instance  to 
show  the  same  spirit  and  take  the  same  stand.  We  were,  moreover,  clearly  of  the 
opinion  that  the  arbitration  agreement  of  1913  binding  the  men  as  well  as  the  com- 
pany to  submit  such  points  of  difference  for  arbitration  would  send  this  matter  to 
arbitration  and  thus  remove  it  as  a  stumbling  block.  We  believed  that  this  point  was 
an  arbitrable  one,  in  that  it  involved  solely  the  company's  attitude  toward  giving  its 
weight  of  sanction  or  endorsement  to  the  Union  and  since  the  company  had  a  reason- 
able basis  for  arguing  that  to  give  this  sanction  would  be  doing  more  than  giving  the 
men  a  fair  and  free  field  to  organize,  it  was  subject  to  discussion  and  reason. 

If  we  secured  a  settlement  on  Monday  with  these  lines  in  the  Third  Avenue  situa- 
tion— the  "red  car  lines" — we  were  hopeful  that  it  would  furnish  a  modus  vhendi  iot 
settling  the  New  York  Railways  situation — the  "green  car  line."  The  "green  car 
line"  strike  broke  Saturday  morninir. 
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On  Saturday,  August  5,  in  the  afternoon,  the  Chairman  of  the  Commission  and 
Ur.  Cohen  had  a  conference  at  the  Chairman's  residence,  at  Purchase,  New  York,  at 
vhich  the  foregoing  considerations  were  debated  and  formulated;  as  a  result,  Mr. 
Cohen  was  authorized  to  present  our  views  on  Monday  morning  to  Mr.  Cook,  Counsel 
for  the  Third  Avenue  system,  and  Mr.  Fridiger,  Counsel  for  the  men,  and  he  was 
authorized,  further,  to  endeavor  to  secure  their  assent  and  promise  of  recommendation 
of  approval  of  their  clients.  On  Saturday  evening  the  Mayor  of  the  City  of  New 
York  called  upon  the  Chairman  at  his  residence  at  Purchase,  N.  Y.,  and  sought  his 
cooperation  in  an  effort  to  avert  further  extension  of  the  strike,  the  strike  on  the 
Xew  York  Railways  having  been  followed  by  that  on  the  Queens  Railways,  Sec- 
ond Avenue  and  Staten  Island  lines.  The  Chairman  pledged  his  cooperation  and 
outlined  to  the  Mayor  the  plans  and  program  of  the  Conunission.  The  Mayor 
approved  of  both.  On  Sunday  morning  the  Mayor  telephoned  the  Chairman  that  he 
had  arranged  for  a  conference  at  the  Bar  Association,  this  city,  first  with  the  repre- 
sentatives of  the  Union  and  then  with  the  representatives  of  the  New  York  Railways 
Company  to  secure,  if  possible,  an  immediate  settlement  of  the  strike  along  the  lines 
outlined  by  the  Chairman.  The  Chairman  and  Mr.  Cohen  came  to  the  City,  met  the 
Uayor  at  the  Bar  Association  on  Sunday  (August  6),  Messrs.  Mahon,  Fitzgerald, 
Frayne  and  Fridiger  attended,  representing  the  Union,  and  there  was  laid  before  them 
the  propositions  above  outlined.  For  the  purpose  of  making  it  clear,  the  following  five 
propositions  were  formulated  by  the  Chairman  and  Mr.  Cohen : 

1.  The  men  have  the  legal  and  moral  right  to  organize. 

2.  The  men  have  the  legal  and  moral  right  to  ask  the  Company's  pledge 
that  it  will  not  interfere  with  the  exercise  of  their  right  to  organize,  either  by 
discharge  or  intimidation. 

3.  The  men  have  the  right,  if  they  choose,  to  deal  collectively  with  the 
Company  through  their  own  committees,  who  are  employees  of  the  Company. 

4.  If  the  Company  will  receive  committees  of  men,  elected  by  the  men — 
whether  or  not  they  also  are  representatives  of  an  organization — the  question 
of  receiving  the  committee  as  a  committee  of  the  Union,  is  one  that  should  be 
waived  by  the  men. 

5.  All  questions  of  wages  and  working  conditions  are  subjects  for  arbi- 
tration, and  if  arbitration  occurs  the  men  may  appear  by  their  own  chosen 
spokesman. 

After  discussion,  the  representatives  of  the  men  agreed  to  accept  these  proposi* 
tioos.  and  Mr.  Mahon  formulated  their  proposal  in  the  following  language: 

"To  the  Honorable  John  Purroy  Mitchel, 

Mayor  of  the  City  of  New  York 
and 
The  Honorable  Oscar  S.  Straus, 

Chairman  of  the  Public  Ser>'ice 
Conunission  for  the  First  District. 
"Sirs: 

"We  have   carefully   considered   the   suggestions   that   you   have   made   to   us,, 
looking  to  a  settlement  of  the  strike  on  the  New  York  Railway  Company's  lines,. 
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and  we  herewith  submit  to  you,  in  line  with  the  suggestions  that  you  have  madq 
the  following  propositions. 

"li  these  propositions  were  put  into  the  sha^^e  of  an  agreement  and  signed,  w^ 
would  be  willing  to  immediately  submit  them  to  our  people  and  recommend  thai 
they  be  accepted  by  tbem  as  a  settlement  cxf  the  present  sti^e. 

"1.  The  empk^ees  have  a  legal  and  moral  vigjaX.  to  org^uiiae,  and  the  corn 
pany  pledges  that  it  will  not  interfere  with  the  employees  in  their  exercising  o| 
these  r^hts  to  organize,  either  by  intinudation,  coerciofii  discharge^  or  in  aaq 
other  way. 

"2.  The  company  will  receive  and  treat  with  a  committee  of  the  employcel 
upon  any  and  all  questions  that  may  arise  between  them.  This  conmhtee  t< 
select  such  spokesmen  os  advisers  as  they  may  choose  to  represent  them,  wuhoi^ 
any  objection  on  the  part  of  the  company,  and  the  company  will  in  no  way  intcri 
fere  with  the  selection  of  the  committee  of  employees. 

**3.  That  the  question  of  wages  and  working  conditioBs  betweeik  the  esii 
ployees  and  the  company  shall  be  taken  up  by  and  through  a  committee  o£  th^ 
employees  with  the  officials  of  the  company  on  a  date  to  be  agreed  upon  between 
them — such  date  not  to  be  later  than  the  20th  daor  oi  August,  1916. 

"The  committee  and  the  company  in  conference  shall  attempt  to  reach  i 
satisfactory  settlement  upon  all  questions  of  wages  and  working  conditions,  zni 
upon  such  points  as  thty  may  fail  to  reach  an  agreement  they  ^all  submit  to  i 
board  of  arbitrators  —  the  board  of  arbitrators  to  be  composed  of  three  disinten 
ested  persons,  one  to  be  selected  by  the  officials  of  the  company,  one  to  \n 
selected  by  the  committee  representing  the  employees,  and  these  two  arbitralsn 
to  select  the  third. 

"Both  sides  to  be  given  full  opportunity  to  present  all  evidence,  and  argu 
ment  in  connection  with  their  points  sufamttted  to  arbitration,  aaid  the  award  o 
the  majority  of  the  arbitrators,  in  writing,  shall  be  final  and  binding. 

Tt  is  also  agreed  that  all  disputes  that  may  arise  between  the  company  an< 
the  employees  in  the  future,  on  which  tfaey  cannot  mntoally  agree,  shall  be  sub 
mitted  to  arbitration  as  herein  provided. 

"4.  If  the  above  is  agreed  to  and  accepted,  it  is  further  agreed  that  thi 
employees  shall  declare  off  the  strike  and  return  to  work  immediately,  in  tb< 
positions  they  occupied  prior  to  the  time  of  going  on  strike,  without  preju(&ce. 

"This  agreement  to  be  underwritten  by  his  Honor,  Mayor  MTtchel,  and  by  thj 
Honorable  Oscar  S.  Straus,  Chairman  of  the  Public  Service  Commission  for  thi 
first  district. 

'T>ated  N.  Y.,  August  6th,  1916. 

"W.  D.  Mahon 

Wm.  B.  FiTZGERiJLD 

Hugh  Frayne 

Louis  Friwcer,  Atty.'* 

In  the  afternoon,  Mr.  Shonts  and  Counsel  for  the  Company,  James  L.  Quacken^ 
bush,  Esq.,  attended.  The  same  propositions  were  laid  before  them,  together  with  th^ 
signed  proposals  of  the  men.  In  principle,  the  proposals  were  accepted,  with  som< 
modifications  of  detail.  The  modifications  appear  in  the  revised  proposal,  which  wai 
then  signed  by  Mr.  Shonts,  and  which  is  as  follows: 

"To  the  Honorable  John  Purroy  Mitchel, 

Mayor  of  the  City  of  New  York 
and 
The  Honorable  Oscar  S.  Straus, 

Chairman  of  the  Public  Service 
Commission  for  the  First  District 
"Sirs: 

"I  have  carefully  considered  tfic  suggestions  that  yotr  have  made  to  mt 
looking  to  a  settlement  of  the  strike  on  the  New  York  Railway  Company's  line$ 
and  I  herewith  submit  to  you,  in  line  with  the  suggestions  that  you  have  made 
the    following   propositions,   which    I   will   recommend   to   my   board   of    directon 
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lor  ratification.  If  ratified  by  my  board,  I  agree  that  tiicy  constitute  an  tmder- 
taking  and  agreement  on  the  fyart  of  my  company  to  settle  the  strike  upon  the 
basis  therein  set  forth : 

''I.  The  employees  have  the  legal  and  moral  right  to  organize,  and  the 
compaoy  hedges  that  they  will  not  interfere  with  the  employees  in  thar  excr- 
cisiBg  of  these  rights  to  organize,  either  by  intimidation,  coercion  or  discharge, 
nor  shall  employees  undertake  to  interfere  with  other  employees  in  their  exer- 
cising of  their  rights  to  decline  to  organize,  either  by  intimidation  or  coercion. 

"2.  The  company  wfll  reocive  and  treat  with  a  committee  of  the  employees 
npon  any  and  all  questions  that  may  arise  between  them.  This  committee  to 
select  such  spokesmen  or  advisers  as  they  may  choose  to  represent  them,  without 
any  objection  on  the  part  of  the  company,  and  the  company  will  in  no  way 
interfere  with  the  selecdon  of  the  conumttee  of  employees,  it  being  tmderstood 
that  if  the  committee  shall  select  to  represent  it  the  officers  or  other  representa- 
tives of  any  particular  organization,  their  appearance  on  behalf  of  the  committee 
sioil  not  be  deemed  to  be  a  recognition  on  the  part  of  the  company  of  the  organizations 
of  which  they  are  the  officers  or  representatives. 

*3.  That  the  question  of  wages  and  working  conditions  between  the  employees 
and  the  company  shall  be  taken  up  by  and  through  a  committee  of  the  employees  with 
the  officials  of  the  company  on  a  date  to  be  agreed  upon  between  them— such  date  not 
to  be  later  than  the  20th  day  of  August,  1916. 

'The  oommittee  and  the  company  in  oonfereace  ^tM  attempt  to  reach  a  satis- 
factory settlement  upon  all  questions  of  wages  and  working  conditioas,  and  upon  such 
points  as  they  may  fail  to  reach  an  agreement  they  shall  submit  to  a  board  of  arbi- 
trators—the board  of  arbitrators  to  be  composed  of  three  disinterested  persons,  one 
to  be  selected  by  the  officials  of  the  company^  one  to  be  selected  by  the  committee 
rq)rcscnting  the  employees,  and  these  two  arbitrators  to  select  a  third. 

"Both  sides  to  be  giyen  fall  opportunity  to  present  all  eridence  and  argtmient  in 
connection  with  their  points  submitted  to  arbitration,  and  the  award  of  the  majori^ 
of  the  arbitrators,  in  writing,  shall  be  final  and  binding. 

"It  is  also  agreed  tfiat  all  disputes  that  may  arise  between  the  company  and  the 
eoipfeyees  in  the  future,  on  which  they  can  not  nwtoaliy  agree*  shall  be  submitted  to 
arbitration  as  herein  provided. 

"4.  In  the  interest  of  public  safety  and  ptrblic  service,  the  company  wants  it 
clearly  tmderstood  that  the  direction  and  control  of  employees  in  all  matters  looking 
to  efficiency  in  the  service  remain  with  the  oompany  and  is  not  to  be  the  subject  of 
conference  or  arbitration,  but  if  a  dispute  should  arise  as  to  whether  a  particular  case 
falls  within  the  above  class,  that  question  shall  be  subject  to  conference  and  arbitra- 
tion as  above  provided  for. 

"5.  If  the  above  is  agreed  to  and  accepted,  it  is  further  agreed  that  the  employees 
shall  declare  oflF  the  strike  and  return  to  work  immediately,  in  Ae  positions  they 
occupied  prior  to  the  time  of  going  on  strike,  without  prejudice. 

"This  agreement  to  be  nnderwritten  by  his  Honor,  Mayor  Mitcfael,  and  by  the 
Honorable  Oscar  S.  Straus,  Chairman  of  the  PuWic  Senrice  Commisston  for  tiie  First 
District 

"Aug.  6th,  1916.  "T.  P.  Shonts." 

The  r^M-esentatives  of  the  men  were  then  a^ain  sent  for,  and  the  changes  were 

submitted  to  them,  and,  after  discussion,  accepted  by  "fliem,  as  appears  from  the 

following : 

"August  6,  1916. 
To  tiie  Honorable  John  Punroy  Mitjchcl, 

Mayor  of  the  City  of  New  York 
and 
Hie  HonoraMe  Oscar  S.  Straus, 

Chairman  of  the  Public  Service 
Commission  for  the  First  District. 
"Sirs: 

"We  have  read  the  communication  addressed  to  you  by  Mr.  Theodore  P.  Shonts, 
as  president  of  the  New  York  Railways  Company,  setting  forth  the  proposals  of  settle- 
ment of  the  existing  strike,  and  agreeing  to  submit  such  proposals  to  his  board  of 
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directors  for  ratification,  and  further  agreeing  that  if  ratified  such  proposals  shai 
constitute  an  undertaking  and  agreement  on  the  part  of  the  company  for  the  settkj 
ment  of  the  strike. 

"The  terms  and  conditions  of  settlement  set  forth  in  the  letter  of  Mr.  Shonl^ 
embody  certain  changes  in  the  terms  and  conditions  agreed  to  by  us  in  our  lettd 
addressed  to  you  this  morning.  At  your  request,  we  hereby  accept  these  changes  an^ 
agree  to  recommend  them  to  our  people  for  acceptance. 

*W.  D.  Mahon 
Wm.  B.  Fitzgerald 
Hugh  Frayne 
Louis  Fridiger,  Atty." 

On  Sunday  Mr.  Cohen  was  authorized  to  present  to  Mr.  Cook,  on  behalf  of  th< 
Third  Avenue  Company,  the  proposals  which  had  been  agreed  to  by  the  men  and  bf 
Mr.  Shonts.  On  Monday  morning  Mr.  Cohen  met  Mr.  Cook  at  the  Bar  Associatiofl 
and  submitted  to  him  the  plan.  The  latter  indicated  that  it  would  meet  with  the 
approval  of  his  company. 

On  Monday  morning  the  men  at  their  halls  ratified  the  arrangement  as  to  the 
Railway  lines.  The  directors  of  the  Third  Avenue  Railway  met  and  authorized  Ur, 
Maher  to  consummate  the  settlement.  The  Board  of  Directors  of  the  New  York  City 
Railways  Company  met  Monday  morning,  and  sat  until  9 :50  Monday  evening.  During 
the  day  they  appointed  a  Committee  to  wait  upon  the  Mayor  and  the  Chairman,  and 
a  conference  was  held  at  2 :30  on  Monday  with  these  gentlemen  at  the  Mayor's  office, 
necessitating  the  adjournment  of  the  Third  Avenue  hearing  of  the  Commission.  Dur- 
ing the  day  the  Mayor  and  the  Chairman  sought  to  persuade  the  Directors  of  tiic 
Company  to  ratify  the  act  of  their  President  In  order  to  facilitate  this  result,  the 
Mayor  secured  from  Mr.  Mahon  the  following  letter: 

"August  7,  1916 
'To  the  Honorable  John  Purroy  Mitchcl, 

Mayor  of  the  City  of  New  York 
and 
The  Honorable  Oscar  S.  Straus, 

Chairman  of  the  Public  Service 
Commission  for  the  First  District. 
"Sirs: 

"I  have  considered  the  two  questions  of  interpretation  of  the  terms  of  scttietncnt 
contained  in  the  letter  of  Theodore  P.  Shonts  as  President  of  the  New  York  Rail- 
ways Company  dated  August  6  which  you  have  presented  to  me,  and  on  behalf  of  the 
men  on  strike  I  agree  as  follows : 

"The  language  in  paragraph  1  as  follows : 

"*Nor   shall    employees    undertake   to    interfere   with    other    employees  in 
their  exercising  of  their  rights  to  decline  to  organize,  either  by  intimidation  or 
coercion.' 
shall  be  held  to  mean  in  addition  that  this  applies  as  well  to  members  of  the  Associ- 
ation whether  they  be  employees  of  the  New  York  Railways  Company  or  not. 

"The  third  paragraph  on  Page  3  prescribing  the  method  of  selecting  a  board  of 
arbitrators  shall  be  amplified  by  the  following  provision: 

"In  case  the  arbitrator  selected  by  the  officials  of  the  company  and  the  arbitrator 
selected  by  the  committee  representing  the  employees  shall  fail  within  ten  days  to 
select  the  third  arbitrator,  then  such  third  arbitrator  shall  be  selected  by  Honorable 
Oscar  S.  Straus. 

"Very  truly  yours, 

"W.  D.  Mahox." 
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At  9:50  Monday  evening,  the  Mayor  and  the  Chairman  received  word  that  the 
Directors  of  the  New  York  City  Railways  Company  had  ratified  and  approved  the 
action  of  their  President.  The  adjourned  session  of  this  Commission  in  the  Third 
Avenue  matter  was  then  held  at  the  rooms  of  the  Commission.  Mr.  Cohen  reported 
officially  what  had  taken  place.  Mr.  Cook  announced  that  Mr.  Maher  had  been  desig- 
nated with  power  to  act.  Mr.  Maher  and  Mr.  Mahon  and  his  associates  promptly 
accepted.  Thus  the  proposal  accepted  on  Sunday  by  the  President  of  the  New  York 
City  Railways  Company  was  made  the  basis  of  the  settlement  of  the  Third  Avenue 
difficulty. 

On  Tuesday  momingi  the  8th,  the  Chairman  and  Commissioner  Whitney,  Mr. 
Cohen  and  the  Mayor  met  at  the  Mayor's  office,  the  Receiver  and  representatives  of 
the  Second  Avenue  Railroad  Company,  representatives  of  the  Queens  County  road, 
and  of  the  Staten  Island  Companies  and  the  representatives  of  the  men.  All  of  the 
representatives  of  the  Companies  announced  their  willingness  to  settle  their  strikes 
upon  the  same  terms  as  had  been  negotiated  with  the  New  York  Railways  Company 
and  the  Third  Avenue  Railroad  Company.  This  settlement  was  consummated  by 
acceptance  and  ratification  of  the  men  that  afternoon.  All  documents  recording  these 
agreements  have  been  placed  in  the  record  in  this  case. 

Because  of  its  supervision  of  the  railroad  facilities  of  the  City,  it  was  the  special 
duty  of  this  Commission  to  safeguard  the  lives  of  the  citizens  on  its  railroad  lines  and 
to  ascertain  whether  the  franchises  of  the  Companies  were  being  exercised.  Without 
knowledge  of  the  facts  the  responsibilities  for  the  situation  could  not  be  fixed.  The 
Commission  not  only  had  power,  but  it  was  its  duty  to  examine  witnesses  and  ascer- 
tain the  facts  promptly.  It  was,  in  fact,  the  sole  body  having  the  powers  of  investi- 
gation. The  Commission  believes  that  the  two  days  of  investigation  into  the  Third 
.Avenue  situation  clarified  the  facts  and  fixed  the  responsibility. 

While  the  settlement  of  the  strike  is  important,  the  Commission  believes  that  the 
lessons  to  be  derived  therefrom  are  more  important  and  should  be  plainly  set  forth 
as  a  basis  for  further  study  and  legislation.  At  this  time  it  is  not  practicable  to 
formulate  definite  measures  to  be  introduced  in  the  legislature,  but,  in  order  that 
there  may  be  the  widest  possible  criticism  and  opportunity  for  discussion,  the  Com- 
mission now  presents  for  consideration  certain  deductions  which  it  makes  and  certain 
questions  which  its  experience  suggests,  as  follows : 

First:  It  is  evident  that  the  responsibility  for  maintaining  service  and  ade- 
quate transit  conditions  requires  that  the  Commission  shall  be  clothed  with  the 
fullest  powers.  The  public  now  believes  that  the  Commission  has  such  powers. 
This  is  not  true,  however,  for  the  statutes  contain  careful  limitations  which  have 
been  further  restricted  by  judicial  decisions.  If  the  Commission  is  to  be  an 
administrative  body  to  regulate  and  control  public  services,  its  powers  should  be 
ample  and  undoubted. 

In  applying  this  concretely  to  industrial  situations  it  is  obvious  that  even  if 
public  opinion  is  the  only  power  to  control  a  given  situation,  such  public  opinion 
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should  be  brought  promptly  to  bear  upon  the  basis  of  authentic  knowle(|ge  of  tk< 
facts  and  the  just  application  of  reason.  If  law  and  order  are  to  be  mam^ 
tained  in  the  community,  correctly  informed  public  opinion  must  be  given  an 
opportunity  to  assert  its  power. 

Second  :  We  are  of  opinion  further,  that  if  it  had  been  known  that  the  facts 
in  the  Yonkers  and  Westchester  matter  were  subject  to  public  investigation  ar.«3 
inquiry  by  the  Public  Service  Commission,  the  men  would  have  been  satisfied 
with  the  enforcement  of  the  agreement  to  arbitrate  and  would  have  been  satis- 
fied with  an  order  from  the  Commission  directing  the  president  of  the  rail- 
road to  proceed  with  the  arbitration.  We,  therefore,  suggest  that  when  agree- 
ments to  arbitrate  are  made  between  public  utility  companies  and  their  em- 
ployees, they  should  be  recorded  with  the  Public  Service  Commission,  and  if 
ratified  and  approved,  made  a  part  of  the  binding  obligations  of  the  company; 
in  the  exercise  of  its  franchise.  This  would  permit  the  making  of  voluntaiTi 
agreements  between  employees  of  the  companies  and  the  companies,  with  the; 
knowledge  on  the  part  of  both  that  there  was  power  in  the  Commission  ro 
enforce  the  agreement.  We  are  of  opinion  that  the  Public  Service  Coomiissions 
Law  should  be  amended  to  conu)el  parties  to  such  agreements  to  register  them 
with  the  Commission^  and  in  the  event  of  a  breach  to  permit  either  party  to 
apply  to  the  Commission  for  relief,  and  that  the  Commission  should  be  rested 
with  adequate  power  to  grant  relief  in  such  cases. 

Third:  The  recent  experience  of  the  Commission  indicates  clearly,  as  did 
the  experiences  in  1877  and  in  1902,  in  the  case  of  the  Boston  and  Main  Rail- 
road strike  and  the  anthracite  coal  strike,  that  investigation  and  publicity  are  more 
than  half  the  cure  for  industrial  differences. 

Fourth:  The  rapid  transit  lines  of  the  City  are  now  or  are  about  to  be 
operated  under  the  provisions  of  contracts  entered  into  between  the  Commis- 
sion, as  representative  of  the  City,  and  the  companies,  whereby  the  City  is  in 
a  position  of  ownership  of  most  of  the  lines  and  to  a  certain  extent  in  partner- 
ship in  the  operation,  thus  creating  a  situation  tmlike  any  existing  elsewhere, 
wherein  there  is  a  direct  municipal,  as  well  as  public,  interest  in  the  continuous 
operation  of  the  rapid  transit  systems  of  the  City.  This  raises  the  question 
which  is  presented  for  consideration  and  public  discussion,  as  to  whether  the 
employees  on  such  lines  occupy  a  position  towards  the  public  and  the  munic- 
ipality different  from  the  position  occupied  by  the  employees  of  other  public 
service  corporations. 

Fifth  :  There  is  no  doubt  that  men  have  the  right  to  refrain  from  working 
and  any  rule  that  requires  a  man  to  work  against  his  will  is  in  the  nature  of 
slavery.  On  the  other  hand,  there  are  positions  of  public  service  that  require 
the  performance  of  instant  duty ;  for  example,  the  policeman  or  the  fireman  may 
not  throw  up  his  job  while  on  <iuty,  though  he  may  resign  his  position. 
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It  may  very  well  be  considered  at  this  time  whether  or  not  the  principle 
should  be  extended  to  the  extent  of  saying  that  it  is  against  the  public  interest 
that  men  employed  on  railroad  or  other  public  utilities  may,  without  notice, 
exercise  their  right  to  quit  their  jobs  in  a  group,  thus  crippling  if  not  totally 
arresting  the  operations  of  public  utilities,  to  the  great  damage  of  the  public. 
We  arc  not  undertaking  now  to  suggest  what  remedy,  if  any,  may  be  just  and 
practicable,  btrt  it  is  already  the  law  that  the  matter  of  the  operation  of  public 
utilities  is  a  matter  of  State  regulation.  Is  the  quitting  of  the  service  a  matter 
for  State  regulation? 

These  questions  cannot  be  settled  without  the  broadest  public  discussion.  They 
hould  be  considered  from  every  angle,  with  due  consideration  for  the  rights  of  the 
mployees  and  the  public. 

We  believe  that  the  Conmiission  should  present  these  questions  for  consideration 
io  that  when  it  resmncs  its  hearings  for  the  purpose  of  framing  legislation,  it  will 
lave  \ht  benefit  of  receiving  information,  suggestions  and  criticisms  to  aid  in  arriving 
it  a  final  conclusion. 

A  SsGOlfD  Stbike 

Within  a  little  more  than  a  week  after  the  ooDclufiian  of  the 
first  strike  it  beeame  apparent  to  those  in  close  touch  with  the 
situation  that  new  difficulties  were  brewing  which  threatened  not 
only  again  to  xuTolve  the  surface  lines, —  particularly  those  of  tiie 
New  York  Railways  Oompany, —  but  all  the  elevated  and  subway 
hnea  of  the  Interboraugh  Company  as  well.  There  was  organized 
among  the  employes  of  the  Interborough  Rapid  Transit  Company 
a  brotherhood,  which  the  company  stated  was  formed  for  the  pur- 
pose of  carrying  out  the  theory  and  terms  of  the  settlement 
entered  into  in  connectijon  with  the  surface  car  strike.  Certain  of 
its  employes  at  once  protested  against  this  activity  on  the  ground 
that  it  waa  an  attempt  to  defeat  by  a  roundabout  means  the  recog- 
nition of  the  right  to  organize  accorded  them  in  the  terms  of  the 
settlement  of  the  August  strike. 

In  addition,  employes  of  the  New  York  Railways  Company 
complained  to  T.  P.  Shonta,  president  of  that  company,  that  the 
concluaion  of  the  first  strike  had  been  followed  by  indiscriminate 
discharging  of  men  who  had  participated  in  the  suspension  of 
work.  A  conference  was  requested  between  the  officials  of  the 
company  and  the  men  and  a  demand  was  made  that  the  company 
carry  out  the  terms  of  the  agreement  as  understood  by  the  men. 
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A  copy  of  this  letter  was  forwarded  to  the  Commission  by  Presi- 
dent Shonts,  who  stated  that  no  employe  had  been  discharged  or 
interfered  with  in  any  way  in  reference  to  his  union  affiliations. 

The  charge  was  made  that  the  employes  discharged  had  violated 
the  rules  of  the  company.  As  a  reason  for  the  organization  of  the 
Brotherhood,  to  which  the  men  objected,  President  Shonts  stated 
that  it  was  to  provide  a  method  whereby  every  employe,  union  or 
non-union,  might  have  representation  in  dealing  with  the  manage 
ment.  He  stated  that  what  the  company  desired  was  that  those 
of  the  employes  who  did  not  desire  to  join  a  union  might  have 
complete  freedom  to  refuse  to  join. 

Another  feature  to  which  certain  employes  of  the  company 
objected  was  a  system  of  contracts  or  working  agreements  with 
employes  setting  forth  the  scale  of  wages  and  binding  employes 
contractually  until  August  31,  1918. 

Eventually  the  situation  became  such,  despite  conferences  and 
efforts  to  prevent  the  recurrence  of  labor  difficulties,  that  on  Sep- 
tember 6  the  dissatisfied  ones  among  the  employes  of  the  Inter- 
borough  Rapid  Transit  Company,  both  on  subway  and  elevated 
divisions,  went  on  strike,  and  on  the  same  day  the  employes  of 
the  New  York  Railways  Company  struck  for  a  second  time. 

On  September  9  the  strike  was  resumed  on  the  Third  Avenue 
system,  and  was  followed  on  the  Second  Avenue  and  Bronx  lines 
the  next  day.  The  employes  of  the  New  York  and  Queens  County 
Railway  Company  also  went  on  strike  a  second  time  beginning 
September  19.  Employes  of  the  Staten  Island  lines  did  not, 
however,  strike  a  second  time.  None  of  the  Brooklyn  lines  was 
affected  by  these  strikes. 

Elevated  and  subway  lines  were  very  little  affected  by  the 
strike,  and  after  the  first  day  or  two  service  became  practically 
normal  upon  them  except  in  so  far  as  it  was  affected  by  additional 
traffic  caused  by  the  practical  cessation  for  a  time  of  operation 
upon  the  street  surface  railroads.  Service  upon  these  surface  lines 
has  slowly  increased  since  the  strike  but  counts  of  traffic  made 
toward  the  end  of  the  year  on  some  of  the  worst  affected  lines 
indicated  that  service  had  not  yet  reached  the  normal. 

Technically,  none  of  the  strikes  had  been  called  off  at  the  end 
of  the  year.  Immediately  after  the  strike  on  the  Interborough 
lines  was  called  the  Commission  resumed  its  hearings,  inviting 
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Mayor  Mitchel,  as  co-underwriter  with  Chairman  Straus  of  the 
settlement  agreement  of  August  6  terminating  the  first  strike, 
to  sit  with  it.  Varioua  witnesses  were  examined  including  Presi- 
dent Shonts  and  other  officers  of  the  Interboroagh  Rapid  Transit 
Company  and  officers  and  members  of  the  Amalgamated  Associa- 
tion of  Street  Railway  Employes. 

At  the  hearing  on  September  12,  Chairman  Straus  presented 
the  following  statement  on  behalf  of  the  Commission  and  of  the 
Mayor,  setting  forth  their  joint  views  and  recommendations  rela- 
tive to  the  suspension  of  work  on  the  lines  of  the  New  York  Rail- 
ways Company  and  the  Interborough  Rapid  Transit  Company : 

State  of  New  York:  September  12,  1916 

In  the  Matteb 

OF   THB 

Inveati^tion  by  the  Public  Service  CommiftHion  for 
the  First  District  under  Sections  45  and  48  of  the 
Jt^iblic  Service  Commissions  Law  into  the  general 
condition  of  each  and  every  common  carrier  within 
the  First  District,  and  as  to  the  manner  of  operation 
and  the  adequacy  and  safety  of  service  of  such 
common   carrier 

By  the  Mayor  of  The  City  of  New  York  and  Public  Service  Commission 
for  the  First  Districtt: 

The  agreement  of  August  6  was  made  with  deliberation  and  care.  It  con- 
stitutes a  statement  of  rights  and  principles.  At  the  earnest  solicitation 
of  both  sides,  the  Mayor  of  the  City  and  the  Chairman  of  the  Commission 
underwrote  that  agreement,  which  meant  that  they  would  use  their  best 
efforts  and  their  official  power  to  secure  full  complianxse.  To  safeguard  both 
sides — but  more  particularly  the  interests  of  the  public  —  a  complete  method 
of  arbitration  was  provided,  in  place  of  the  strike  and  the  lockout.  For 
this  purpose  the  agreement  definitely  provided  that: 

"All  disputes  that  mav  arise  between  the  company  and  the  employees 
in  the  future  on  which  they  cannot  mutually  agree  shall  be  submitted  to 
arbitration  as  herein  provided.'' 

The  various  witnesses  who  appeared  before  us  testified  that  they  believe 
in  the  principle  of  arbitration  and  wish  to  see  it  sustained.  Indeed,  much 
of  the  difficulty  that  has  arisen  is  due  to  charges  and  countercharges  that 
the  ininciple  of  arbitration  has  been  violated.  All  of  the  witnesses  concur 
in  the  <^inion  that  the  agreonent  of  August  6  was  a  fair,  reasonable  and 
vorkaible  agreement  provided  it  was  observed  in  letter  and  in  spirit. 

THE  INTERBOROUGH  AGREEMENT  OF  AUGUST  30TH 
On  August  10th,  when  the  Commission  filed  its  memorandum,  there  was 
no  agreement   covering  the   subways   and   the'  elevated.     On   the   30th   of 
August,  it  appears  from  the  testimony  before  us,  the  Interborough  Rapid 
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Transit  Oomp&ay  received  a  committee  of  its  men,  members  of  the  Anuilga* 
mated  Association,  attended  by  the  same  advisers  and  spokesmen  who 
appeared  before  ns  is  the  matter  of  the  other  railways.  After  discttasion, 
Mr.  Hedley  iofomied  Mx.  Fitageraid  aod  his  asaoeiatas  that  as  the  anat 
men  governed  the  poUcies  of  the  Interborough  ajs  governed  the  pt^ieies  of  tike 
Railways  Company,  they  might  proceed  upon  the  assumption  that  the 
principles  and  policies  embodied  in  the  Railways  agreement  of  August  6th 
would  be  regarded  as  controlling  in  the  ease  of  the  InterborougfL  It  was 
dfi&ftitely  agreed  to  by  both  that  the  pnneiple  of  freedom  to  organise,  the 
principle  of  freedom  from  intimidation  or  coercion,  and  the  principle  of 
arbitration  should  govern.  Although  this  agreement  was  not  reduced  to 
writing  aikd  signed  by  the  parties,  it  waa  approved  by  President  Slftonts  and 
was  relied  upon  by  both  aides  in  their  aubaequent  n^ootiatioaa. 

Prior  to  and  during  the  hearings  before  us,  the  oflacers  of  the  Interborough 
sought  to  persuade  their  men  not  to  join  the  Amalgamated  Union.  After 
the  agreement  of  August  6  they  advised  their  men  to  form  an  w^anizatitw 
of  their  own,  as  suggested  by  the  President  and  Vice-President  of  the  coib- 
pany.  The  company  stated  that  these  suggeationa  were  favorably  acted 
upon  and  that  nearly  ten  thousand  out  of  s<xne  eleven  thousand  voted  to 
carry  out  this  policy  and  that  they  aelected  eommitteea  to  apeak  for  them 
and  elected  officers.  The  company  contenda  that,  as  a  reauH  of  the  con- 
ference between  the  committees  thus  selected  and  their  officers,  working 
standards  of  wages  and  other  matters  were  agreed  upon;  that  this  arrange- 
ment was  submitted  individually  to  the  men  and  that  approximaitely  ten  thou- 
sand of  them  signed  separately  an  identical  memorandimi  or  agrecmeat 
embodying  these  terms.  The  oompsny  officials  daim  that  this  was  done 
freely  and  faiiiy  without  violation  of  any  of  the  prineiplea  of  the  agreement 
of  August  6  and  that  the  men  were  permitted  to  and  did  exercise  their  eo»- 
stitutional  right&  On  the  other  hand,  it  is  clainved  by  the  officials  of  the 
Amalgamated  Association,  that  auch  a  form  of  contract  waa  in  violation  of  the 
agreements  of  August  6th  and  30th,  and  that  these  contracts  tJ^na  signed 
by  the  men  were  secured  through  fraud,  misrepresentation,  ooercion  and 
intimidation.  It  appeaj^  that  on  the  30th  of  August,  the  officials  of  the 
Amalgamated  first  heard  of  the  distribution  of  these  contracts  when  the 
working  standards  were  submitted  to  them  as  a  baaia  for  discuaaion.  As 
soon  as  they  had  their  counsel's  opinion  of  the  effect  of  this  agreement  upon 
membership  in  the  union,  they  suggested  that  in  addition  to  the  four  clauses 
there  ahonld  be  added  the  following: 

(Fifth)  "Nothing  in  this  agreement  is  to  be  held  to  preclude  any  em- 
ployee from  joining  any  organisation  or  any  union,  and  will  not  preclude 
him  from  participating  in  any  movement  towards  the  betiennent  ol  his 
working  conditions  or  the  increase  of  his  wagea,  and  in  the  event  that  he 
sees  fit  to  join  such  an  organization  with  sudi  objects  in  mind,  it  will  not 
be  considered  a  breach  of  this  agreement." 

It  appears  from  the  minuter  of  the  conference  and  the  direct  testimoDy 
before  us  that  if  such  a  course  had  been  accepted,  difficulty  might  not  have 
arisen  at  thia  time.  Mr.  Quackenbuah,  counsel  for  the  company,  testified 
that  it  was  his  expectation  that  the  Amalgamated  representatives  would 
continue  to  endeavor  to  raise  the  standards  of  wages  provided  in  the 
"working  agreement";  that,  in  all  probability,  (in  hi  a  opinion)  ^ere  would 
be  an  increase,  and  that  in  consequence  the  standards  would  be  advanced. 
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It  IB  regrettable  that  at  this  point  the  pai'ties  appareatly  became  dis- 
trust lul  of  each  other.  From  the  testimony  it  appears  that  the  men  believed 
that  aji  attempt  was  being  made  to  deprive  them  of  the  rights  which  had 
Uen  guaranteed  to  them  by  the  agreement  of  August  6th.  On  the  other  hand, 
the  company  officials  apparently  believed  that  the  officials  of  the  union  were 
^wking  to  ptevent  the  men  from  exercising  their  right  to  prefer  the  Brother- 
hood to  the  Amalgamated. 

It  appears  that  by  the  6th  of  September  the  men  were  in  the  frame  of 
mind  of  believing  that  the  company  was  seeking  (as  their  counsel  puts  it) 
to  ''  exterminate  their  tJnion/'  and  the  company  officials  were  of  opinion 
that  the  men  were  seeking  to  *'  paralyze  "  the  entire  transit  system  of  New 
Vf)rk  as  a  means  of  coercing  the  withdrawal  of  the  so-called  **  working  agree- 
ment." Whatever  the  frame  of  mind  of  the  parties,  the  facts  are  now  plain. 
Just  as  the  company  .believed  that  it  had  the  right  to  discharge  men  who 
had  been  convicted  of  crime  and  to  do  so  within  the  teims  of  the  agreement 
made  on  August  G,  so  it  felt  it  had  the  right  to  circulate  these  working 
agreements  and  to  secure  the  men's  signatures.  In  the  first  instance  the 
Mayor  of  New  York  determined  that  the  men  should  be  reinstated,  in  the 
second  instance  the  company  may  have  been  right  or  may  have  been  wrong, 
dependent  upon  circumstances  which  were  subject  to  proof  and  subject  to 
investigation.  The  spirfcesmen  for  both  parties  now  testify  before  us  that 
this  latter  question  could  have  been  disposed  of  by  processes  provided  for  in 
the  agre^nent  of  August  6th.  Xeverthelese,  on  the  Ist  of  September  at  a 
meeting  of  the  Interborough  men,  resolutions  were  adopted  demanding  the 
return  of  the  *'  working  agreements  "  and  authorizing  their  officers  to  call  a 
strike  if  necessary. 

It  is  conceded  by  the  spokesauen  for  the  men  that  at  this  time  no  eifort 
was  made  to  utilize  the  processes  or  machinery  of  arbitration  provided  in 
the  agreement  of  August  30  and  on  the  1st  of  September  a  communication 
was  sent  to  the  Chairman  of  the  Public  Service  Commission  by  counsel  for 
the  men  enclosing  a  copy  of  a  letter  to  the  Mayor. 

Attention  is  directed  to  the  fact  that  in  this  communication  it  is  expressly 
stated  that  no  complaint  is  made  "  at  this  time "  to  the  Commission  or  to 
the  Mayor  or  to  the  Chairman  of  the  Commission.  Xor  does  there  appear  in 
the  resolutions  adopted  by  the  men  anything  indicative  on  their  part  of 
readiness  to  follow  the  methods  provided  for  in  the  agreement  for  arbitration. 
Vet  the  claim  is  made  before  us  by  the  spokestnan  for  the  union  that  on  the 
30th  of  August  there  was  an  obligation  on  the  part  of  the  Interborough  to 
arbitrate  all  differences  that  might  arise,  even  though  they  involved  ques- 
tions of  personal  honor. 

It  is  our  I. pin  ion,  after  listening  to  both  sides  and  carefully  reviewing 
ihi-  tefttimuny.  that  whatever  muy  be  the  condition  of  the  mind  of  the 
•'iriiyrs  of  the  union  or  the  officers'  of  the  company  there  is  a  clear  duty  to 
'he  public  whicli  the  underwriters  of  the  agreement  of  August  eth  and  this 
<V>mmiwion  have  the  right  to  assert.  This  controversy  does  not  involve  the 
i^flie  of  trade  unionism  in  this  City. 

To^ay,  as  on  the  6th  of  August,  the  clear,  legal  and  moral  principles 
governing  the  situation  remain  the  same.  Ea>ch  side  believes  that  it  is 
•^^^nrtinjr  for  its  rights,  hut  the  rights  of  both  sides  are  subordinate  to  the 
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rights  of  the  public,  and  it  remainn  au  true  to-day  us  on  the  0th  of  Angu>i 
that  the  public's  right  to  have  crmtroversy  upon  its  railroads  settled  peavt- 
ably  and  without  resort  to  a  war  of  any  kind  is  a  right  superior  to  tht- 
rights  of  either  the  men  or  the  company. 
We  said  in  our  memorandum  of  August  10th: 

"  The  right  of  men  freely  to  organize  is  a  legal  right,  no  longer  siibjett 
to  question.  The  right  of  men  freely  to  seleci  spokesmen  or  advi'^ers  is  a 
corollary  of  this  right.  The  right  to  deal  or  decline  to  deal  collectively 
with  an  organization  is  likewise  a  legal  right.  So,  too,  the  right  i«>  eniplc»\ 
or  to  refuse  to  employ  members,  of  a  certain  organization  is  a  legal  right, 
justified  morally  in  itM  exercise,  according  to  the  circumstances  of  each 
case.  But  ihe  right  of  the  State  to  have  its  public  utilities  operated  »afel\. 
efficiently  and  continuously  is  alr*o  a  legal  right.  Which  of  these  righit 
is  paramount?  The  rights  of  the  people,  or  the  rights  of  workers  or  oiu 
ployers?  Whatever  the  application  of  tliCHe  riglits  may  be  in  privaie 
ventures,  the  right  and  the  duty  of  the  State  in  respect  to  its  public  utilities 
are  clearly  paramount.  It  is  true  that  none  of  these  rigiits — of  the  State. 
the  worker  or  the  employer  —  are  arbitrable.  But  the  adjustment  of  the^ 
rights  so  that  each  may  be  respected  and  properly  balanced  involved  imporc 
ant  considerations.  While  all  of  these  parties  have  clear  rights,  the  manner 
(»f  exercising  them  is  of  the  highest  imjiortance.  The  methods  commonly 
accepted  as  moral  are  the  methods  of  argumemt  and  persuasion,  and  the 
methods  condenmed  are  those  of  coercion  or  oppression.  Neither  should 
the  men  coerce  acceptan-ce  of  their  views,  nor  the  company  coerce  acceptaDce 
of  its  views    *«».»' 

We  also  said  in  that  memorandum: 

"  Nothing  is  so  important  and  so  vital  to  the  preservation  of  enlightenod 
and  orderly  means  of  disposing  of  industrial  disputes  than  that  compacts 
solemnly  made  shall  be  wjlemnly  kept.  This  applies  to  the  employers  ami 
to  the  men,  60//1." 

We  believe  that  the  agreement  has  not  be«i  destroyed  by  the  acts  of  the 
parties.  Though  it  has  been  violated,  the  moral  obligation  to  maintain  it 
still  continues.  It  was  deliberately  made,  and  guaranteed  by  the  Mayor  of 
the  City  of  New  York  and  the  Chairman  of  this  Commission.  The  public 
was  also  a  party  to  this  agreement.  Whatever  the  other  two  parties  may 
do,  they  cannot  deprive  the  public  —  the  thiM  party  —  of  its  rights  under 
the  agreement.  Both  parties  asked  for  and  received  the  sanction  and 
guarantee  of  the  City  of  New  York  and  the  FHiblic  Service  Commission  that 
each  would  perform  its  duty. 

Of  course  one  side  or  the  other,  or  both,  might  violate  the  agreement  hnt 
they  oould  not  destroy  their  obligati<m»  under  it,  for.  after  all.  it  merely 
stated  in  terms  what  both  had  admitted  and  agreed  were  basic  rights.  The 
agreement  contains  nothing  about  A^tages  or  hours  or  working  conditions;  it 
was  not  an  ordanary  contract;  it  was  not  »  trade  union  agreement.  It  wa^ 
an  agreement  upon  principles.  In  addition,  it  provided  for  a  nietliH  <>i 
arbitration  of  grievan<^es  and  disputes.  It  was  the  clear  intention  of  sill 
parties  concerned,  including  the  Mayor  and  the  Chairman  of  the  Coiimiis- 
aion,  that  neither  ^de  should  resort  to  the  strike  or  lockout  until  there  bad 
been  recourse  to  arbitration.  This  intention  was  based  upon  the  thouphi 
that  war  in  industrj*  is  the  last,  not  the  lirst.  method  to  redres*;  wrongs. 

There  should  be  effective  legislation  to  meet  such  situations  aj«  these,  but 
in  the  absence  of  such  legislation  there  is  no  reason  why  the  m«.ral  pressnrt* 
of  the  whole  community  shtnild   not  be  exerted   to  compel   both   parties  to 
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ubserve  the  agreement  which  they  state  was  in  its  essence  fair  and  reason- 
able and  which  they  regarded  as  "  sacred  ".     We,  therefore^  recornmend : 

(1)  That  the  question  whether  the  distribution  of  the  individual  con- 
tracts constituted  a  violation  of  the  agreements  be  referred  to  arbitration 
in  the  manner  provided  in  the  agreement. 

(2)  That  the  charge  that  the  company  sought  to  secure  acceptance  of 
the  indiyidual  contracts  by  fraud,  misrepresentation,  coercion  or  intimida- 
tion be  referred  in  the  same  way. 

(3)  That  the  parties  proceed  with  the  conferences  where  they  left  off 
and  that,  in  order  that  friction  may  be  avoided,  they  agree  upon  some 
impartial  person  to  preside,  or,  if  they  cannot  agree,  that  they  permit  the 
Mayor  and  the  Chairman  of  the  Commission  to  name  such  impartial  person 
to  have  no  authority  to  decide  but  merely  to  preserve  the  parties  from 
further  misunderstandings  and  disagreements,  and  further  that  such 
conferences  be  held  in  public. 

(4)  That  the  strike  should  be  declared  off  immediately. 
Commisaioners     Hayward     and     Hodge     do     not     concur     in     the     first 

recommendation. 

Other  hearings.  Mayor  Mitchel  joining  with  the  Commission,  were  held 
and  on  September  15  Chairman  Straus  presented  the  following  statement 
in  which  the  Mayor  and  the  Commission  set  forth  their  views  and  recom- 
mendations relative  to  the  suspension  of  work  on  the  lines  of  the  Third 
Avenue  Railway  Company: 

State  of  New  Yoiik:  September  15,  1916. 

In  the  Matter 

OP   THE 

Investigation  by  the  Public  Service  Commission  for 
the  First  District  under  Sections  45  and  48  of  the  q^^  ^^  2126 
Public  Service  Commissions  Law  into  the  general 
condition  of  each  and  every  common  carrier  within 
the  First  District,  and  as  to  the  manner  of  operar 
tion  and  the  adequacy  and  safety  of  service  of  such 
ooDamoQ  carrier 

By  the  Mayor  of  the  City  of  New  York  and  Public  Service  Commission  for 
the  First  District: 
The  situation  created  by  the  signing  of  the  compact  of  August  7,  covering 
the  Third  Avenue  Bailroad  system,  is  wholly  separate  and  distinct  from  the 
IntertM>rough  and  New  York  Railways  situation.  The  conferences  between 
the  conmiittees  of  the  Third  Avenue  men  and  Mr.  Maher  and  Mr.  Whitridge 
^ow  clearly  that  the  parties  were  able  to  agree  upon  various  points  in  the 
proposed  **  woricing  agreement ",  and  also  agreed  to  arbitrate  certain  differ- 
ences. Both  sides  sought  to  avoid  arbitration,  if  it  could  be  done,  but 
failing  to  agree  they  followed  the  procedure  outlined  in  the  compact  of 
August  7th.  On  September  7th,  Mr.  Fitzgerald  testified  that  these  conferences 
were  proceeding  satisfactorily  and  in  good  spirit.  There  is  no  evidence  of 
any  conduct  on  the  part  of  the  company  indicative  of  bad  faith  or  of 
intention  to  violate  the  compact  of  August  7th,  nor  up  to  Septanber  7th  do 
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we  find  any  evidence  of  the  intention  lo  violate  on  the  part  of  the  men.  Wi- 
do  find  evidence  of  suspicion  on  the  part  of  the  men  dating  from  Mr. 
Whitridge'fi  return,  but  this  could  not  justify  a  clear  violation  of  the  con- 
tract of  August  7th.  The  men  went  on  strike  on  September  9th  in  spite  of 
the  fact  that  the  Mayor  and  Chairman  Straus  told  them  in  conferencf 
earlier  that  evening  that  such  an  action  would  constitute  a  breach  of  their 
contract.  They  took  this  action  without  justification,  and  in  violation  of 
their   compact. 

The  strike  should  be  called  otV  at  once  and  the  agreement  of  August  Ttli 
should  be  lived  up  to  in  letter  and  spirit. 

This  experience  clearly  demonstrated  the  lack  of  power  in  the 
Public  Service  Commission  adequately  to  serve  the  public  in  aii 
emergency  of  such  a  nature.  The  Commission  believes  that  it  can 
be  an  effective  and  powerful  agency  for  the  State  in  settling  labor 
disturbances  upon  public  utilities  under  its  jurisdiction  if  the 
Legislature  will  strengthen  the  Public  Service  Commissions  Law 
so  as  to  bring  such  matters  within  its  purview.  Accordingly,  the 
Commission  will  present  to  the  Legislature  drafts  of  bills  for  such 
amendments  as,  in  its  judgment,  seem  necessary. 

Formal  Cases  Affecthsto  Transportation  Companies 
Case  No.  1858  —  Long  Island  Railroad  Company  —  Footwalk 
an  Trestle  across  Jamaica  Bay,— On  January  12,  1915,  the 
Commission  adopted  an  order  directing  The  Long  Island  Rail- 
road Company  to  construct  a  footwalk  over  certain  parts  of  the 
trestle  on  the  Rockaway  Beach  division  of  the  railroad  slqtoss 
Jamaica  bay.  The  order  was  adopted  following  hearings  before 
the  Commission  at  which  various  witnesses  testified  as  to  the 
danger  to  passengers  who  might  be  obliged  to  walk  across  the 
trestle  in  case  an  accident  occurred  or  a  train  was  stalled  upon  it 
for  a  long  period. 

Certain  stretches  of  footwalk  were  constructed  during  the  year 
1915  and  were  pronounced  satisfactory  by  the  Commission.  On 
June  5,  1916,  the  Ridgewood  Board  of  Trade  wrote  the  Commis- 
sion urging  the  extension  of  the  footwalk  along  the  trestle.  Th<' 
matter  was  referred  to  Commissioner  Henry  W.  Hodge  who,  on 
September  22,  submitted  to  the  Commission  an  opinion,  adopteil 
on  September  28,  which  stated  that  he  had  examined  the  trestle 
jind  found  that  under  the  Commission's  order  the  railroad  com- 
.^any  had  laid  a  plank  footw^alk  for  about  one-half  mile  at  each  *md 
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of  the  trestle.  He  added  that  the  railroad  would  add  to  this  foot- 
walk  from  time  to  time  until  a  continuous  walk  was  laid  from 
one  shore  of  the  bay  to  the  other. 

Commissioner  Hodge  expressed  the  opinion  that  in  case  a  train 
was  stalled  on  the  trestle  passengers  could  walk  the  ties  with 
safety,  and  he  did  not,  therefore,  believe  the  immediate  completion 
of  the  footwalk  urgently  necessary.  He  stated,  however,  that  in 
his  opinion  it  would  be  wise  to  gradually  extend  the  footwalk, 
and  reported  as  to  conferences  with  the  railroad  company,  attach- 
injj  to  his  opinion  a  letter  of  the  company  stating  that  during  the 
Fall  of  1916  and  early  Spring  of  1917  the  company  proposed  to 
add  an  additional  three-fourths  of  a  mile  of  footwalk;  three- 
eighths  of  a  mile  to  be  placed  at  each  end  and  adjoining  the 
portion  now  in  place.  The  Commission  concurred  in  his  recom- 
mendation that  this  suggestion  be  accepted  and  that  the  case  be 
kept  open  for  such  further  additions  as  miight  appear  to  be  desii*- 
able  from  time  to  time. 

Case  No.  196 Jf.  —  Long  Island  Railroad  Company  —  Light inr/ 
of  Wooden  Cars  toith  Oil  Lamps. —  On  statement  of  the  Long 
Island  Railroad  that  it  contemplated  retiring  from  service  a 
iimnber  of  the  old  wooden  cars  in  use  on  the  Rockaway  Beach 
division,  the  Commission  on  June  29  discontinued  a  proceeding 
begun  in  1915  to  investigate  the  illumination  provided  for  in  these 
(*urs,  complaint  having  been  made  that  the  lighting  was  entirely 
inadequate.  At  the  hearings  held  in  1915  the  company  stated  its 
willingness  to  paint  white  the  head  linings  of  the  several  wooden 
csLTs  in  use  and  to  take  steps  to  improve  the  lighting. 

During  the  Spring  of  1916,  prior  to  the  Summer  beach  traffic, 
the  Commission  made  inspections  of  the  old  wooden  cars,  and 
the  Electrical  Engineer  of  the  Commission  stated  that  the  ceilings 
of  such  of  the  wooden  coaches  as  remained  in  service  had  been 
painted  white  and  the  illumination  had  been  improved.  The 
^Wmission  thereupon  issued  a  discontinuance  order. 

Case  No.  2007  —  Long  Island  Railroad  Company  —  Hourr.  of 
Ijahor  of  Gatenien,  Flagmen,  Guards,  etc.,  at  Highway  Crossings. 
—  Following  an  investigation  which  was  made  during  the  year 
1^15  in  which  several  hearings  were  held,  the  Commission  on 
•lanuarv  6  unanimously  approved  an  opinion  by  Commissioner 
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Cram  and  adopted  an  order  directing  that  The  Long  Island  Rail- 
road Company  increase  its  police  supervision  over  the  men 
employed  by  it  as  grade  crossing  flagmen  or  gatemen  by  the 
employment  of  additional  roundsmen  or  policemen.  The  order 
also  provided  that  the  company  should  submit  to  the  Commission 
for  its  approval  within  fifteen  days  after  service  of  the  order  a 
statement  showing  the  manner  in  which  and  the  time  within  which 
the  special  supervision  would  be  increased. 

Commissioner  Cram  in  his  opinion  pointed  out  that  at  the 
hearing  it  wa^  shown  that  the  great  evil  to  be  guarded  against 
for  the  safety  of  the  traveling  public  was  the  flagman  who  sleeps 
during  the  late  hours  of  the  night  and  the  early  hours  of  the 
morning.  He  could  not  find,  however,  conclusive  evidence  that 
the  number  of  hours  of  employment  was  directly  connected  with 
the  cause  of  the  frequent  sleeping  of  flagmen.  He  accepted  the 
testimony  of  an  operating  official  of  the  railroad  that  the  only 
means  whereby  flagmen  could  be  prevented  from  going  to  sleep 
was  by  policing  the  crossings  by  roundsmen.  He  recommended, 
therefore,  that  an  order  be  issued  directing  the  company  to 
increase  its  supervision  over  the  flagmen^  especially  during  late 
night  and  early  morning  hours. 

He  also  took  up  the  question  of  the  hours  of  labor  and  the  pay 
of  crossing  flagmen,  recommending  that  the  hours  of  labor  be 
reduced  from  twelve  to  eight  in  the  interest  of  good  service,  and 
that  the  minimum  wage  of  $1.50  per  day  be  increased  to  at  least 
$2.00.  The  Commission,  however,  in  adopting  the  order  did  not 
pass  upon  the  question  of  wages  or  hours  of  labor,  but  directed 
the  company  to  employ  additional  roundsmen  and  submit  to  the 
Commission  the  plan  it  might  adopt  for  increased  supervision. 

The  company  replied  that  it  would  increase  the  number  of  men 
employed  to  supervise  grade  crossing  watchmen  within  the  First 
District  from  six  to  eight  —  an  increase  of  30  per  cent.  The 
Commission  requested  definite  information  <is  to  the  hours  at 
which  the  roundsmen  would  make  inspections  of  the  more  than 
three  hundred  crossings  of  the  Long  Island  Railroad.  The  com- 
pany replied  that  it  would  be  impossible  to  state  at  what  hours 
such  inspections  would  bo  made  and  intimated  that  it  was  essential 
to  the  quality  of  the  inspections  that  they  should  be  made  at  vary- 
ing  hours.     The    Commission    from   time   to    time   during   the 
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year  has  had  inspections  made  of  the  conditions  at  the  grade  cross- 
ings of  the  Long  Island  Railroad  and  reports  made  by  its  transit 
inspectors  have  been  referred  for  consideration. 

Case  No.  20H  —  New  York  Central  Railroad  Company  — 
Improveifie7ds  in  Station  at  125th  Street, —  As  stated  in  the  last 
^Vnnual  Report,  the  Commission  at  the  end  of  the  year  1915  was 
conducting  an  investigation  with  reference  to  the  construction  of 
a  new  station  on  the  Harlem  division  of  the  New  York  Central 
Railroad  at  125th  street  and  Park  avenue.  In  September,  1915, 
the  Commission  received  from  the  Harlem  Board  of  Commerce 
and  other  organizations  in  that  vicinity  a  complaint  as  to  the 
inadequacy  of  the  station.  The  Commission  was  requested  to 
direct  the  company  to  show  cause  why  a  new  station  should  not 
be  erected.  A  copy  of  the  complaint  was  filed  with  the  company 
which  asserted  that  the  existing  station  and  facilities  were 
adequate. 

Hearings  were  held  and  during  the  proceedings  representatives 
of  the  railroad  company  stated  that  engineers  of  the  company 
were  in  consultation  with  several  of  the  complainant  organizations 
and  that  plans  were  being  worked  out  for  improvements  at  the 
station.  On  November  30,  1916,  a  hearing  was  held  after  which 
the  hearings  were  adjourned  subject  to  the  call  of  the  Commission. 
On  January  20  of  this  year  the  Commission  unanimously  adopted 
an  order  directing  the  railroad  company  to  construct  a  new  shelter 
on  the  northbound  platform  of  the  125th  Street  station,  to  pro- 
vide an  enclosed  shelter  upon  each  platfonn,  to  repaint  and 
provide  a  new  tiled  floor  for  the  waiting  room  and  submit  the 
plans  to  the  Commission. 

The  C!ommission  on  x\pril  13,  191(5,  approved  the  plans,  and  the 
company,  with  the  exception  as  to  the  time  for  completing  the 
work,  accepted  the  order.  Later,  on  account  of  the  difficulty  in 
getting  materials,  the  company  asked  for  extensions  of  time  in 
order  to  complete  the  station,  which  were  granteil.  Durijig  No- 
vember the  Commission  was  advised  that  the  impn)veTnenti>  di- 
n^cted  had  been  installed  and  were  in  use. 

Ca.H€  No,  2058 — New  York  Bailways  (^ompany —  TTorse  Cars 
on  Mndison  Street  an^I  Arenue  C  Lines, — ^Following  correspon- 
<lrnce  between  the  Commission  and  Jacob  S.  Elsingei-,  Secretary 
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of  the  Guild  Civic  Union,  as  to  the  operation  of  horse  cars  on  the 
Madison  Street  and  Avenue  C  lines  of  the  New  York  Railways 
Company,  the  Commission  on  January  20  directed  a  hearing  for 
February  7  at  which  consideration  was  given  to  the  question  of 
changing  the  motive  power  on  those  lines.  iSeveral  hearings  were 
held,  and  on  May  15,  1916,  the  Commission  adopted  an  order 
directing  the  New  York  Railways  Company  by  November  15  to 
change  the  motive  power  from  horses,  and  to  contract  immediately 
for  the  purchase  of  not  less  than  70  new  cars  for  use  on  these 
lines. 

It  was  further  ordered  that  the  cars  be  placed  in  service  by 
December  1,  1916,  and  that  when  all  of  the  new  cars  had  been 
placed  in  service  the  last  of  the  horse  cars  be  retired.  The  order 
was  accepted  on  May  19  by  the  New  York  Railways  Company  an<l 
it  was  announced  that  storage  battery  cars  would  be  the  new  tvpe 
of  equipment  provided. 

The  contract  was  let  by  the  New  York  Railways  Company  to 
the  Southern  Car  Company.  Had  the  New  York  Railways  Com- 
pany found  itself  able  to  carry  out  the  provisions  of  the  order, 
all  of  the  horse  cars  would  have  been  removed  from  New  York 
City  streets  by  Decemiber  1.  However,  on  October  23  the  company 
notified  the  Commission  that  the  car  company  had  been  unable  to 
complete  the  order,  that  it  was  difficult  to  make  car  deliveries  and 
that  it  would  be  impossible  to  ship  the  first  sample  car  to  New 
York  until  sometime  in  November,  several  months  later  than  the 
date  originally  contemplated. 

The  New  York  Railways  Company  stated  that  it  would  be 
physically  impossible  to  comply  with  the  terms  of  the  order  and 
requested  an  extension  of  time  to  April  1,  1917.  The  Conmiis- 
sion,  after  consideration  of  the  matter,  adopted  an  order  extend- 
ing the  time  to  March  15,  1917,  and  granting  an  extension  of  time 
to  April  1,  1917,  for  the  placing  in  sei^vice  of  the  70  cars  ordered 
by  the  New  York  Railways  Company. 

Case  No,  2051  —  The  Neio  York,  New  Haven  &  Hartford 
Railroad  Company  —  Lighting  Facilities  on  Multiple  Unit  Cars 
Running  heficpcn  Netr  York  and  Lardimont, —  In  January  of  1915, 
following  some  pre\nous  correspondence,  the  Commission  received 
a   eom plaint  from  Charles  K.   Blatchly,   Superintendent  of  the 
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Joint  Application  Bureau,  protesting  agaiast  alleged  insufficient 
lighting  fumigiied  on  the  trains  of  the  New  York,  New  Haven  & 
Hartford  Railroad  between  New  York  City  and  Larchmont.  Mr. 
Blatchly's  complaint  was  to  the  effect  that  apparently  storage 
batteries*  supplying  current  to  the  lights  in  the  cars  bc^cauie  so 
depleted  at  times  that  the  lights  were  faint.  His  complaint  was 
taken  up  by  the  Commission  and  notice  of  it  given  to  the  railroad 
company.  Investigation  by  the  'Commission  showed  that  low 
voltage  of  batteries  was  the  apparent  cause  of  the  poor  lighting. 
On  April  26,  A.  R.  Whaley,  Vice-President  of  the  railroad  com- 
pany, notified  the  Commission  that  the  company  proposed  to  take 
prompt  steps  toward  effecting  the  necessary  improvement  in  the 
lighting  of  the  cars  involved  in  the  complaint.  The  company 
stated  that  considerable  time  would  be  required  to  make  the 
changes.  Further  complaint  followed  from  Mr.  Blatchly  who 
stated  that  the  lighting  facilities  were  still  insufficient.  Notice 
was  also  received  that  Mr.  Blatchly  had  made  a  complaint  to  the 
Public  Service  Commission  for  the  Second  District. 

Joint  tests  were  made  by  the  Public  Service  Commission  for 
the  First  District  and  the  railroad  company,  but  the  work  of 
installing  the  necessary  changes  in  equipment  went  forward  so 
slowly  that  on  January  6,  1916,  the  Commission  unanimously 
adopted  an  order  directing  a  joint  hearing  before  the  Commis- 
sion for  the  First  District  and  the  Commission  for  the  Second 
District  for  consideration  of  the  matter  contained  in  Mr. 
Blatchly's  complaint,  with  a  view  to  issuing  an  order  which  would 
cover  the  lighting  of  the  trains  in  question  within  both  districts. 

At  the  hearing,  representatives  of  The  City  of  New  York 
appeared,  together  with  representatives  of  the  railroad  company, 
Mayor  Edward  W.  Fiske  of  Mount  Vernon,  and  representatives 
of  civic  associations  of  Larchmont,  IVfamaroncck  and  New 
Rochelle.  The  railroad  company  admitted  in  response  to  ques- 
tions by  Commissioner  Hayward  that  only  two  cars  had  been 
altered  as  a  result  of  a  years  negotiations  to  improve  the  lighting 
service,  and  asked  for  a  long  adjournment  which,  however,  was 
denied.  It  stated  that  it  had  not  completed  the  changes  because 
the  work  of  making  tests  had  not  progressed  far  enough  to  war- 
rant all  the  alterations  desired  being  made. 
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It  was  stated  that  the  company  proposed  to  alter  65  cars  so 
that  part  of  the  lights  in  each  car  would  be  taken  off  the  third- 
rail  and  connected  with  batteries.  On  January  20,  1916,  follow- 
ing the  hearing,  an  order  was  unanimously  adopted  directing  the 
railroad  company  to  rewire  and  put  in  operation  by  May  1,  1916, 
50  of  the  65  multiple  unit  cars  operated  by  the  company  between 
Larchmont  and  New  York  City.  The  remaining  15  cars  were  to 
be  rewired  and  put  in  operation  by  June  1.  It  was  further 
directed  that  when  these  cars  were  being  operated  over  third  rail 
the  current  for  lighting  tlie  cars  should  be  taken  from  the  third 
rail. 

The  order  was  informally  accepted  by  the  company  on  February 
8,  1916,  and  later  formally  accepted  following  the  passage  of  a 
similar  order  by  the  Commission  for  the  Second  District.  On 
May  10  the  Commission's  Equipment  Bureau  reported  that  the 
company  had  complied  with  the  order  in  respect  of  the  first  50 
cars  and  later  reports  were  made  to  the  Commission  that  the  com- 
pany had  complied  with  the  order. 

Afterward,  the  Commission  took  up  with  the  company,  upon 
further  complaint  of  Mr.  Blatchly,  the  question  of  the  wattage  of 
the  lamps  employed,  and  certain  suggestions  were  made  for 
changes,  following  which  the  Electrical  Engineer  of  the  Commis- 
sion reported  that  the  new  lighting  arrangement  seemed  to  be 
entirely  satisfactory. 

Case  No.  21 H  —  Third  Avenue  Railway  Company  —  Condi- 
tion of  Tracks  on  Amsterdam  Avenue  between  Manhattan  Street 
and  Fort  George. —  A  report  was  received  bv  the  Commission  in 
June  from  its  Electrical  Engineer,  stating  that  the  tracks  of  the 
Third  Avenue  Railway  system  on  Amsterdam  avenue  between 
Manhattan  street  and  the  Fort  George  terminal  were  in  a  deplor- 
able condition,  the  rails  being  broken  to  such  an  extent  that  repairs 
were  impossible,  and  other  defects  being  numerous. 

Hearings  were  ordered  by  the  Commission  and  held  on  July 
10,  11  and  2().  At  the  first  hearing  Edward  A.  Maher,  Jr.,  stated 
for  the  company  that  its  plans  called  for  the  rerailing  of  the 
tracks  on  Amsterdam  avenue  from  Manhattan  street  to  Fort 
George  —  one-third  of  the  work  to  be  done  in  1916,  one-third  in 
1017,  and  one-third  in  1918. 
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He  expressed  the  hope  that  the  company  might  do  eveii  better 
than  this  estimate  and  complete  more  than  two-thirds  of  the  work 
in  1916  and  1917  if  it  were  able  to  obtain  the  necessary  labor. 
A  report  was  placed  in  evidence  from  Clifton  W.  Wilder,  Elec- 
trical Engineer  of  the  Commission,  enumerating  the  various  par- 
ticulars in  which  the  tracks  were  defective. 

At  the  second  hearing  Mr.  Maher  agreed  to  repair  all  defective 
rail  joints  between  the  date  of  the  hearing  and  January  1,  1917, 
and  stated  further  that  it  was  the  company's  purpose  to  renovate 
the  tracks  from  Manhattan  street  to  133d  street,  and  from  145th 
street  to  161st  street,  during  1916.  Experts  of  the  Commission 
testified  during  the  hearings  that  the  books  of  the  company  showed 
that  ample  funds  were*  available  for  the  prosecution  of  the  repair 
work. 

On  August  8  the  Oonmiission  adopted  an  order,  holding  that 
the  tracks  should  be  rebuilt  in  order  to  promote  the  security  and 
convenience  of  the  public  and  to  insure  adequate  service  and  facil- 
ities. The  terms  of  the  order  provided  that  the  company  should 
rebuild  with  new  rails  all  of  its  tracks  on  Amsterdam  avenue  from 
Manhattan  street  to  Fort  George  except  a  jwrtion  which  had 
recently  been  rebuilt  between  133d  and  135th  streets.  The  order 
specified  that  the  rebuilding  of  the  tracks  from  Manhattan  street 
to  133d  street  and  from  135th  street  to  161st  street  and  from 
180th  street  to  183d  street,  being  the  portions  of  the  line  in  the 
worst  condition,  should  be  begun  immediately  and  be  completed 
not  later  than  December  1,  1916.  It  was  directed  that  one-half 
of  the  remaining  work  be  done  in  1917  and  the  other  half  in  1918. 

The  company  later  wrote  the  Commission  asking  for  a  modifica- 
tion of  the  order  in  respect  of  the  tracks  between  187th  street  and 
the  Fort  George  terminal,  which,  it  was  stated,  were  practically 
new,  and  asked  further  to  be  relieved  from  rerailing  the  portion 
between  135th  street  and  145th  street  during  1916. 

The  Commission  on  September  6  adopted  an  order  modifying 
the  terms  of  the  original  order  in  keeping  with  the  ])rotest  filed 
by  the  company,  whereupon  the  Commission's  order  was  accepted 
bv  the  conij)any.  However,  on  October  25  the  company  asked  for 
a  further  modification  of  the  order  together  with  extensions  of 
time  \vithin   which  to  complete  track   improvements  previously 
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ordered  by  the  Commission  upon  other  lines  of  the  Third  Avenue 
system.  The  Commission  took  the  matter  under  advisement  and 
on  December  20  referred  the  papers  to  Commissioner  Hayward 
for  examination  and  report. 

Case  No.  2119  —  The  Long  Island  Railroad  Company  — 
Station  Conditions  on  Rockaway  Division, —  The  Commission 
took  under  consideration  on  June  29  a  report  from  the  Chief  of  its 
Transit  Bureau  as  to  various  conditions  needing  remedying  at  the 
stations  on  the  Rockaway  division  of  the  Long  Island  Eailroad 
and  directed  a  hearing  to  be  held  for  the  purpose  of  investigating 
conditions  at  the  following  stations" :  Hammels,  Holland,  Steeple- 
chase, Seaside  and  Eockaway  Park.  At  the  hearing  the  questions 
of  improvements,  changes,  repairs,  additions  or  alterations  in  con- 
struction of  the  several  stations  were  considered;  also  whether 
the  stations  were  kept  in  a  clean  and  sanitary  condition,  and  if 
the  terminal  facilities  at  the  Rockaway  Park  station  should  be 
improved  or  reconstructed. 

At  one  of  the  hearings  a  representative  of  the  railroad  company 
stated  he  was  unwilling  to  concede  that  the  stations  on  the  Rock- 
away division  were  inadequate  or  unsanitary.  He  stated,  how- 
ever, that  it  was  intended  to  rebuild  the  Rockaway  Park  station 
and  to  make  changes  and  alterations  in  some  of  the  other  stations 
involved  in  the  Commission's  motion.  After  giving  thorough  con- 
sideration to  the  matter  and  receiving  from  C.  L.  Addison,  assist- 
ant to  the  President  of  the  Long  Island  Railroad,  a  letter  in  which 
he  asserted  that  the  company  would  rebuild  the  Rockaway  Park 
station,  repaint  the  station  at  Seaside,  repaint  the  Steeplechase 
station  and  make  certain  changes  in  toilet  facilities,  repaint  the 
station  at  Holland,  alter  the  toilet  arrangements  and  make  other 
improvements  to  platforms,  repaint  the  Hammels  station  and 
install  new  screens  in  enclosures  for  passengers,  the  Commission 
adopted  an  order  on  August  30  discontinuing  the  proceedings 
without  prejudice  to  their  renewal  at  any  time. 

It  was  stipulated  by  the  railroad  company  that  all  of  the  work 
which  it  was  possible  to  do  during  the  year  1916  would  be  com- 
pleted by  the  end  of  the  season  and  that  the  remainder  would  be 
carried  out  prior  to  the  beginning  of  1917.  The  Commission's 
experts  later  reported  that  the  improvements  had  in  part  be<*n  car- 
ried out  bv  the  end  of  the  year. 
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C'o^e  No.  212Jf  —  Union  Railway  Company  —  Condition  of 
Tracks  on  Jerome  Avenue  Line. — After  the  receipt  of  many  com- 
plaints, the  Commission  caused  an  investigation  to  be  made  as  to 
the  condition  of  the  tracks  of  the  Union  Railway  Company  on 
Jerome  avenue  between  Kingsbridge  road  and  Woodlawn  road. 
The  report  showed  the  tracks  to  be  in  a  defective  and  alleged  dan- 
gerous condition.  It  was  shown  that  several  derailments  had 
occurred  and  in  one  of  them  seven  persons  had  been  injured.  The 
experts  of  the  Commission  expressed  it  as  their  belief  that  the 
accident  was  due  solely  to  the  condition  of  the  tracks. 

The  matters  disclosed  by  the  investigation  were  transmitted  to 
the  company  and  attention  was  directed  to  the  fact  that  under  date 
of  April  19,  1915,  the  company  had  promised  to  undertake  in 
that  year  the  reconstruction  and  realignment  of  the  Jerome  Ave- 
nue tracks  between  Kingsbridge  road  and  Woodlawn  road.  It  was 
pointed  out  that  the  work  had  not  been  done,  and  the  company  was 
asked  to  note  that  in  its  program  of  proposed  track  changes  sub- 
mitted to  the  Commission  on  April  8,  1916,  it  had  made  no  state- 
ment as  to  its  plans  for  reconstruction  of  the  Jerome  Avenue 
tracks. 

The  letter  to  the  company  requested  that  it  include  the  work 
on  Jerome  avenue  in  its  program  for  the  season  of  1916.  The 
company  replied  under  date  of  June  8  in  a  letter  signed  by  E.  A. 
Maher,  Vice-President  and  General  Manager,  that  it  was*  unable 
to  make  any  promise  as  to  the  work  which  it  expected  to  do  dur- 
ing the  year  1916  but  added  that  it  would  do  what  it  found  pos- 
sible with  the  labor  available. 

The  Commission  upon  its  own  motion  set  a  hearing  for  July  26 
to  investigate  the  condition  of  the  tracks  between  the  points  com- 
plained of.  As  a  result  of  the  testimony  produced  at  the  hearings 
the  Commission  on  August  3  adopted  a  final  order  directing  the 
company  to  rebuild  with  new  rails  both  tracks  on  Jerome  avenue 
between  Kingsbridge  road  and  Woodlawn  road.  The  Bronx,  the 
work  to  be  completed  by  November  1, 1916. 

The  company  later  asked  for  an  amendment  of  the  order  to 
eliminate  certain  short  sections  within  which  new  rail  had  recently 
been  placed.  An  amended  order,  adopted  September  6,  further 
directed  that  the  work  be  undertaken  in  connection  with  paving 
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work  to  be  done  by  the  City  and  to  be  completed  concurre 
therewith.  Certain  other  minor  repairs  were  directed  in  the  i 
order. 

On  September  11  the  Commission  had  notice  that  the  term 
the  order  would  be  complied  with,  and  later  received  reports 
the  order  had  been  fully  complied  with. 

Case  No.  2086  —  Nexr  York  and  Queens  Coiunty  RwUway  C 
pany  —  General  Service  (Conditions. —  Following  the  receip 
numerous  complaints  concerning  service  provided  upon  the  sct? 
lines  of  the  New  York  and  Queens  County  Railway  Compai 
hearing  order  was  adopted  by  the  Commission  to  investigate 
erally  as  to  the  service.  Hearings  which  were  begun  on  mo 
of  the  Commission  on  May  8,  1916,  were  closed  on  May  12,  1! 
The  testimony  taken  was  extensive  and  covered  questions  of  eq 
ment,  schedules  and  the  various  related  facts  of  operation  a 
service  in  rush  and  non-rush  hours. 

On  May  18,  1916,  the  Commission  adopted  an  order  specif 
the  number  of  cars  which  the  company  should  operate  in  < 
half-hour  period  in  the  day  on  its  Calvary  line,  Ravenswood 
Flushing- Jamaica  line,  Dutch  Kills  line,  51st  Street  line,  Fl 
ing  line.  Flushing  Bridge  line.  College  Point  line,  Corona  : 
Steinway  line,  Long  Island  City  Shuttle  line,  Broadway  line 
Flushing  Avenue  line.  The  period  generally  covered  by  this  o 
was  from  6 :00  a.  m.  to  midnight.  It  was  directed  that  the  o 
should  take  effect  June  1,  1916,  and  the  company  was  given 
mission  to  notify  the  Commission  at  any  time  in  writing  if  it 
sidered  that  conditions  warranted  reducing  the  service  from 
amount  specified  in  the  order. 

On  May  25,  1916,  the  Commission  received  a  letter  from  W 
Wood,  President  of  the  New  York  and  Queens  County  Rail 
Company,  stating  various  reasons  for  its  inability  to  comply 
the  order.  The  company  at  the  hearing  had,  through  Mr.  W 
given  its  promise  to  cooperate  with  the  Commission  in  brin 
about  the  improvement  of  service. 

President  Wood  gave  as  his  reasons  for  inability  to  coi 
with  the  order  an  insuflicient  number  of  crews  to  operate  the 
required,  inability  to  hire  a  sufficient  number  of  men,  and 
brief  a  time  allowed  in  which  to  make  up  the  necessary  schedi 
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He  further  stated  that  the  proposed  service  was  not  necessary, 
that  the  order  was  made  in  disregard  of  the  evidence,  was  confis- 
catory, and  that  during  rush  hours  it  would  be  impossible  to  make 
the  i-uuning  time  necessary  to  carry  out  its  terms.  He  cited  a 
nuiuber  of  other  reasons,  but  repeated  his  assurance  that  the  com- 
pany^ was  willing  to  make  some  increase  in  service.  Later  an 
application  was  filed  for  a  rehearing,  which  was  denied  by  the 
Conmiission  on  June  1,  1916. 

On  June  6,  1916,  the  company  obtained  from  Justice  Thomas 
F.  Donnelly,  Supreme  Court,  Xew  York  County,  a  writ  of  cer- 
tiorari to  review  the  proceedings  of  the  Commission  in  respect  of 
the  service  order. 

The  Commission  on  Xovember  27,  1916,  authorized  the  return 
to  the  writ  of  certiorari  which  was  duly  filed  on  December  4,  1916. 
Two  days  later  Mr.  Wood  wrote  the  Commission  stating  that,  if 
certain  modifications  of  the  order  of  May  18  were  made  the  com- 
pany stood  prepared  to  accept  the  order.  With  the  letter  from 
President  Wood  were  submitted  proposed  new  schedules  represent- 
ing the  actual  service  which  would  be  provided  under  his  sugges- 
tions for  an  amended  order.  At  a  subsequent  meeting  of  the  Com- 
mission the  letter  of  Mr.  Wood  was  referred  to  Commissionei 
William  Hayward  for  consideration  and  report. 

Case  No.  2095-A  —  Railroad  and  Street  Railroad  Corporations 
—  Condition  of  Elevated  Strvbctwres  and  Bridges, —  This  ca^e  was 
instituted  to  provide  better  policing  and  inspection  of  all  elevated 
railroad  structures  and  bridges,  except  municipal  bridges,  on  the 
rights  of  way  of  steam  railroads,  rapid  transit  railroads  and  street 
surface  railroads  within  the  First  District.  It  is  an  outgrowth  of 
and  amplifies  and  supersedes  Case  Xo.  2095  begun  earlier  in  the 
year,  on  which  a  final  order  was  issued.  The  order  substantially 
requires  a  certification  by  the  companies  affected  as  to  the  condi- 
tions of  the  structures  during  each  calendar  year.  The  Commis- 
sion's limited  inspection  force  is  too  small  to  provide  for  frequent 
and  thorough  inspection  of  the  many  miles  of  elevated  railroad 
structures  and  bridges,  other  than  City  bridges,  used  by  the  vari- 
ous companies.  Fnder  the  terms  of  the  order  the  several  com- 
panies are  required  during  each  calendar  year  to  make  periodical 
inspections  of  elevated  structures  and  bridges,  such  inspection 
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to  be  under  the  supervision  of  competent  and  responsible  officials 
or  employes.  Each  company  operating  upon  continuous  elevated 
structures  of  more  than  one-half  mile  in  length  is  required  within 
thirty  days  after  the  expiration  of  the  calendar  year  to  file  with 
the  Commission  a  report,  duly  verified  by  the  Chief  Engineer  or 
other  competent  or  responsible  official  or  employe  of  the  company, 
to  the  effect  that  such  company's  elevated  structures  were  duly 
inspected  by  competent  engineers  during  the  year  and  found  safe ; 
or  if  the  structures  were  found  unsafe  and  in  need  of  repair  in 
any  respect  the  order  sets  forth  that  the  report  shall  so  state,  giv- 
ing, further,  the  particulars  in  which  the  structures  were  found 
unsafe  and  in  need  of  repair,  and  what  steps  had  been  taken  or 
were  to  be  taken  to  make  them  safe,  and  to  repair  them.  The 
order  also  directed  that  in  the  case  of  all  elevated  structures  or 
bridges  less  than  one-half  mile  in  longth,  onch  railroad  or  street 
railroad  corporation  should  within  thirty  dnys  after  the  comple- 
tion of  one  such  inspection  each  year  make  a  similar  report  to 
the  Commission.  Tt  was  directed  that  the  order  should  take  effect 
immediately  and  the  different  companies  werc^  required  to  report 
whether  the  order  would  be  accepted.  At  the  close  of  the  year  the 
Commission  had  received  notice  from  practically  all  the  com- 
panies involved  that  the  order  would  be  accepted  and  obeyed. 

Oase  No.  BIOS  —  Brake  Shoes  on  Carfi  of  Elevated  Lines, — 
This  case  was  instituted  by  the  Commission  in  an  effort  to  deter- 
mine if  some  of  the  screeching  noise  caused  by  the  application  of 
brakes  on  elevated  trains  might  be  obviated.  The  Commission 
has  been  devoting  a  great  deal  of  attention  to  the  lessening  of 
noise  caused  by  the  operation  of  trains  and  cars,  and  its  various 
Bureaus  having  to  do  with  matters  concerning  the  mechanical 
equipment  of  such  lines  have  been  instructed  to  investigate  and 
make  experiments  for  the  purpose  of  relieving  noisy  conditions. 

In  1915,  complying  with  an  order  of  the  Commission  in  Case 
"N'o.  1746,  all  surface  cars  operated  in  the  First  District  and  fitted 
with  steel  wheels  were  equipped  with  a  type  of  brake  shoe  contain- 
ing an  insert  of  lubricant,  or  some  other  device  equally  eflBcient 
for  the  elimination  of  noise  incident  to  the  application  of  brakes. 
The  Commission's  Electrical  Engineer  reported  on  May  19,  1916, 
that  excellent  results  had  been  obtained  through  this  order,  and 
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that  while  before  the  order  was  issued  complaints  as  to  the  noise 
created  by  the  application  of  brakes  had  been  frequent,  following 
the  issuance  of  the  order  no  such  complaints  were  received.  In 
the  same  report  the  Electrical  Engineer  noted,  as  a  result  of  a 
series  of  observations  at  several  points  on  the  various  lines  of  ele- 
vated railroad  in  New  York  and  Brooklyn,  that  the  application 
of  the  brakes  on  an  average  of  more  than  fifty  per  cent  of  the 
elevated  trains  created  loud  noises.  The  Commission  adopted  a 
hearing  order  calling  for  a  hearing  on  June  19,  1916.  At  this 
hearing  the  operating  officials  of  the  different  lines  expressed  a 
willingness  to  cooperate  in  any  experiments  that  might  be  under- 
taken, and  agreed  to  equip  certain  trains  with  a  lubricating  brake 
shoe  to  determine  whether  the  application  of  such  a  device  would 
1)6  effective  in  noise  prevention.  Doubt  w^as  expressed  by  some  of 
the  operating  officials  as  to  whether  such  a  brake  shoe  could  be 
efficiently  employed  upon  the  relatively  heavier  cars  of  the  elevated 
lines.  Six  months'  time  was  asked  by  the  companies  in  which  to 
undertake  the  experiments,  and  the  hearing  w^as  thereupon  ad- 
journed to  December  4,  1916. 

On  June  29,  1916,  the  Commission  issued  an  order  directing 
the  companies  to  equip  and  operate  a  sufficient  number  of  ele- 
vated cars  with  brake  shoes  containing  a  lubricant  or  other  device 
wjually  efficient  for  the  purpose  of  lessening  noise,  to  determine 
whether  the  lubricating  brake  shoe  or  other  device  would  effect  the 
purpose  desired.  The  order  was  accepted  by  the  Interborough 
Company  and  the  Brooklyn  companies,  and  schedules  of  cars 
equipped  and  to  be  equipped  with  noise  lessening  devices  were 
filed  with  the  Commission.  From  time  to  time  preliminary  reports 
of  the  results  of  the  experiments  have  been  submitted.  When  the 
hearing  was  resumed  on  December  4,  1916,  the  proceedings  were 
adjourned  to  March  12,  1917,  in  order  to  permit  of  the  experi- 
ments" being  concluded  before  final  action  was  taken  by  the 
Commission. 

Case  No.  1925  —  The  Long  Island  Railroad  Company  — 
Equipment  with  Emergency  Lighting  System  of  Subway  Type  of 
Owrs  Operated  in  Atlantic  Avenue  Tunnel, — The  Commission  on 
its  own  motion  in  1915  directed  a  hearing  to  determine  whether 
an  order  should  be  issued  calling  npon  The  Long  Island  Railroad 
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Oompany  to  equip  the  subway  type  of  car  operated  by  it  through 
the  Atlantic  Avenue  tunnel  in  Brooklyn  with  an  emergency  light- 
ing system.  As  a  result  of  investigations  and  of  testimony  giveu 
at  the  hearings,  the  Commission  on  April  16,  1915,  ordered  the 
company  to  install  by  November  1,  1915,  an  emergency  lighting 
system  in  all  of  its  cars  used  as  above  mentioned,  such  cars  being 
134  in  number.  The  order  directed  the  company  by  May  15, 
1915,  to  submit  to  the  Commission  for  approval  a  statement  and 
plan  showing  in  detail  the  emergency  lighting  system  it  was  pro- 
posed to  install.  The  company  agreed  to  accept  the  order,  and  to 
submit  to  the  Commission  plans  and  a  description  of  the  system 
it  proposed  to  use.  The  plans  did  not  meet  with  the  approval  of 
the  Commission's  engineers,  because  the  emergency  system  as  out- 
lined was  not  of  the  automatic  type  so  arranged  that  in  case  of 
failure  of  the  regular  system  of  car  lights  connected  with  the  third 
rail,  the  emergency  lights  would  go  on  automatically.  The  com- 
pany replied  to  the  Commission  that  it  could  not  accept  the  order 
if  an  automatic  emergency  system  was  proposed,  on  account  of 
the  cost  and  because  of  the  belief  that  such  a  system  was  not 
necessary. 

The  company  held  that  conditions  could  hardly  be  expected  to 
occur  where  an  emergency  lighting  system  could  not  be  thrown 
into  operation  by  the  brakeman  or  conductor.  Thereupon  the 
Commission  reopened  the  proceedings  and  held  another  hearing 
at  which  representatives  of  the  railroad  company  voiced  the  objec- 
tions of  the  company  to  an  automatic  system.  Following  the 
rehearing,  the  Commission  amended  its  original  order  to  provide 
that  the  railroad  company  should  install  by  February  1,  1916, 
on  twelve  of  its  subway  type  of  cars  an  emergency  lighting  system 
to  operate  in  each  of  said  cars  three  lamps  of  not  less  than  eight 
candle  power  to  be  operated  automatically. 

The  order  was  issued  on  November  23,  1915,  and  the  hearingj^ 
were  thereupon  postponed  to  June  2,  1916,  at  which  time  the 
results  of  the  trial  installation  of  the  automatic  system  were  to 
be  reported.  When  the  hearings  were  resumed  in  June  last,  the 
company  again  protested  against  being  compelled  to  install  an 
automatic  system,  but  stated  its  willingness  to  install  in  all  of  the 
134  cars  a  non-automatic  emergency  system.     The  Commission 
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gave  thorough  consideration  to  the  matter,  and  on  June  22,  1916, 
unanimously  adopted  an  order  directing  the  installation  by  May 
1,  1917,  of  a  non-automatic  emergency  lighting  system  on  all  of 
its  subway  cars.  The  company  agreed  to  accept  the  order,  and 
install  the  lighting  system  as  provided  in  the  amended  order. 

Case  No,  20JI^S  —  The  Brooklyn  Heights  Railroad  Company  — 
Application  for  Permission  and  Approval  for  the  Construction 
nnd  Operaiion  of  an  Extension  from  Island  Avenue  through  Pri- 
vate Property  and  Streets  to  Flcuthush  Avenue,  Brooklyn. —  This 
company  proposed  to  extend  its  Flatbush  Avenue  line  for  a  con- 
siderable distance  in  order  to  provide  service  for  the  employes 
of  several  factories  distant  a  half  mile  to  a  mile  from  the  nearest 
existing  railroad  line.  Soon  after  the  proceedings  were  begun  it 
developed  that  the  proposed  right  of  way  extended  through  private 
property,  portions  of  which  would  later  be  opened  as  a  part  of 
the  Brooklyn  highway  system.  Hence  objection  was  made  by 
The  City  of  New^  York,  which  maintained  that  if  the  Commis- 
sion granted  the  permission  desired  it  would  in  effect  be  the  grant- 
ing of  a  perpetual  franchise  to  the  company  for  operation  through 
city  streets. 

Several  hearings  were  held  and  the  Commission  early  in  Janu- 
aiy  granted  permission  for  construction  of  a  part  of  the  line,  and 
on  May  26,  1916,  granted  the  desired  approval  for  the  construc- 
tion and  operation  of  the  entire  line.  The  Commission  also 
approved  an  opinion  by  Conmiissioner  Whitney  in  which  he 
pointed  out  that  inasmuch  as  the  company  had  obtained  title  to 
the  property  through  which  it  proposed  to  construct  the  exten- 
sion, there  remained  only  the  question  whether  the  extension 
would  be  a  public  convenience  and  a  necessity.  He  found  that 
the  extension  would  provide  service  for  several  hundred  persons 
and  would  thus  prove  a  public  convenience.  He  noted  the  conten- 
tions of  the  City  authorities  respecting  perpetual  franchises,  and 
that  while  the  matter  was  pending  before  the  Commission  the  City 
had  a  bill  introduced  in  the  Legislature  amending  the  City 
Charter  to  require  the  company  to  secure  a  franchise  under  the 
wnditions  presented  in  this  case.  The  Legislature,  however,  failed 
to  enact  the  measure  desired  by  the  City  authorities.    This  failure 
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was  interpreted  by  CommissiorLer  Whitney  as  an  indication  of  leg- 
islative intent.  The  opinion  further  held  that  the  City  was  appar- 
ently not  maintaining  a  consistent  attitude  in  respect  of  perpetual 
franchises,  inasmuch  as  it  was  apparently  proposing  to  grant 
certain  rights  on  the  west  side  of  Manhattan  to  the  Xew  York 
Central  Eailroad  Company  which  would  in  substance  be  a  grant 
in  perpetuity,  at  the  same  time  that  it  was  opposing  the  applica- 
tion of  the  Brooklyn  company.  In  effect  Commissioner  Whitney 
found  that  there  was  no  good  ground  for  not  granting  the  desired 
rights  to  the  railroad  company,  and  the  Commission  supported  his 
views,  adopting  the  order  as  above  noted. 

Case  No.  2121  —  Union  Railway  Company  —  Extension  of  the 
Boston  Road  Line  from  East  177th  to  East  181st  Street, — During 
the  early  part  of  the  year  the  Commission  received  complaints 
from  the  East  Tremont  Taxpayers  Association  as  well  as  from  a 
number  of  people  residing  in  the  vicinity  of  l77th  street  and  Bos- 
ton road,  and  from  property  owners  in  the  same  vicinity,  request- 
ing that  the  Commission  direct  the  Union  Railway  Company  to 
extend  its  Boston  Road  line  from  its  terminus  at  East  177th  street 
and  Boston  road  to  East  181st  street  and  Boston  road.  The  com- 
plainants stated  that  the  extension  would  add  to  transportation 
facilities  in  the  neighborhood  mentioned,  and  asserted  that  a  daily 
average  of  2,000  persons  visited  Bronx  Park  by  the  Boston  Road 
entrance,  that  on  Sunday  the  number  was  from  12,000  to  16,000 
using  this  entrance,  and  that  those  desiring  to  enter  Bronx  Park 
at  Boston  road  and  approaching  the  park  by  the  Boston  Road 
line  were  obliged  to  walk  a  considerable  distance  to  the  entrance  or 
transfer  from  the  Boston  Road  line  for  part  of  the  distance  and 
walk  for  part  of  the  distance. 

The  request  for  the  extension  was  taken  up  with  representatives 
of  the  railway  company  by  Commissioner  Henry  W.  Hodge,  and 
on  behalf  of  the  company  it  was  stated  that  the  operation  i)eti- 
tioned  for  was  not  feasible,  in  that  it  would  interfere  with  the 
service  provided  on  certain  other  surface  lines  operating  in  the 
vicinity.  The  Commission  directed  that  a  hearing  be  held.  It 
developed  at  the  hearing  that  apparently  the  Union  Railway  Com- 
pany possessed  no  franchise  for  the  extension  desired,  whereupon 
the  petitioners  orally  amended  their  petition  for  an  extension  as 
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as  180th  sitreet.  Edward  A,  Mahetj  Jr.,  for  the  railway 
pany  aseerted  that  it  had  no  right  to  operate  north  of  IT 9th 
ft,  and  that  in  addition  it  would  be  impossible  for  it  to  oper- 
he  Boston  Koad  line  over  tracks  belonging  to  another  company 
1  177th  to  ISOth  street  without  substantially  interfering  w4th 
service  on  two  other  liueB  iiti listing  the  tracks  of  the  other  com- 
r,  the  Kew  York  City  Interborongh  Railway  Company.     It 

also  shown  that  the  lines  of  the  Union  Kail  way  Company 
the  lines  of  the  New  York  City  Interborough  Railway  Com- 
'f  were  operated  as  portions  of  the  Third  Avenue  system. 
n  September  21.  1916,  the  Commission  adopted  an  order  dis- 
inuing  the  case*  holding  that  facta  submitted  at  the  hearing 
not  warrant  the  ordering  of  the  exteni^ion  desirecL  Thc^  Com- 
jion  in  taking  this  action  was  guided  by  an  opinion  of  Com- 
uoner  William  Hayward,  who  pointed  out  that  the  power  of 
Commission  to  order  the  desired  extension  was  dependent  upon 
ther  the  Union  Railway  Company  possessed  the  requisite  f ran- 
e  rights,  No  evidence  existed  that  the  Union  Railway  Com- 
y  possessed  a  franchise  for  constmcting  and  operating  tracks 
:h  of  17 7th  street  and  Boston  road,  although  the  company  had 
arently  constructed  tracks  to  a  point  bt-'tween  l78th  and  linth 
ets  which  it  used  for  switching  purposes.  Ab  to  the  request 
:  the  Union  Railway  {'ompany,  Wing  a  part  of  the  Third  Ave- 

systemj  be  directed  to  operate  over  the  tracks  of  the  A^ew 
'k  City  Interbf) rough  Railway  Cf>mpany,  olso  a  part  of  the 
le  system,  for  the  distance  of  the  desired  extension,  Commis- 
ler  Hayward  pointed  out  that  the  law  gives  tht>  {'nrnmission 
power  to  compel  the  companies  to  make  such  an  agreement, 

although  under  common  r-ontrol  the  two  companies  were  sepa- 
J  corporate  entities,  and  the  Commission  possessed  no  power 
ter  the  law  to  compel  them  to  use  their  power  interchangeably. 
?  opinion  further  expressed  regret  that  the  Commission  was 
ible  through  lack  of  sufficient  power  tinder  the  law  to  give  the 
cf  desired  by  the  petitioners. 

-me  No,  200S  —  fnierhorough  Bopirf  l^rmimf  Cornjmmf  — 
Hon  at  150ih  Street  on  the  Ninth  Arpjiue  Eleraiad  Lhie. — 
2:inning  in  September.  1915,  hearings  were  held  on  motion  of 

Commission  to  determine  whether  a  new  station  should  be  con- 
iicted  in  the  vicinity  af  Eighth  n venue  and  150th  or  151st|^^§fJyQQQQ[e 
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on  the  Ninth  Avenue  Elevated  line.  The  hearing  followed  the 
receipt  of  petitions  from  several  residents  and  property  owners 
in  the  vicinity,  working  in  connection  with  the  Upper  Harlem 
Elevated  Station  Oommittee.  The  petitioners  at  the  hearings 
stated  that  there  was  a  lack  of  sufficient  transit  facilities  in  the 
neighborhood,  and  on  November  23,  1915,  the  Commission 
adopted  an  order  directing  the  erection  of  a  station  centering 
approximately  at  150th  street  and  Eighth  avenue  to  be  completed 
by  August  15,  1916. 

The  company  was  given  several  extensions  of  time  in  which  to 
notify  the  Commission  whether  it  would  accept  the  order,  and  on 
February  17,  1916>,  the  Commission  denied  any  further  extension. 

On  March  9,  1916,  the  company  applied  for  a  rehearing,  stating 
that  the  location  desired  was  one  which,  because  of  the  natural 
topography  of  the  neighborhood,  was  not  likely  tp  produce  a 
marked  increase  in  traffic,  but  stating  that  151st  street  and  Eighth 
avenue  would  be  a  more  appropriate  location  for  a  station  in  the 
event  that  sufficient  evidence  to  justify  a  new  station  should  be 
produced.  The  Commission  denied  a  rehearing,  but  granted  the 
company  further  extension  of  time,  which  was  followed  by  a 
definite  request  from  the  company  for  a  modification  of  the  order 
for  the  location  of  a  station  at  151st  street  and  Eighth  avenue. 

On  May  4,  1916,  the  Commission  amended  the  order  so  as  to 
locate  the  station  at  151st  street.  After  negotiations  had  been 
under  way  between  the  company  and  property  owners  in  the 
neighborhood,  the  Interborough  Company  on  July  27,  1916, 
informed  the  Commission  that  the  order  would  be  accepted  and 
the  station  constructed  as  directed,  provided  the  Commission 
would  postpone  the  date  at  which  the  station  was  to  be  placed 
in  operation  until  March  1,  1917.  Postponement  was  desired, 
the  company  stated,  owing  to  the  impossibility  of  obtaining  mate- 
rials and  completing  the  work  before  the  date  given.  The  neces- 
sary extension  of  time  for  the  completion  of  the  station  was  given 
by  the  Commission,  and  the  final  order  was  accepted  by  the  Inter- 
borough Company.  At  the  close  of  the  year  construction  of  the 
station  was  well  under  way. 

Case  No.  2074  —  ^^^'  York  Consolidated  RcMroad  Company 
—  Service  between  Cypress  Hills  and  Chambers  Street —  On.  the 
complaint  of  C.  E.  Reed  and  others,  the  Commission  directed 
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Dg8  for  the  investigation  of  conditions  at  the  Ohamberfe" 
t  terminal,  Manhattan,  in  connection  with  the  operation  of 
ess  Hills  trains  over  the  Broadway  Elevated  line  in  Brook- 
Testimony  was  given  at  the  hearings  to  the  effect  tliat  the 
ag  platforms  at  the  Chambers  Street  station  utilized  by  the 
ess  Hills  trains  were  congested  during  rush  hours,  and  that 
congestion  was  partly  due  to  the  number  of  stairways  and 
nces  at  the  platforms.  It  was  shown  that  on  the  loading 
3rm  seven  stairways  existed,  fully  half  the  passengers 
nding  to  the  platform  using  one  of  the  seven  stairways. 
r  testimony  showed  that  while  a  fairly  adequate  train  service 
provided,  the  passenger  traffic  was  so  dense  that  trains  con- 
[y  ran  behind  schedules,  resulting  in  a  substantial  reduction 
rvice.  The  Commission  did  not  adopt  any  final  order  in 
lase,  but  on  April  6  Commissioner  Travis  H.  Whitney 
an  opinion  setting  forth  the  facts  stated  in  reference  to  the 
abers  Street  terminal,  and  adding  that  the  operating  com- 
promised every  possible  accommodation  as  to  improvement 
rvice.  Commissioner  Whitney,  however,  recommended  that, 
»eping  with  observations  made  by  Commissioner  Henry  W. 
!;e.  Commissioner  Charles  S.  Hervey  and  himself,  two  of  the 
stairways  on  the  Cypress  Hills  loading  platform  at  Chambers 
t  be  removed.  A  contract  was  entered  into  calling  for  the 
val  of  the  second  and  third  stairway,  but  later  it  was  stated 
sufficient  relief  would  be  provided  to  traffic  if  only  one  stair- 
were  removed.  This  was  done,  and  improvement  in  the 
ee  has  since  been  noted. 

uie  No.  20SJf.  —  Th4',  Cowey  Island  and  Brooklyn  Railroad 
party.  Coney  Island  and  Gravesend  Railway  Company, 
^lyn.  Queens  County  and  Suhurban  Railroad  Company, 
au  Electric  Railroad  Company,  The  Brooklyn  Heights  Rail- 
Company  —  Use  by  Passengers  of  Running  Boards  of  Open 
. —  Complaints  were  made  to  the  Commission  during  1915 
'sidents  of  Brooklyn  to  the  effect  that  on  the  Franklin  Avenue 
in  particular,  passengers  made  a  practice  of  standing  on  the 
ing  boards  of  open  trolley  cars.  Investigation  made  by  the 
mission's  transit  inspectors  indicated  that  such  conditions 
tiled,  particularly  during  the  rush  hours,  despite  the  existence 
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of  Rule  106  of  the  general  rules  and  regulations  for  the  govc 
of  employes  of  the  surface  lines  of  the  Brooklyn  Rapid  T 
system,  which  directs  that  passengers  must  not  be  permiti 
ride  on  buffers,  steps  or  other  dangerous  places  on  the  cai 
in  which  conductors  are  directed  to  warn  passengers  atten 
to  ride  on  running  boards  of  the  danger  of  the  practice  and 
regulation  of  the  company  requiring  them  to  step  in  be 
the  seats. 

S.  W.  Huff,  President  of  The  'Coney  Island  and  Brooklyn 
road  Company,  replying  on  August  28  to  a  letter  of  the 
mission,  stated  that  the  division  superintendent  had  been  di: 
to  see  that  the  rule  above  referred  to  was  enforced  wh( 
possible.  The  letter  further  stated  it  to  be  a  well-known  f ac 
oftentimes  passengers  insist  on  standing  on  the  running 
when  there  are  vacant  seats  in  the  cars. 

Further  reports  were  made  by  the  Commission's  t 
inspectors  showing  conditions  of  overloading  and  indicatiiij 
passengers  still  used  the  running  board  despite  statements  ( 
company  that  efforts  would  be  made  to  eliminate  the  pri 
Suggestion  was  made  by  Mr.  Huff  in  a  later  letter  that  noti 
posted  in  the  cars  to  the  effect  that  passengers  must  not  ri 
the  running  board,  by  direction  of  the  Public  Service  Commi 

Dissatisfied  with  the  progress  which  had  been  made  i 
attempt  to  end  the  practice  complained  of,  the  Commissic 
October  27,  1915,  directed  that  hearings  be  held  in  regard 
practice  of  the  use  by  passengers  of  the  running  board  on 
cars.  Commissioner  Williams  held  hearings  on  Novemb 
and  23,  at  which  the  several  railroad  companies  interested 
represented  by  counsel  and  officials.  The  Commission,  on 
ary  18,  1916,  adopted  an  order  directing  The  Coney  Tslan 
Brooklyn  Kailroad  Cou^pnny,  the  Coika-  Island  and  (4rav 
Railway  'Company,  the  Drooklyn,  Queens  County  and  Sub 
Railroad  Company,  the  Nassau  Electric  Railroad  Compaii 
The  Brooklyn  Heights  Railroad  Company  to  place  in  theii 
of  rules  certain  changes  to  cover  the  situation.  Under 
niles  passengers  were  not  to  be  permitted  to  ride  on  buffers, 
or  other  dangerous  places  on  the  car.  Tt  was  further  oi 
that  children  should  not  be  allowed  to  ride  on  the  running  1 
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5cupy  end  seats,  or  be  permitted  to  ride  on  the  front  plat- 
unless  accompanied  by  an  adult.  Passengers  attempting 
de  on  the  running  board  when  there  were  vacant  seats,  one 
graph  of  the  new  rules  stated,  ''will  be  required  to  leave  the 
ling  board  and  conductors  will  use  all  reasonable  means  to 
re  compliance  with  this  rule ;  but  in  no  such  case  shall  force 
sed  or  arrest  be  made  by  employees.''  Other  paragraphs 
be  rule  required  that  passengers  should  leave  the  running 
i  and  step  in  between  the  seats  on  approaching  vehicles  or 
•  obstructions  near  the  trae*k.  It  was  ako  ordered  that  con- 
>rs  should  not  allow  passengers  to  put  their  feet  on  the  seats 
lildren  to  stand  on  the  seats. 

lie  order  was  accepted  January  14,  1910,  and  later  reports 
le  Commission  indicated  that  it  had  been  included  in  the 
)anies'  books  of  rules  in  compliance  with  the  direction  of  the 
mission. 

ase  No,  206S  —  Manhattan  Bridge  Three  Cent  Line  —  Com- 
nt  against  Practices  of  the  Brooklyn  and  North  River  Rail' 
Company, —  In  this  case,  in  which  a  foimal  complaint  was 
with  the  Commission  early  in  January,  1916,  the  unusual 
ition  existed  of  one  public  service  corporation  complaining 
Dst  the  practices  of  another. 

he  Manhattan  Bridge  Three  Cent  line,  the  complainant  cor- 
tion,  obtained  a  franchise  on  July  10,  1912,  from  The  City 
ew  York,  with  supplementary  franchises  in  1913  and  1915, 
onstruct  and  operate  a  street  surface  railway  from  Fulton 
it  and  Flatbush  avenue  extension,  in  Brooklyn,  through  the 
Qsion  and  over  the  Manhattan  bridge  to  the  Manhattan  ter- 
is  of  the  bridge  at  New  York  at  a  rate  of  fare  of  three  cents, 
wo  tickets  for  five  cents. 

n  September  9,  1913,  The  City  of  New  York  made  a  fran- 
3  agreement  with  the  Brooklyn  and  North  River  Railroad 
ipany  authorizing  that  corporation  to  maintain  and  operate 
mble-track  surface  line  over  a  route  beginning  at  the  North 
3r  and  extending  through  Canal  street,  Manhattan,  over  the 
ihattan  bridge  and  through  Flatbush  avenue  extension  to 
ton  street. 

he  Manhattan  Bridge  Three  Cent  line  coniplaiued  that  the 
oklyn  and  North  River  Railroad  Company  was  operating  a     ^ 
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very  considerable  number  of  cars  for  purely  local  service  between 
the  termini  of  the  Manhattan  bridge  and  that  it  was  doing  so  in 
violation  of  the  terms  of  its  franchise.  The  complaint  further 
stated  that  the  route  of  a  considerable  number  of  the  cars  operated 
by  the  Brooklyn  and  North  River  Railroad  Company  ended  at 
the  Brooklyn  terminal  of  the  Manhattan  bridge,  which  was  also 
stated  to  be  in  violation  of  the  terms  of  its  franchise.  It  was 
also  contended  that  the  Brooklyn  and  North  River  Railroad  Com- 
pany carried  passengers  for  less  than  five  cents  for  a  continuous 
ride  along  a  portion  of  its'  route  identical  with  the  route  operated 
by  the  Manhattan  Bridge  Three  Cent  line  and  that  this  was  in 
violation  of  its  franchise.  The  Commission  was  petitioned  to 
take  steps  to  abate  the  alleged  violations. 

The  Manhattan  Bridge  Three  Cent  line  is  known  as  an  inde- 
pendent company,  while  the  Brooklyn  and  North  River  Railroad 
Company  was  organized  by  the  officials  of  the  companies  of  the 
existing  systems  in  Manhattan  and  BrookljTi. 

The  Brooklyn  and  North  River  Railroad  Company  in  its  reply 
denied  that  it  had  authorization  to  maintain  and  operate  a  double- 
track  surface  line  through  Canal  street,  beginning  at  the  North 
river,  and  put  in  a  general  denial  of  the  various  other  allegations 
of  the  complaint  and  alleged  that  the  Manhattan  Bridge  Three 
Cent  line  had  no  legal  right  to  institute  a  proceeding  before  the 
Public  Service  Commission. 

The  Manhattan  Bridge  Three  Cent  line  again  requested  the 
Commission  to  take  the  matter  under  advisement  and  give  a  hear- 
ing and  render  a  speedy  determination. 

On  April  6  a  hearing  order  was  adopted  and  a  number  of 
hearings  were  thereafter  held,  at  which  much  testimony  was  taken. 
C^ounsel  for  the  Manhattan  Bridge  Three  Cent  line  stated  at  the 
first  hearing  that  the  effect  of  the  proceeding  was  to  ask  the  Cf  m- 
rnission  to  compel  the  Brooklyn  and  North  River  Railroad  Cora- 
])any  to  live  up  to  the  terms  of  the  agreement  with  the  City,  as 
jsot  forth  in  the  franchise  grant.  Counsel  contended  that  th^^ 
franchise  of  the  Brooklyn  and  North  River  Railroad  Company 
compelled  that  company  to  carry  passengers  across  Manhattan 
bridge  for  three  cents,  or  two  tickets  for  five  cents,  but  that  it 
should  not  carry  pasisengers  at  any  place  where  the  route  wns 
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tical  with  the  route  of  the  ilanhattaii  Bridge  Three  Vent 

unless  a  charge  of  five  cents  was  made.  Couns^rf  for  the 
Jiattan  Bridge  Thret?  Cent  line  nmde  the  further  conteution 
the  Brookljii  and  North  River  Riiilrnad  Conipatiy  waa  either 
itiijg  the  provision  of  its  franchise  which  forbade  it  to  do 
hing  but  to  operate  a  through  mnte,  or  unother  provisi^ni  (*f 
franchise  containing  a  prohibition  against  operation  by  the 
ik]yn  and  North  River  Railroad  Company  on  any  part  of  the 
p  idetitieal  with  the  Manhattan  Bridge  Three  Cent  Line  Com- 
^'■^  route  for  less  than  five  cents, 
he  tpstiinony  taken  at  the  several  hearings  and  of  memoraada 

by  the  companies  had  reference  largely  to  points  of  law  ai*  * 
he  construction  of  the  terms  of  the  franchises  of  the  two 
panies,  and  on  A|)ril  19  the  Brooklyn  and  North  River  Rail- 
l  Company  Hubmitted  to  the  Commission  a  supplement  to  its 
enger  tariff,  as  filed  with  the  Commission.  Fnder  this  siip- 
[lent  the  Brookhni  and  North  River  Railroad  'Company  pro- 
fd  to  charge  a  three  cent  cash  fare,  or  two  tickets  for  five 
s,  between  Centre  stiTet,  Manhattan,  and  Concord  street, 
oklyn.  The  company  stated  that  it  believed  the  service  which 
Jd  be  provided  by  thits  new  fiire  sichednb^  would  aceommodiitc 
?ry  considerable  number  of  persons.  On  A])ril  20  the  Cnni- 
sion  adopted  a  motion  denying  the  npplicatioii  for  the  filing 
his  tariff  supplement 

hi  June  1  the  Commission  fldnpte<l  iin  npininn  by  Couiinis- 
er  William  Haward,  to  whom  tli(^  matter  hail  been  referred, 

an  order  was  unanimously  adopted  in  conformity  with  his 
nion. 

^he  order  directed  the  Brooklyn  and  North  River  Railroad 
npany  forthwith  to  abate  each  and  every  violation  of  its  coti- 
?i  with  The  City  of  New  York,  to  discontinue  the  operation 
m_v  of  its  car.s^  between  the  termini  of  the  ^iHubattan  bridge 

purely  local  service,  to  discontinue  receivin^r  ijassengcrs  at 
^  point  on  Canal  street  to  the  west  of  the  Manhattan  teraiinal 
the  Manhattan  bridge  and  tranisfMirting  such  passengers  to  the 
lokhii  terminal  of  the  Manhattan  bridge,  or  to  any  ymint  east 
the  said  Brooklyn  terminal  for  a  rate  of  fare  less  thnn  five 
i\$  for  one  continuous  ride.      The  company  waK  nho  directed 
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to  discontinue  receiving  passengers  at  the  Manhattan  terminal 
of  the  Manhattan  bridge  and  transporting  such  passengers  to  anv 
point  in  the  Borough  of  Brooklyn  east  of  the  Brooklyn  terminal 
of  the  Manhattan  bridge  for  a  rate  of  fare  less  than  five  centt 
for  a  continuous  ride,  and  to  discontinue  receiving  passengers  at 
any  point  on  Flatbush  avenue  extension  east  of  the  Brooklyii 
terminal  of  the  Manhattan  bridge  and  transporting  such  passen- 
gers to  the  Manhattan  terminal  of  the  Manhattan  bridge  or  at 
any  points  west  of  said  Manhattan  terminal  at  a  rate  of  fare  nt 
less  than  five  cents  for  one  continuous  ride.  It  was  also  pro- 
vided that  the  company  must  discontinue  receiving  ])assengers 
at  the  Brooklyn  terminal  of  the  Manhattan  bridge  and  trau.<- 
porting  such  passengers  to  any  point  in  the  Borough  of  Brooklyn 
beyond  the  Manhattan  terminal  of  the  Manhattan  bridge  for  a 
rate  of  fare  less  than  five  cents  for  one  continuous  ride,  and 
further  directed  that  the  Brooklyn  and  North  River  Railroad 
Company  discontinue  operating  its  cars  so  as  to  permit  passengers 
to  be  transported  over  the  Manhattan  bridge  and  beyond  the  ter- 
ruini  thereof  for  a  rate  of  fare  less  than  five  cents  for  one  con- 
tinuous ride. 

The  Brooklyn  and  North  River  Railroad  Company  petitioned 
the  Commission  on  July  6  for  a  rehearing  in  the  matter,  holding 
that  the  order  was  unreasonable,  unjust  and  imlawful,  and  alleg- 
ing that  the  Manhattan  Bridge  Three  Cent  line  was  endeavoring 
to  maintain  a  monopoly  of  local  service  over  the  bridge.  The 
Commission  granted  a  rehearing,  which  was  held  on  July  27, 
after  several  adjournments.  'Counsel  for  the  two  companies 
argued  for  and  against  the  terms  of  the  order.  Briefs  were  filed 
by  both  companies,  still  further  elucidating  their  respective  con- 
tentions, and,  on  November  29,  1916,  the  Commission  adopted 
an  order  amending  its  order  of  June  1,  striking  out  the  provision 
from  the  original  order  which  prohibited  the  Brooklyn  and  North 
River  Railroad  Company  from  carrying  passengers  from  any 
point  in  Manhattan  across  to  the  Brooklyn  terminus  of  the  Man- 
hattan bridge  for  three  cents.  In  thus  amending  the  original 
order  the  Commission  acted  on  the  theory  that  the  route  covered 
by  the  amendment  was  not  in  the  exact  sense  of  the  franchise  a 
competing  route  with  the  Three  Cent  line. 
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Early  iu  December  the  Brooklyn  and  North  River  Railroad 
Company  requested  an  extension  of  time  to  December  21,  1916, 
within  which  to  notify  the  Commission  whether  the  amended 
order  would  be  obeyed.     The  application  was  later  denied. 

Case  No.  2067  —  The  Long  Island  Railroad  Company  — 
Service  between  Flatbush  Avenue  Station  and  Bockaway  Park, 
Rockaway  Beach  Division, —  On  February  3,  1916,  the  Belle 
Harbor  Property  Owners'  Association,  Inc.,  of  Rockaway  Beach, 
pressed  an  earlier  complaint  as  to  discontinuance  of  certain  trains 
between  Flatbush  avenue  and  Rockaway  park,  and  stated  that 
at  a  meeting  of  the  Directors  of  the  Association  on  February  2, 
the  board  had  adopted  a  motion  that  steps  should  be  taken  to 
determine,  if  possible,  whether  the  service  might  be  restored. 
()n  March  2,  1916,  following  considerable  correspondence,  the 
Commission  adopted  a  hearing  order  calling  for  n  hearing  on 
March  6. 

The  hearing  order  covered  the  question  whether  the  railroad 
company  should  be  directed  to  operate  an  additional  train  or 
trains  leaving  Rockaway  park  about  7:11  A.  M.  and  arriving 
at  Flatbush  avenue  about  7:47  A.  'M.,  and  leaving  Flatbush 
avenue  about  5:21  P.  M.  and  arriving  at  Rockaway  park  about 
r.:58P.  M. 

The  Commission  on  March  23  adopted  a  final  order  directing 
the  company  to  restore  the  train  service  desired  on  May  1  of  each 
year  and  to  continue  such  service  thereafter  to  December  25  of 
oaeh  year.      The  company  later  accepted  the  order. 

During  the  hearings  it  was  shown  that  the  trains  in  question 
had  been  operated  in  other  years  during  the  Summer  months  and 
that  in  1915  the  service  was  continued  to  December  24  and  then 
discontinued  for  the  Winter  months,  the  company  maintaining 
that  suflScient  Winter  business  did  not  exist  to  warrant  the  opera- 
tion of  these  trains  between  December  24  and  May  1. 

Case  No.  2097  —  Brooklyn  Ra^pid  Transit  System,  Surface 
Lines — Investigaticm  as  to  Need  for  Additional  Car/i. —  The 
Commission  on  its  own  motion  on  May  4,  1916,  directed  that  a 
hearing  be  held  to  determine  whether  the  surface  lines  of  the 
Brooklyn  Rapid  Transit  system  should  he  required  to  purchase 
or  provide  additional  cars,  and  if  so,  the  number  of  such  new 

Digitized  by  VjQOQ  IC 


414       Public    Service   (Commission  —  First  District 

cars  and  the  type  to  be  obtained.  During  the  course  of  the  hear- 
ing, counsel  for  the  Brooklyn  companies  denied  the  necessity  for 
the  acquisition  of  additional  equipment,  both  under  present  and 
prospective  conditions  of  operation.  Witnesses  for  the  Commis- 
sion, however,  produced  statistics  showing  that  the  companie:* 
comprising  the  Brooklyn  system  owned  1,943  cars  in  the  year 
1915  as  against  1,944  in  1914,  and  that  in  the  morning  hours 
of  1915  the  company  operated  an  average  daily  of  1,527  cans 
or  78.6  per  cent  of  its  total  number,  and  in  the  evening  hours  nu 
average  of  1,849  cars,  or  95.2  per  cent  of  its  total  equipment. 
Other  figures  introduced  in  evidence  by  the  Commission  showed 
that  the  traffic  on  surface  lines  in  Brooklyn  had  increased  Sl.'2 
per  cent  between  1908  and  1915,  and  that  the  increase  during  the 
latter  year  was  2.74  per  cent.  Representatives  of  the  company 
stated  on  their  part  that  the  opening  of  new  rapid  transit  line.^ 
in  Brooklyn  would  seriously  affect  the  operation  of  surface  lines, 
and  that  the  company  should  not  be  required  to  purchase  new 
surface  equipment. 

On  December  19,  1916,  the  Commission  approved  an  opinion 
by  Commissioner  Travis  H.  Whitney  and  authorized  an  order 
directing  the  several  companies  constituting  the  Brooklyn  Eapid 
Transit  system  to  purchase  or  provide  as  rapidly  as  possible  250 
large  cars  to  supplement  the  1,943  cars  now  operated  by  them. 
It  was  directed  that  the  cars  be  placed  in  service  during  the 
season  of  1917  and  1918,  but  all  of  the  cars  must  be  in  service 
by  1918.  The  opinion  called  for  cars  of  the  center-entrance  type, 
each  having  a  seating  capacity  of  58  passengers.  Cars  of  similar 
type  are  the  largest  now  operated  on  the  Brooklyn  system.  Com- 
missioner Whitney  found  insufficient  equipment  to  be  largely  the 
cause  of  the  present  conditions  of  overcrowding  and  inadequate 
service  in  Brooklyn. 

The  Commissioner  held  that  it  is  impossible  to  regulate  street 
car  service  in  New  York  City  by  so-called  health  ordinances, 
these  limiting  the  number  of  passengers  which  may  be  carried, 
and  having  the  effect  of  regulating  the  public  and  not  the  com- 
panies. He  found  that  the  4.8  per  cent  of  cars  held  in  reserve 
and  for  repairs  by  the  company  altogether  too  narrow  a  margin, 
expressing  the  opinion  that  8  per  cent  of  the  total  number  of 
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ears  should  be  the  percentage  so  held.  Elsewhere  in  the  opinion 
he  said :  '^  The  duty  of  a  street  railroad  to  provide  adequate 
>ervice  is  not  discharged  by  furnishing  sufficient  means  for  accom- 
modating the  traffic  actually  transported  by  it,  but  the  street  rail- 
road must  be  prepared  to  meet  the  reasonable  requirements  result- 
ing from  the  development  or  growth  of  the  community  which  it 
^r\-es.  In  a  metropolis  in  which  the  companies  have  been  oper- 
ating for  many  years,  and  which  has  grown  so  rapidly  in  popula- 
tion and  in  transportation  needs  as  has  the  Borough  of  Brooklyn, 
a  lack  of  provision  for  the  needs  of  the  immediate  future  cannot 
U\X  result  in  failure  of  discharging  the  positive  duty  of  rhe 
street  railroad  carriers  to  render  adequate  service  as  to  the  time 
when  the  service  requirements  existed.'' 

The  opinion  also  held  that  it  was  neither  proper  nor  reasonable 
to  operate  surface  cars  diiring  the  rush-hour  periods  with  a  stand- 
ing load  of  from  60  to  100  per  cent.  The  belief  was  also 
expressed  that  by  replacing  a  number  of  the  smaller  cars  now 
operated  over  limiting  points  in  the  Brooklyn  system,  with  cars 
'>f  larger  capacity,  a  substantial  improvement  would  be  effected. 
The  Commission  concurred  in  (\)mmissioner  Whitney's  conten- 
tion that  while  improvements  would  follow  the  purchase,  the 
number  of  cars  requested  might  not  eliminate  the  standing  pas- 
sengers in  the  rush  hours,  but  would  nevertheless  reduce  mate- 
rially excess  loading  during  those  hours. 

Case  No.  2127  —  Interhorou^h  Rapid  Transit  Company  — 
Station  Facilities  at  IJfth  Street,  Second  Avemie  Elevated  Line. 
—  Following  the  receipt  of  complaints  concerning  the  inadequacy 
of  stairway  facilities  at  the  14th  Street  station  of  the  Second 
Avenue  Elevated  line,  the  Commission  on  August  3,  11)16,  directed 
that  formal  proceedings  be  commencea  to  determine  whether  the 
Interborough  Kapid  Transit  Company  snouH  **^  required  to  pro- 
vide additional  stairway  facilities  at  tnat  point.  The  begin- 
ning of  these  proceedings  followed  the  receipt  of  a  letter 
from  the  Interborough  Company  stating  that  counts  of  passenger 
traffic  made  by  it  did  not  reveal  the  ne(»essity  for  an  additional 
stairway.  The  (Commission  directed  that  hearings  ]>e  held. 
Testimony  was  given  by  the  Commission's  experts  as'  to  the 
insufficiency    of    the    stairway    facilities,    it    being    stated    that 
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no  additional  stairways  had  bocu  added  by  the  Interborougli 
Company  at  the  14th  Street  station  to  take  care  of  the  increase 
in  traffic  occasioned  by  the  opening  of  the  express  service  on  the 
Second  Avenue  line.  Counsel  for  the  company  announced  that 
it  would  be  willing  to  construct  a  new  stairway  at  the  south we&t 
corner  of  14th  Street  and  First  avenue,  upon  which  latter  thor- 
oughfare the  Second  Avenue  line  operates  at  14th  street.  He 
stated,  however,  that  the  company  did  not  believe  it  necessary 
to  construct  a  new  stairway  at  the  southeast  comer.  The  Com- 
mission, however,  directed  the  company  to  undertake  negotiation.^ 
for  the  acquisition  of  the  necessary  rights  for  the  construction  of 
stairways  at  the  southwest  and  southeast  corners. 

On  December  11,  19 IG,  at  one  of  the  hearings.  Counsel  for  the 
Interborough  Company  announced  that  negotiations  were  under 
way  with  the  property  owners  at  both  comers.  The  CommivS- 
sion  was  requested  not  to  make  a  final  order  in  the  case  until  the 
company  had  been  able  to  complete  its  negotiations  for  the  pro}>- 
erty,  Counsel  holding  that  the  issuance  of  an  order  before  the 
acquisition  of  the  necessary  rights  might  result  in  the  company 
being  obliged  to  pay  a  prohibitive  price.  Understanding  that 
the  company  would  prosecute  its  effort  to  secure  the  necessary 
property,  the  hearings  in  the  meantime  were  adjourned  to  Decem- 
ber 27,  1916,  at  which  time  it  was  expected  the  negotiations  might 
be  concluded. 

Cofte  No,  21S5  —  St,  Alhcuis  Improvemeni  Association  against 
The  Long  Island  Railroad  ( 'ompany  —  Request  for  Improvement 
of  Service  to  and  from  St.  Albans. —  On  May  24,  1916,  the  Com- 
mission received  a  complaint  from  the  St.  Albans  Improvement 
Association  of  the  Borough  of  Queens,  placing  before  the  Com- 
mission a  request  for  additional  train  service  between  the  St, 
Albans  station  and  the  Flatbush  Avenue  station  in  Brooklyn  and 
the  Pennsylvania  station  in  ^ew  York,  and  for  additional  serv- 
ice between  Jamaica  and  St.  Albans.  The  complaint  pointed  out 
that  the  community  of  St.  Albans  was  wholly  dependent  upon  the 
trains  of  the  jMontauk  division  of  The  Long  Island  Railroad 
Company,  there  being  no  other  transit  facilities  available.  It 
was  stated  that  St.  Albans  was  a  growing  community  and  that 
additional  train  service  was  necessary.    The  association  app)ealed 
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le  Oommission  following  negotiations  by  it  with  the  railroad 
pany  in  which  the  latter  stated  its  unwillingness  to  provide 
additional  service  requested.  Investigations  were  made  by 
Commission's  Transit  Bureau,  and  recommendations  were 
e  for  an  improved  train  service.  When  the  matter  was  sub- 
ed  informally  to  the  railroad  company  by  the  Commission, 
company  again  reiterated  its  position,  stating  that  it  would 
n  extreme  hardship  upon  it  to  provide  additional  trains  or  to 
e  additional  stops  at  St.  Albans,  pointing  out  that  the  serv- 

0  and  from  that  place  was  increased  in  1916.  Further  inves- 
tions  by  the  Commission's  Transit  Bureau  produced  reports 
ing  to  justify  the  complaint,  and  the  Conmiission  on  August 
1916,  ordered  hearings  for  the  purpose  of  investigating  the 
ilbans  train  service. 

hearing  was  held  on  October  2,  1916,  at  which  the  subject 
ter  of  complaint  was  fully  gone  into,  the  schedules  of  the  rail- 
[  discussed  and  the  position  of  the  railroad  company  made 
p. 
n  October  26,  1916,  the  Commission  adopted  an  order  holding 

the  evidence  had  shown  that  the  service  of  the  railroad  com- 

1  between  8t.  Albans  and  the  western  termini  of  The  Long 
nd  Railroad  Company  was  unreasonable,  improper  and  inade- 
te,  in  that  the  company  did  not  cause  a  sufficient  number  of 
OS  to  stop  at  the  St.  Albans  station  during  the  evening  hours, 

did  not  stop  its  westbound  train  No.  59  at  the  Union  Hall 
«t  station,  Jamaica.  The  Commission  held  it  to  be  reason- 
I  to  require  the  company  to  improve  its  service  by  stopping 
he  St.  Albans  station  its  eastbound  train  No.  116  scheduled 
jave  the  Jamaica  station  at  about  5 :39  p.  m.    It  was  provided 

this  train  should  make  connections  at  the  Jamaica  station 
1  the  train  scheduled  to  leave  the  Pennsylvania  station  at  or 
it  6:19  p.  M.,  and  the  train  scheduled  to  leave  the  Flatbush 
nue  station  at  or  about  5:17  p.  m.  The  company  was  also 
lired  to  stop  its  westbound  Montauk  Division  train  No.  59 
he  Union  Hall  Street  station.  The  St.  Albans  Improvement 
ociation  later  notified  the  Commission  that  it  was  pleased  with 
provision  made  for  stopping  train  No.  59  at  the  Union  Hall 
Jet  station,  but  stated  that  in  other  respects  the  order  of  the 

14  -^  J 

Digitized  by  VjQOQlC 


418      Public  Sbbviob  Commission  —  Fiest  Disteict 

Commission  did  not  provide  what  the  residents  believed  adequate 
service. 

Case  No.  £136 — Arthur  Woods,  Police  Commissioner,  Com- 
plainant,  against  Interhorough  Rapid  Tramsit  Company  —  Pro- 
tective Bailings  at  Stations  —  Case  No.  21S7  —  Arthur  Woods, 
Police  Commissioner,  Complainant,  against  the  New  York  Con- 
solidated  Railroad  Company,  the  South  Brooklyn  BaUway  Com- 
pany and  the  New  York  Municipal  Bailway  Corporation  —  Pro- 
tective Railings  at  Stations. —  These  two  cases  similar  in  tenor 
resulted  from  a  complaint  £led  by  Police  Commissioner  Arthur 
Woods  of  New  York  with  the  Public  Service  Commission  on 
August  26,  1916.  Police  Commissioner  Woods  stated  that  there 
are  throughout  the  city  a  great  number  of  subway  and  elevated 
railroad  exits  close  to  the  curb  and  facing  in  the  same  direction 
as  vehicular  traffic. 

"  On  account  of  the  construction  of  these  station  exits/'  said 
the  complaint,  "  the  view  of  persons  emerging  therefrom  into  the 
street  is  more  or  less  obstructed,  with  the  result  that  serious 
accidents  are  likely  to  occur  to  the  unthinking  pedestrian  and 
children,  who  are  apt  to  step  directly  from  the  exit  into  the  street 
in  the  immediate  flow  of  vehicular  traffic'^  The  complaint  added 
that  in  the  interest  of  public  safety  the  company  had  been 
requested  by  the  Police  Commissioner  to  install  protective  railings 
at  all  such  locations,  and  that  in  reply  a  list  of  station  exits  along 
the  several  railroad  lines  where  such  railings  might  be  installed 
to  advantage  had  been  submitted  to  him,  and  that  if  approved  the 
company  would  proceed  to  have  the  necessary  railings  promptly 
installed  He  added  that  the  list  submitted  by  the  company  had 
been  checked  up  by  the  Police  Department,  and  with  one  excep- 
tion approved  and  returned  to  the  company,  but  that  on  the  date 
of  his  complaint  the  railings  had  not  been  installed.  A  complaint 
order  was  adopted  by  the  Commission,  and  a  copy  of  the  com- 
plaint served  on  the  Interhorough  Kapid  Transit  Company.  Cor- 
respondence followed,  and  on  September  22,  1916,  the  Commis- 
sion was  informed  by  the  Interhorough  Rapid  Transit  Company 
that  an  application  had  been  made  to  the  President  of  the  Borough 
of  Manhattan  for  the  necessary  permits  for  the  installation  of 
pipe  posts  in  sidewalks  in  connection  with  the  placing  of  pro- 
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teetive  railings  along  curb  lines  from  kiosks  at  a  large  number 
of  subway  stations. 

On  September  27,  1916,  the  Commission  was  informed  by  letter 
from  Police  Conmiissioner  Woods  that  the  action  of  the  com- 
pany  covered  his  complaint  and  was  satisfactory  to  the  Police 
Department 

Bespecting  the  complaint  against  the  Brooklyn  companies,  Com- 
missioner Woods  stated  that  he  received  a  communication  from 
the  New  York  Consolidated  Bailroad  Company  on  June  29, 1916, 
following  submission  to  the  company  by  him  of  a  list  of  locations 
for  closed  protective  railings;  that  the  company  some  months 
before  installed  railings  at  several  locations,  and  that  as  a  result 
an  accident  claim  had  been  filed  against  the  company  in  view  of 
a  happening  at  one  of  the  points  so  protected.  The  company 
further  stated  to  the  Police  Commissioner  that  it  was  not  sure 
that  such  railings  might  not  be  considered  as  obstructions  on  the 
street  and  the  company  held  responsible  on  that  account.  It  also 
suggested  to  the  Police  Commissioner  that,  if  railings  were 
installed,  they  be  placed  only  upon  order  of  proper  authority. 
Copy  of  the  complaint  was  filed  against  the  Brooklyn  companies. 
Answer  was  made  to  the  effect  that  the  city  should  be  the  respon- 
sible party  rather  than  the  railroad  company;  that  the  suggested 
railings  would  constitute  obstructions  on  the  street,  and  that  the 
authorization  for  their  installation  should  be  made  by  some 
authority  other  than  the  Public  Service  Commission,  and  that 
railings  should  not  under  any  circumstances  be  required  at  the 
various  exits  named  in  the  answer,  in  view  of  the  fact  that  such 
stations  were  shortly  to  be  moved  or  reconstructed.  The  Com- 
mission thereupon  directed  a  hearing  to  be  held  on  October  16, 
1916,  when  testimony  was  taken  as  to  the  condition  existing  at 
various  subway  and  elevated  railroad  exits  in  Brooklyn. 

Police  Inspector  Thomas  Myers,  representing  the  Police 
Department,  gave  testimony  as  to  conditions  which  had  been 
observed  at  various  points  by  investigators  for  the  Police  Depart- 
ment Photographs  showing  conditions  at  several  of  the  subway 
and  elevated  exits  were  placed  in  evidence,  and  Inspector  Myers 
declared  these  were  typical  of  a  large  number  of  other  exits  in 
Brooklyn.     He  testified  that  the  conditions  shown  were  dangerous 
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in  some  measure,  and  afforded  opportunity  for  passengers  leaving 
stations  to  meet  with  accidents.  In  some  cases,  he  said,  the  view 
of  passengers  leaving  elevated  stations  was  obstructed  by  adver- 
tising boards  placed  at  the  sidewalk  level  of  the  station.  He 
urged  that  these  be  removed,  cut  away,  or  placed  differently,  to 
permit  of  a  clearer  view  of  the  street  and  oncoming  traffic  bv 
[lersons  descending  the  stairs.  He  stated  that  news-stands  placed 
about  several  of  these  subway  exits  were  additional  deterrents 
to  an  unobstructed  view  of  the  street,  and  added  that  in  some 
instances  subway  exit  railings  were  so  high  as  to  prevent  a  dear 
view  of  the  street  traffic,  particularly  by  children. 

Commissioner  Henry  W.  Hodge  asked  Counsel  for  the  Brook- 
lyn companies  if  those  companies  would  be  willing  where  adver- 
tising boards  stood  at  right  angles  to  the  street  at  the  bottom  of 
stairways  where  descending  passengers  were  facing  oncoming 
street  traffic  to  place  such  boards  at  the  side  of  the  stairway,  and 
in  instances  where  traffic  was  bound  in  the  same  direction  as  the 
descending  passenger  if  the  companies  would  be  willing  to  remove 
the  boards  to  the  side  of  the  stairways  parallel  to  the  curb,  and  at 
the  same  time  reduce  them  to  a  height  of  three  feet  six  inches. 
On  behalf  of  the  Brooklyn  companies  it  was  stated  that  they 
would  be  willing  to  do  this  without  further  order  from  the  Com- 
mission, providing  no  objection  was  made  by  the  Borough  Presi- 
dent of  Brooklyn.  The  question  of  changes  in  stairway  exits  was 
taken  under  consideration  by  the  Commission,  and  recommenda- 
tion was  made  that  the  matter  of  the  removal  of  news-stands  at 
subway  exits  be  taken  up  with  the  Borough  President  of  Brooklyn 
by  the  Police  Commissioner.  Inspector  Myers,  on  behalf  of  the 
Police  Department,  expressed  himself  as  generally  satisfied  with 
the  outcome  of  the  hearing,  which  was  thereupon  closed  by  the 
Commission. 
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CHAPTER  VI 


REGULATION  OF  GAS,  ELECTRIC,  AND  LIGHT,  HEAT 
AND  POWER  CORPORATIONS 


The  results  achieved  in  the  r^ulation  of  gas  and  electric  com- 
panies mailed  the  year  1916  as  probably  the  most  important  in 
this  respect  since  the  creation  of  the  Conmiission  in  1907.  The 
rates  of  three  great  electric  lighting  companies  were  reduced 
through  the  eiforts  of  the  Commission,  while  it  directed 
a  reduction  in  the  rates  charged  for  gas  by  four  companies  and 
started  proceedings  against  two  other  companies  supplying  elec- 
tricity, looking  to  a  reduction  of  their  rates.  The  two  cases  last 
mentioned  were  under  way  at  the  end  of  the  year.  The  three 
electric  companies  referred  to  were  the  New  York  Edison  Com- 
pany and  the  United  Electric  Light  and  Power  Company,  whose 
maximum  rates  were  reduced  from  8  cents  to  7%  cents,  and  from 
7^4  cents  to  7  cents  per  kilowatt  hour  beginning  January  1,  1917, 
and  July  1,  1917,  respectively,  and  the  Edison  Electric  Illuminat- 
ing Company  of  Brooklyn,  whose  maximum  rate  was  reduced 
from  11  cents  to  8  cents,  to  take  effect  January  1,  1917. 

Reductions  were  ordered  in  the  rates*  for  gas  of  the 
Newtown  Gas  Company  from  $1  to  85  cents  and  of  the  Wood- 
haven  Gas  Light  Company,  the  Richmond  Hill  and  Queens 
County  Gas  Light  Company  and  the  Jamaica  Gas  Light  Com- 
pany from  $1  to  95  cents.  The  Commission  also  instituted  pro- 
ceedings to  determine  whether  the  rates  of  the  New  York  and 
Queens  Electric  Light  and  Power  Company  and  of  the  Queens 
Borough  Gas  and  Electric  Company  for  electricity,  respectively 
12  cents  and  13  cents  per  kilowatt  hour,  should  be  reduced. 
These  cases  are  all  considered  in  detail  among  the  list  of  formal 
cases  included  in  this  chapter. 

The  number  of  gas*  companies  doing  business  during  the  year 
1916  in  the  First  District  was  16;  of  gas  and  electric  corpora- 
tions, 3;  of  eloetric  Hfrht  and  power  companies,  10;  of  electric 
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conduit  companies,  2,  and  of  steam  companies,  1,  making  a  total 
of  32  companies  engaged  in  furnishing  light,  heat  and  power. 

The  total  for  1916  shows  an  addition  of  one  company  over 
1915.  The  outstanding  stocks  and  bonds,  or  the  capitalization 
of  these  companies,  amounted  to  $435,559,129. 

When  the  Commission  was  organized  in  1907,  the  total  number 
of  such  companies  was  26,  and  their  combined  capitalization 
$347,751,784.  The  relative  capitalization  of  the  different  classes 
of  companies  for  the  years  1907  and  1916  is  shown  in  the  follow- 
ing table: 

1907  1016 


Gm  oompauM $200,688,800        $248,552,522 

GM-elMtrie  oompaniw 5.376,500  5,745.000 

Electrio  light  and  power  oompanies 132,786.484  154.864.651 


Elaetrio  oonduit  oompanies 18,302,000 

Steam  oompanies 8,004.056 


The  total  increase  in  capitalization  figures  for  the  year  was 
$23,956,823,  of  which  $23,680,322  was  represented  by  accretions 
to  capital  of  the  gas  companies. 

During  1915,  the  last  year  for  which  reports  are  available,  the 
gas  companies  in  the  First  District  sold  42,539,668,000  cubic  feet 
of  gas  and  received  therefor  $34,768,078.  The  electric  companies 
sold  727,004,884  kilowatt  hours  of  electric  current  and  received 
therefor  $34,936,019.  Sales  of  gas  fell  off  2  per  cent  from  the 
figures  of  the  preceding  year,  while  the  sales  of  electric  current 
increased  5.73  per  cent.  The  following  table  gives  a  summary 
of  the  operations  of  gas  and  electric  companies  for  the  years 
1908  to  1915,  inclusive: 
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Invobmax,  CJomplaints 

Each  year  the  CommisBion  receives  many  informal  comj 
in  addition  to  the  formal  cases  affecting  gas  and  electri 
panics,  which  are  later  noted  in  this  chapter.  These  com 
are  handled  in  the  same  manner  as  the  informal  com 
against  transportation  companies.  A  copy  of  each  compl 
sent  to  the  company  affected,  with  request  for  an  answc 
many  cases  the  satisfaction  of  complaints  is  effected  I 
respondence,  but  in  cases  where  such  a  result  is  not  reache 
ings  are  held.  Classified  under  the  informal  complaii 
applications  from  consumers  of  gas  and  electricity  for  t 
meters.  The  Commission  during  the  year  1916  received 
complaints  from  consumers  of  gas  and  electricity,  a  slight  ii 
over  the  previous  year. 

Included  in  the  number  were  2823  applications  for  tests 
meters,  771  applications  for  tests  of  electric  meters  ar 
informal  complaints  in  relation  to  service  conditions  not  in^ 
tests  of  meters.  Of  the  2823  applications  for  tests  of  gas 
received  from  consumers,  the  Commission  tested  2563; 
771  applications  for  tests  of  electric  meters,  the  Comi 
tested  478 ;  of  the  733  informal  complaints  handled  duri 
year  practically  all  were  closed  by  the  end  of  1916.  A  sui 
of  the  informal  complaints  will  be  found  in  Appendix  C 
volume. 

The  informal  complaints  against  gas  and  electric  com 
handled  by  the  Commission,  covered  a  wide  range  of  ax 
A  classification  of  these  complaints  shows  that  there  wi 
cases  of  over-indexing,  44  of  incorrect  billing,  88  of  fail 
supply  electricity,  44  of  failure  to  supply  gas,  35  of  inad 
supply  of  service,  71  of. bills  rendered  for  electricity, 
bills  rendered  for  gas,  14  of  leakage  of  gas,  16  of  leaking  i 
9  of  estimated  bills  rendered,  24  of  interruption  of  serv: 
of  failure  to  return  deposit,  9  of  failure  to  set  prepayment  i 
85  of  discontinuance  of  service,  13  of  shortage  in  prepf 
meters,  4  in  which  over-payments  were  allowed  as  a  result  < 
by  the  Commission,  22  of  deposits  required,  4  of  fail 
exchange  meters,  5  of  charges  for  installing  service,  2  of  ci 
meters,  55  of  grounds  in  house  wiring  and  28  relating 
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ranges.  Wherever  it  has  been  possible,  the  Commission  has 
adjusted  these  complaints  as  between  the  consumer  and  the 
company. 

During  the  year  1916,  in  addition  to  the  work  of  testing  elec- 
tric meters  upon  complaint  of  consumers,  the  Commission  insti- 
tuted investigations  for  the  purpose  of  ascertaining  whether  or  not 
there  were  "grounds''  in  consumers'  house  wiring.  Th^  results 
uf  these  investigations  and  studies  disclosed  the  fact  that  a  consid- 
erable percentage  of  the  complaints  as  to  high  bills  for  electricity 
were  apparently  due  to  defective  house  wiring.  In  each  case 
where  electric  wires  were  found  to  be  "  grounded  "  the  consumer 
was  notified. 

Under  the  Public  Service  Commissions  Law  gas  companies  are 
prohibited  from  setting  gas  meters  which  have  not  previously 
been  tested  for  accuracy  and  sealed  as  accurate  by  the  Commis- 
sion.   In  accordance  with  this  provision,  the  Commission  during 
the  year  1916  tested  a  total  of  368,994  gas  meters.    Of  this  num- 
l)er,  63,737  were  new  meters,  302,704  were  repaired  and  removed 
meters   and   2553   were   tested   upon    complaint   of   consumers. 
Although  the  law  allows  an  error  of  2  per  cent  in  the  case  of 
gas  meters  tested  upon  complaint  of  consumers,  it  has  been  deemed 
advisable  bv  the  (Commission  not  to  seal  any  meter,  new,  repaired 
or  removed,  as  accurate  which  registers  on  test  over  exact  accur- 
acy.   Tables  included  in  this  chapter  show  the  results  of  teats  of 
^aa  and  electric  meters  following  complaints  of  consumers.     Of 
the  2553  gas  meters  tested  by  the  Conmaission  upon  complaint  of 
^nsumers,  1068,  or  41.8  per  cent,  were  more  than  2  per  cent 
fast,  while  in  the  case  of  electric  meters  tested  upon  complaint  of 
consumers,  17,  or  3.5  per  cent,  were  outside  the  variation  allowed 
bv  law.    Eegarding  the  test  from  the  point  of  under-registration, 
the  Commission's  tests  of  gas  meters  upon  complaint  of  con- 
sumers show  that  of  the  2653  meters  tested  241,  or  9.4  per  cent, 
were  more  than  2  per  cent  slow.    In  the  test  of  electric  meters  by 
the  Commission,  out  of  478  tested,  4  or  0.8  per  cent,  were  more 
than  4  per  cent  slow. 

Since  the  creation  of  the  Conmiission  in  July,  1907,  it  has 
tested  a  grand  total  of  3,457,149  gas  meters  and  5460  electric 
meters. 

Digitized  by  LjOOQIC 


426        Public  Service  Commission  —  Fibst  District 

Gas  Pbessube  Hegulations 

The  work  of  cliecking  the  pressures  of  illuminating  gas  fur- 
nished in  the  First  District  under  the  regulations  promulgated 
by  the  Commission  three  years  ago  was  continued  during  the 
year  1916.  The  pressure  variations  are  being  considerably 
reduced  from  year  to  year  in  the  territories  supplied  by  most  of 
the  companies.  Detailed  pressure  surveys  have  been  made  in  all 
districts  in  which  pressure  conditions  were  below  the  average, 
and  in  districts  from  which  complaints  regarding  pressure  have 
been  received.  The  surveys  made  by  the  Commission's  inspectors 
involved  the  taking  of  more  than  3500  twenty-four-hour-pressure 
charts  at  375  dilFereiit  points  in  the  localities  served  by  fourteen 
of  the  twenty-one  gas  companies  operating  within  the  city.  The 
data  secured,  supplemented  by  periodic  examinations  of  the  chart^s 
prepared  by  the  companies  from  permanent  recording  gauges 
located  in  accordance  with  the  terms  of  the  pressure  orders  of  the 
Commission,  show,  generally,  that  gas  pressure  conditioos  are 
very  satisfactory. 

It  was  found  in  one  or  two  instances  that  smaller  companies 
were  not  always  meeting  fully  the  requirements  of  the  pressure 
orders.  When  such  failures  were  called  to  the  attention  of  the 
companies,  immediate  steps  were  taken  by  them  to  enlarge  their 
transmission  and  distribution  systems,  and  to  so  adjust  iheir 
modes  of  operation  as  to  meet  fully  the  Commission's  require- 
ments. In  general,  these  few  violations  were  found  to  be  tech- 
nical in  character. 

It  is  worthy  of  note  in  this  connection  that  the  Commission's 
orders  as  to  pressures  are  more  stringent  than  any  in  force  else- 
where in  the  United  States,  and  there  has  been  marked  improve- 
ment in  New  York  since  the  orders  became  effective,  until  the 
point  has  been  reached  where  every  consumer  is  practically  assured 
an  adequate  and  uniform  gas  supply  at  all  times. 

Other  investigations  showed  that  the  gas  companies  were  com- 
plying substantially  with  the  Commission's  orders  requiring  them 
to  discontinue  the  use  of  all  gas  meters  which  have  been  untested 
by  the  Commission  for  more  than  seven  years.  A  few  violation? 
of  this  order  were  discovered,  but  upon  checking  up  they  were 
found  to  be  due  to  clerical  errors. 
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eference  is  made  elsewhere  in  this  chapter,  in  connection  with 
lal  Case  No.  2066,  to  the  investigation  undertaken  by  the 
imission  relative  to  gas  standards  and  to  determine  whether 
existing  candle  power  basis  of  rating  gas  should  be  supple- 
ted  or  superseded  by  a  heating  value  standard.  The  Commis- 
's  Chief  Gas  Engineer  has  during  the  year  been  in  charge  of 
preliminary  work  of  arranging  the  necessary  tests  which  will 
ully  under  way  during  1917.  The  Engineer  also  has  been 
Lged  in  the  work  of  analyzing  data  as  to  gas  standards  obtained 
Q  parts  of  the  United  States. 

arly  in  January  the  Commission  instituted  an  inquiry  rela- 
te the  prices  paid  for  gas  oil  by  the  various  companies  oper- 
5  in  the  First  District.  The  cost  of  gas  oil  is  one  of  the 
;  important  factors,  if  not  the  most  important  factor,  to  be 
idered  in  the  determination  of  what  is  a  fair  price  to  be 
ged  for  gas.  In  the  rate  cases  before  the  Commission,  testi- 
y  introduced  has  been  to  the  effect  that  the  cost  of  such  oil 
been  subject  to  considerable  fluctuations,  and  the  reasonable- 

of  such  prices  has  sometimes  been  subject  to  question.  There 
been  compiled  and  tabulated  by  the  Chief  Gas  Engineer  a 
iderable  amount  of  information  relative  to  contract  prices 

for  gas  oil  during  the  last  ten  years  by  the  several  companies 
ating  within  the  jurisdiction  of  the  Commission,  and  in  addi- 

oil  contracts  entered  into  by  gas  companies  in  other  parts 
le  State  were  tabulated  and  analyzed  in  an  effort  to  determine 
reason  for  the  fluctuations  in  prices  at  various  times,  and  for 
different  prices  paid  for  gas  oil  by  the  different  companies 
lie  same  time. 

s  a  result  of  its  investigation  the  Commission  through  its 
•etary,  on  January  4,  1916,  communicated  with  Thomas  W. 
5ory,  Attorney  General  of  the  United  States,  calling  to  his 
ial  notice  certain  matters  produced  in  the  testimony  of  the 
stigation.  The  letter  stated  that  the  facts  brought  out  showed 
ipparent  discrimination  in  the  price  of  gas  oil  furnished  to 
different  gas  companies  in  the  First  District.  Tabulations 
3  enclosed  to  show  that  the  contract  price  within  a  six  month's 
od  in  1914  ranged  from  3  to  41A  cents  per  gallon  as  between 
different  companies,  despite  the  fact  that  the  specifications 
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as  to  specific  gravity  were  practically  the  same.  The  attention 
of  the  Attorney  General  was  called  to  the  fact  that  apparoitly 
two  of  the  foremost  companies,  the  Brooklyn  Union  Gas  Company 
and  the  Consolidated  Gas  Company,  had  much  more  favorable 
contracts  at  lower  prices  than  had  the  other  companies.  The 
Attorney  General  was  also  asked  to  investigate  as  to  whether  the 
directorates  of  these  gas  companies  and  one  of  the  large  oil  com- 
panies were  interlocking.  Other  facts  brought  out  at  the  hearing, 
relative  to  alleged  discriminatory  prices  were  also  submitted  to 
the  Attorney  General.  Later  the  Commission  was  informed  by 
Attorney  General  Gregory's  office  that  the  matter  had  been 
referred  to  the  Federal  Trade  Commission  for  investigation. 

Results  of  Meter  Tests 

The  following  tables  give  the  results  of  tests  of  gas  and  electric 
meters  made  during  the  year: 
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Table  B  —  Gab  Mxtbbs  Tsotbd  on  Cokplaint,  1916 


CQiirj^us 

Totia 
imnib«r 
t»ted 

Over2 

Over  2 
rfow 

Bfllween 
aperient 

fa«tjmd 
2  p^  paat 

Purest 

of  meter* 

over  3 

per  oent 

Percent 

of  m«t«rH 

oref  2 

pereefit 

oljd»tedG»id....,_,,. 

512 

im 

70 
08 
17 

m 
m 

1,050 

73 

02 

& 

16 
22 

m 

21 

ft 
32 

173 
21 
21 
45 
5 

ao 

27 

47» 

3S 

37 

1 

a 

10 
©0 
43 
11 

11 

7 
21 

91 ; 

4 

3 

...... 

267 
74 
42 
40 
8 
20 
2fl 

480 
31 

3 

11 
102 

8 

5 
8 

33. 5 
10.2 
30.0 
45.8 
20.4 
50.4 
44.3 
45.  B 
52.0 
40.2 

20:0 

50.0 
45.5 

55. 6 
48.^ 
55.0 

52.3 

58,3 

05,6 

0.0 

14  1 

AnBtertlwo  Qtm  Co. . 

iardG«*LJebtC0 

York  Mutual  Oh  Liffht  Cb. 

Riv^rGM  C^ ....,., 

ril  U uIqp.  Gae  Co » 

12iB 
10.0 

4.0 
47.1 

5  0 

3*>jTi  Union  Q«*  Go. ,»....» 

kiyu  Umjon  Ou  Co* . . , 

■i^  Gaa  Co 

8^2 
8.0 

5  5 

own  Gas  Co . , , . . , 

4  3 

jp»  Gas  Llfht  Co 

ujDfld     Hifl     And     Qtieeiu 

uaty  Gas  Light  Ca. 

ih&v«a  0««  Oifbt  Co 

iCounty  Li«htiii«C^.  .... 
dyn  BofofWh  G*i  Ca,.  J 
Tork  uid  Quetmi  Gu  C^. . 
M  B{in7aKli  UBft  mad  Eleotric 

20.0 

18,7 
4  6 
4.1 

13,5 

10.0 

0  6 

Yotk  wwi  Richmood  Gmj 

0.0 

g.4 

0,0 

E  Oat  Msd  EJcfTtrio  Co .  . ,  . . 
ohMterLichtmsCo....... 

rotafe-  

2,552 

1  .iim 

'Ml 

1.243 

41.0 

0.4 

Tc. —  There  was  one  D.  R.  meter,  and  it  is  not  aooounted  for  in  total  of  2,552. 
Table  C  —  New  Meters  Tested,  1916 


Month 

Total 

Total 
rejected 

Grand 
total 

Per  cent 
correct 

Percent 
rejected 

try 

7,542 
4,713 
3,144 
3.396 
4.746 
5.143 
6.090 
4,727 
6.282 
7,118 
5,744 
3.780 

143 

142 

62 

47 

40 

26 

70 

185 

138 

144 

126 

89 

7,686 
4.855 
3.206 
3.443 
4,786 
5.169 
6,160 
4,912 
6,420 
7,262 
5,870 
3,969 

98.1 
98.1 
98.1 
98.6 
99.2 
99.5 
98.9 
96.1 
97.8 
98.0 
97.9 
97.8 

1  9 

lary 

2.9 

h!?.. ..::.:..::::. ::::::::::::: 

1  9 

I  4 

0  8 

0  5 

1.1 

tt .  . 

3  9 

mber 

2.2 

)er 

2  0 

mber 

2.1 

mber 

2.2 

rotals 

62.425 

1.212 

63.737 

98.1 

1.9 

Table  D  —  Repaired  and  Removed  Meters  Tested,  1916 


Mouth 

Total 
correct 

Total 
rejected 

Grand 
total 

Percent 
correct 

Percent 
rejected 

Uy.  .            .     .  .  . t 

30.856 
25,949 
28.384 
24.329 
24.676 
25.393 
20.351 
25,982 
24,346 
25,194 
21,766 
21,530 

634 
414 
267 
238 
213 
206 
311 
470 
344 
411 
268 
172 

31.490 
26.363 
28,651 
24.567 
24.889 
25,599 
20,662 
26,452 
24,690 
25.605 
22,034 
21.702 

98.0 
98.0 
99.1 
99.1 
99.2 
99.2 
98.5 
99.0 
98.1 
98.4 
98.7 
99.2 

2  0 

lary 

2.0 

??.:::::::::::::::::::::: 

0.9 

0.9 

0.8 

0.8 

1.5 

It 

1.0 

mber 

1.9 

)er 

1.0 

mber 

1.3 

nber 

0.8 

rotals 

298.756 

3,948 

302,704 

08.7 

1.8 
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Table  E  —  Complaint  Mxtbbb 


Month 


1908 

1909 

1910 

685 

569 

533 

978 

384 

720 

1,192 

488 

528 

661 

397 

300 

668 

301 

253 

547 

222 

233 

337 

184 

162 

241 

177 

179 

350 

191 

184 

549 

316 

373 

526 

421 

403 

772 

429 

500 

7,346 

4,079 

4.428 

1912 

1913 

1914 

1915 

498 

407 

318 

345 

670 

426 

379 

468 

423 

368 

343 

aofl 

307 

228 

299 

175 

294 

194 

246 

171 

216 

184 

184 

122 

137 

122 

126 

121 

133 

122 

107 

118 

164 

121 

131 

91 

267 

183 

164 

162 

356 

325 

261 

231 

465 

384 

322 

266 

3.830 

3.084 

2.880 

2.598 

1916 


January. . . 
February. . 

March 

April 

May 

June 

July 

August .  .  . . 
September. 
October. . . . 
November . 
December.. 


Totals. 


197 
83 
181 
268 
328 
505 


667 
669 
641 
215 
319 
244 
177 
209 
154 
324 
452 
554 


1,662 


4.425 


337 
392 
279 
248 
245 
146 
127 
117 
110 
117 
197 


2.552 


Table  F  —  New  Meters 


Mu>,TH 


1007 


1908 


lom 


1910 


lOU 


1912 


1913  i   1014 


1915      I'^U' 


JjLntmfy .  - 
Febniwy- 
M&rch , .  . . 
April ,  , ,  , 
M«y 


Ittly. 


ibar. 


November.  - 
Decfimber. ,  - 


Totals 


2»750 
6,6S7 
S.850 
10,817 
7.714 


6,164 
2,967 

a.yiy 

7.488 
0,016 
4,a7S 

4,591 
3<&41 
0,504 
7.93."i 
6,734 


4,078 
2J9D 
i ,  109 
H.fl53 
2,772 
5,700 
*^.S27 
4.476 
S,303 
Jj,602 
5,633 
o,597| 


038    7, 

672 

MB 

7tl4 

111 

512 

928 

3(M 

4a3 

7filV 

158 

051 


018 
740 
8G5 


9.507 
4.000 
5,847 
e,550 
AM  0,192 
4,402 


,461 


,900 
,805 
.346 
.377 


44 ,  227  63 , 4  M  5,*! ,  e,-}©  1 70 ,  103 


5 

a 

2.260    5. 057 

2 

4 

7 
10 
11 


3J73 
7 

11.215 
5.622 
7.ia4 


8«254 
5,4I9S 
3p93| 
5,617 

6,237' 
5,. ^2 
5,421 
5.014 
7.519 
9,807 
6.212 
6.398 


78,389  77.083  75,464  59.757 


4,497 
4.436 

3.192 
3,259 
3. 1^2 

4,270 
5.249 
3,843 
7,584 
8»583 
5,195 
6,517 


2taEil 
2.365 
8,865 
2.50O 
2.797 
3,942 
2,070 
1.U4 
6. 214 
8,440 
6,175 
7,858 


7,685 

3.44J 
4,780 
S,169 
6,109 
4Jt3 
6.430 

5,PD 


so.nni^.TT 


Table  G  —  Repaired  and  Removed  Meters,  1916 


Momv 


iyo7   I    loos 


11109 


laia 


1011 


1912  ;   \mi 


1014 


1615 


mi 


January.. 
Fefarusry. 
Maieh. 
An 


April.. 
May.. 


Jane. 

Jubr 

August 

September.. 
Oetober... 
Novenber. . 
December. . 

Totals. 


11,801 
12.216 
17,621 
17,333 
10,916 


2a.eNtz 

20,642 
2SJS7I 
22.640 
22.517 
21,346 
21,753 
20,B01 
31 ,654 

njm 
27,{yrs 


29.480 
20,009 
30.031 
27,1&7| 
24.575! 
24,532 
24,Ma| 
25,539 
n.llB 
21,020' 
]e,(l29, 
21,43fl< 


30.275 
18,502 
2!(,ni 
25,423 
2^1,832 
23,325 
20.342 
23,394 
22,201 
20,413 
a4.57fi 
20,578 


83,fti7    2551,285    297,775:  274,085 


25,331 
23,744 
30.415 
27.9221 
27J97 
26J4ft 
34,402 
2S,2Uii 
2».2«1 
20.9!>1 
26, TLB 
29,499 


29.052! 
2fi,7M] 
2B,710 
32J95 
2«,833 
2,'^,  405 
23,675; 
24,60^1 
24,2451 
26,458 
24,974 
26,369 


336,430    m,aQS 


38,009 
24,757 

27.S54 

24, (B2 
20,945 
l».30» 
23.825 
23Jfl5 
20.240 
20,558 


27,410 
33,8791 
26,916 
20,153 
24,106 
^,325 
20.313 
21,439 
25,371 
26,016 
21,856 
22,951 


26,517, 
32,063] 
27,440] 
30,009 

57,ei8t 
26, «M 
SJ,84« 
SI  ,405 

|2,|S8 
20.570 
28,090 


389,737  ^m,9m  ^rn.i^ 


ai,4# 

36,J61 
21 ,56- 

iijm 

33,iW 

30  JW' 
25.452 

u.m 

29,(04 
2!,ftS 
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J  —  Tabulation  Showing  Number  of  Gab  Meters,  Grouped  According 
>  Years  Singe  Tested  and  Sealed  bt  the  Commission,  in  Premises  Where 
RE88URE  Tests  were  Made  During  the  Year  Ended  December  31,  1916 


ANT  RkTEB- 
S    NiniBBR 

TXABS 

BiNCK  Twarrmj)  bt  thk  commission 

Leas 
than 
lyear 

lto2 
years 

2to3 
years 

3to4 
years 

4to6 
years 

6to6 
years 

6to7 
years 

More 
than 
7year» 

Total 

1 

8 

32 

12 

22 

8 

9 

4 

7 

2 

45 

12 

19 

3 

5 

22 

30 

14 

9 

4 

4 

6 

3 

28 

9 

13 

4 
2 

12 
6 

14 
3 
8 
2 
7 
1 

18 
9 

12 

3 
2 
11 
12 

4 
1 
5 
3 
8 

"25 
13 
19 

6 
5 
6 

42 

20 
2 
2 
3 
6 
4 

13 
3 

11 

""2 

7 
4 

8 

4 
1 

""s 

■■'j 

4 
5 

2 
1 
6 
2 
5 
3 
2 

z* 

4 
6 

4 

..... 
5 

19 

25 

102 

108 

87 

30 

31 

16 

46 

10 

140 

57 

88 

>tala 

181 

150 

98 

106 

123 

50 

39 

12 

759 

X. —  Company  reference  numbei^: 
Company 
Standard  Gaa  Light  Company  of  the  City  of  New  York. 
New  Amsterdam  Gaa  CompaEiy, 
New  York  and  Queens  Can  Cioiiipany. 
Northern  Uaion  Gas  Company, 
Central  I'nlon  Gas  Company. 
The  Brooklyn  f/'iiton  Gas  C^ompany. 
Bronjt  Gaa  and  Electric  Cotnpany. 
Weatc  heater  Li«htiuiE  Com  puny . 
The  FJatbuah  Gaa  Compamr. 
Oueena  Borough  Gaq  Aad  Electric  Company. 
CofisolUdatpd  Gaa  Company  of  New  York. 
BrooklyQ  Borou^  Gaa  Company. 
KintEi  County  LiBhtiaK  Company. 

E  K  —  Analysis  or  Results  of  Gas  Pressure  Tests  Made  bt  the  Com- 
icssoN  During  the  Years  1913,  1914,  1915  and  1916 


PANT 

UNCB 
fBBH 

Year 

Number 
of  gauge 
locations 

Number 

of  charts 

taken 

Average 

mum 
pressure 

Average 
minimum 
pressure 

Average 

daily 
pressure 
variation 

Average 
maximuin 
instanta- 
neous 
pressure 
variation 

Average 

maTJiw^im 

pulsating 
pressure 
variation 

1913 
1914 
1915 
1916 

9 

68 



"Z6.9 

36!3 

""eie 

i!2 

1.4 

1913 
1914 
1915 
1916 

i 

2 

"*6!6 

i!6 

40.0  !         34.0 

l.C 

1913 
1914 
1915 
1916 

5 

38 

"42.8 



"ss.'e 

**9!2 

2.6 

2.3 

1913 
1914 
1915 
1916 

22 
5 

205 
20 

41.5  I         31.5 
44.4  :         33.6 

10.0  i            3.3 
10.8  '             2.3 

2.1 

2.8 

1    

^    

1913 
1914 
1915 
1916 

si       ""216 

1    

.    .    . .      i    

"*i7.'7 

4!9 

"ii'.h 

"26!9 

1.5 

1913 
1914 
1915 
1916 

is 

8 

98 

59 

'"4i;9 
45.0 

"'33.'4 
31.9 

""8.5 
13.1 

i!6 

1.6 

0.4 
0.6 
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Tablb  K  —  (Conduded) 


COMFAMT 

Rktbbbmcc 

NUMBBB 

Year 

Number 
of^uce 
locationa 

Number 

of  charta 

Uken 

Average 
mazi- 

preeture 

Ayerage 

minimum 
proasure 

Average 

daily 
prewure 

Averace 

maximum 

iostantft- 

neoua 

^luriSSon 

47 

1013 
1014 
1015 
1016 

7 

63 

"iols 

'"23.'2 

""6!3 

8.8 

48 

1018 
1014 
1015 
1016 

30 

34 
86 

" '  240 

250 

1,078 

*"52!7 
47.2 
50.7 

"*26!5 
28.8 
30.0 

*"26!2 
18.4 
20.7 

7!2 

3.1 
8.0 

40 

1013 
1014 
1015 
1016 

3 
6 

11 
50 

42.0 
42.6 

33.6 
33.7 

8.4 
8.8 

1.7 
2.8 

SO 

1013 
1014 
1015 
1016 

2 
15 

i 

23 
143 

2 

41.1 
41.0 

■"42!5 

28.4 
20.5 

"'37!6 

12.7 
11.6 

""5.5 

4.7 
2.3 

68 

1013 
1014 
1015 
1016 

0 

3i 

**i6i 

"  "247 

**'30.*3 
**'86!i 

■  20!7 
"'27!5 

■"  oio 

""S.6 

2!2 

lie 

50 

1013 
1014 
1015 
1016 

i6 

27 

■"i42 
212 

32.0 

25.5 

""o.'i 

7.4 

2:7 

1.4 

64 

1013 
1014 
1015 
1016 

16 

10 
16 

*"*i45 

66 

122 

*'33!3 
48.4 
42.4 

'  ii'.s 

41.0 
33.8 

""si 

7.4 
8.6 

i!6 

1.0 
2.1 

84 

1013 
1014 
1015 
1016 

16 

10 
20 

'"'145 
57 
165 



33.3 
35.3 
34.3 

■    '24!8 
24.6 
26.6 

'**8!5 
10.7 
8.7 

i!6 

2.6 
1.8 

85 

1013 
1014 
1015 
1016 

3 

i2 

33 

80 

"43.6 

"zi'.s 

'    '32!6 
"28:4 

"i6!o 
**"o!4 

i'.s 

i.*2 

87 

1013 
1014 
1015 
1016 

io 

20 

17 

'  "ieo 

160 
131 

"iiio 

41.8 
41.8 

*  3i!2 
35.8 
35.8 

■'  i6!7 

6.0 
6.0 

8.6 

1.2 
1.6 

00 

1013 
1014 
1015 
1016 

46 

11 

' '  423 
81 

■'3o!o 

38.6 

"do'.e 

30.7 

■"  o.'s 

7.8 

i!7 

1.3 

02 

1013 
1014 
1015 
1016 

2 

58 

i2 

436 

"32!4 
41.2 

■    '22.4 
31.0 

"  i6!6 

0.8 

ils 

03 

1013 
1014 
1015 
1016 

2 

17 
47. 

is 

205 
442 

"*43!5 
45.2 
50.4 

'26!4 
28.4 
34.1 

"is.i 

16.8 
16.3 

4.2 

8.3 
1.0 

04 

1013 
1014 
1015 
1016 

24 
13 
27 

48 

187 

81 

200 

402 

42.8 
40.0 
37.4 
38.0 

25.3 
24.0 
27.0 
28.7 

17.5 
15.1 
10.4 
10.2 

3.6 
5.1 
S.2 
1.8 

Total. 

1013 
1014 
1015 
1016 

52 
142 
220 
388 

431 
1,171 
1.863 
3.513 

42.0 
42.7 
41.4 
43.8 

28.6 
28.7 
20.2 
30.4 

13.4 
14.0 
12.2 
13.4 

3.6 
8.6 
2.6 
2.0 

NoTB. —  All  preasures  are  eziireeeed  in  tenths  inches  water  column.  Since  the  ^eeo^ 
were  attaehed  to  the  house  piping  in  most  cases,  the  results  tabulated  above  show  vi 
aiSMi  of  the  variations  at  the  head  of  the  service  because  of  the  pressure  drop  in  the 
house  piping  when  gas  is  being  used  by  the  oon^i^pij^  LjOOQ  IC 


Regulation  of  Gas,  Electric,  Etc.,  Coepobations     437 


If 


II 


^ 


'^eoeoc'i    -M^ 


'  o>  oi  e«  <>  ci  0*  e<o  00  CO 


■^-^NC^I     •« 


gg8SSIi22«SSS 


jHh-eteocO'^^Obeo 


!8SS!?SS2'"'"»»S 


fr| :  :  :  :  :j|  j| 


Digitized  by  VjOOQ  IC 


438 


Public  Service  Commission  —  First  District 


SI 
6 

§ 


I 
I 

s 


S^ 


^ 


^ 


p4     d     ■ 


o 


:8  :  :  :  :gj 


8SS§  :SgS 


N»0  — 


8S8888SSS8SS 


h- 00  a>  o  h- >o  1-4  o  o  00  o  >o 


eoM^Hoocoiootooe^oio 
«b  «o  «o  CO  « 1^  r«  r- *5  00  dS  <« 


lliii-illl  ii  "^ 

Digitized  by  VjOOQ  IC 


Reoulation  of  Gas,  Electeio,  Etc.,  Cobpobations    439 


9 


I 


I 


I 


< 


I 


=3 


I 


S5S~»^;32«J; 


^  ^  lO      •  i-H      .  CI 


t.ioeo   .   .^    .    . 


coco      .     .1-1      •     -iH     • 


^^  :  i'^'^  :  : 


5§3  : 


O'^^WiO-^ 


«O»00i-i     -NiO     •© 


^lO     •     •     •«     ■•© 


MiMMt 


Digitized  by  VjOOQIC 


440        Public  Sebvic£  Commission  —  First  District 

Extensions  of  Gas  Mains 
JJuring  the  year  there  have  been  several  cases  before  th 
miggion  involving  the  reasonableness  of  the  extension  of  gai 
beyond  the  one-hundred-foot  limit  to  which  the  compan 
rw|uired  to  extend  under  the  law.  Many  studies  have  bee 
of  the  facts  involved  when  such  complaints  have  been  pr 
to  the  Commission,  and  estimates  have  been  prepared 
probable  cost  and  the  probable  consumption  which  would 
from  the  extension,  if  made,  thus  giving  the  Commission 
for  the  consideration  of  the  reasonableness  of  the  complai 

Formal  Cases  —  Electric  Companies 

Case  No.  1396  —  George  StadtUmder  and  Others  agai 
New  York  Edison  Company. — 

Case  No,  1492  —  Julius  Ewoldt  and  Others  against  t) 
York  Edison  Company. — 

The  history  of  these  cases,  resulting  in  lower  ra 
consumers  in  Manhattan  and  throughout  the  greater  ] 
The  Bronx,  has  been  related  in  previous  Annual  Keports. 
in  1916  important  reductions  were  ordered  by  the  Com 
and  accepted  by  the  company.  On  May  10,  1916,  Comm 
Travis  H.  Whitney  moved  for  a  reopening  of  various  feal 
the  New  York  Edison  case,  which  also  involved  the  rates 
Uniteil  Electric  Light  and  Power  Company,  an  allied  a 
which  serves  a  part  of  the  territory  of  the  former  compan 

Commissioner  \Yhitney  held  his  motion  in  abeyance,  as 
stated  tliat  Mayor  John  Purroy  Mitchel  of  The  City  ( 
York  contemplated  the  filing  of  a  petition  with  the  Com 
in  resjHM^t  of  these  cases.  On  August  22  Milo  R.  Maltbie, 
berlain  of  The  City  of  New  York,  filed  with  the  Commis 
In^half  of  the  Mayor  a  petition  asking  for  a  rehearing. 

The  jH^tition  had  particular  reference  to  the  provision  1 
onler  of  the  Commission  adopted  on  ^larch  16,  1915, 
remain  in  otTtvt  for  a  periv^  of  three  years  thereaftei 
Mayor  sus^rt^ttxl  that  a  further  consideration  of  the  case 
end  of  the  three  years  wvnild  ci^nsume  at  least  one  or  tw 
more,  thereby  leavinsr  the  rate  in  effect  for  a  period  of 
five  years.    He  therefore  nx]uesteti  a  re\>penin«:  of  the  proe 
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and  that  the  time  during  which  the  order  should  continue  be 
lessened  so  as  to  extend  from  May  1,  1915,  the  date  on  which  the 
order  went  into  effect,  to  July  1,  1917.  The  petition  made  no 
specific  request  as  to  a  possible  reduction  in  the  rate  of  8  cents 
per  kilowatt  hour,  the  maximum  fixed  by  the  order  of  March  16. 

At  the  meeting  of  the  Commission  on  August  23,  Commissioner 
Whitney  revived  his  motion  of  May  10  and  asked  that  a  rehearing 
be  held  to  cover  all  aspects  of  the  case.  The  Commission  set 
September  7  as  the  date  upon  which  consideration  would  be  given 
to  the  whole  matter. 

In  connection  with  his  motion.  Commissioner  Whitney  placed 
in  the  record  a  statement  in  reference  to  the  matter,  noting  that 
no  valuation  had  been  made  of  the  property  of  the  company  in 
connection  with  the  rate  decision  of  March,  1915.  He  also  pointed 
out  that  the  Commission  had  directed  its  Electrical  Engineer  . 
in  February,  1916,  to  undertake  an  appraisal  of  properties  of 
both  the  New  York  Edison  Company  and  the  United  Electric 
Light  and  Power  Company  in  order  that  the  data  might  be  ready 
for  a  reconsideration  of  the  matter  of  the  rates. 

Commissioner  Whitney's  motion  was  unanimously  adopted  and 
a  rehearing  of  the  proceedings  was  ordered  on  September  7.  The 
taking  of  testimony  was  adjourned  to  September  22  and  several 
hearings  were  held  thereafter  at  which  various  phases  of  the  two 
cases  were  discussed.  During  the  proceedings  the  question  was 
raised  as  to  the  construction  of  the  wording  of  the  so-called  three- 
year  clause.  This  was  considered  at  some  length  by  the  Commis- 
sion in  connection  with  the  question  of  an  appraisal. 

Finally  J.  W.  Lieb,  Jr.,  Vice-President  and  General  Manager 
of  the  New  York  Edison  Company,  took  the  stand  and  read  into 
the  record  a  statement  outlining  the  position  of  the  company. 
One  paragraph  in  this  statement  was  to  the  effect  that,  notwith- 
Manding  uncertainties  of  the  business  situation,  the  company  was 
ready  to  make  its  customers  participators  in  any  prosperity  which 
it  might  enjoy.  He  added  that  the  company  was  prepared  to 
consider  a  readjustment  of  its  rate  schedules  as  soon  as  expe- 
rience of  a  reasonable  term  of  operation  with  the  present  sched- 
ules, under  normal  conditions  might  indicate  that  further  read- 
justments  were   practicable   without   seriously   jeopardizing   its 
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resources ;  and  further  that  an  appraisal  of  the  company's  property 
at  the  present  time  would  be  "unnecessary  and  undesirable" 
and  very  costly  both  to  the  company  and  to  the  public  and  pos- 
sibly a  factor  that  might  postpone  for  several  years  readjustment 
of  the  rate  schedules  of  the  company.  On  behalf  of  the  company 
he  offered  to  confer  with  the  Commission  and  with  representatives 
of  the  City  administration  with  a  view  to  getting  together  on  the 
matter  of  possible  reductions  in  the  company's  rates. 

Chairman  Straus  accepted  Vice-President  Lieb's  suggestion  for 
conferences  and  named  Commissioner  Hayward  as  the  Commis- 
sion's participant,  while  Chamberlain  Maltbie  was  designated  ai? 
participant  on  behalf  of  the  City  administration.  Numerous 
conferences  were  held  and  as  a  result  a  plan  was  arranged,  which 
was  announced  at  a  hearing  on  November  2,  when  Mr.  Lieb  read 
into  the  record  a  prepared  statement  announcing  that  the  Nav 
York  Edison  Company  and  the  United  Electric  Light  and  Power 
Company  were  prepared  to  make  other  reductions  in  their  rates 
and  to  broaden  the  territory  to  which  these  reduced  rates  might 
apply.  Under  the  order  of  March,  1915,  certain  territory  in 
upper  Manhattan  and  in  The  Bronx  east  of  The  Bronx  river  wa? 
excluded  from  participation  in  the  rate  reductions. 

Mr,  Lieb's  proposition  was  that  these  territories  enjoy  the  pro- 
posed reductions  concurrently  with  the  remainder  of  the  territory 
in  Manhattan  and  The  Bronx  served  by  the  two  companies;  that 
the  maximum  rate  both  for  light  and  power  be  reduced  from  •^ 
cents  to  7%  cents  per  kilowatt  hour,  exclusive  of  the  supply  of 
lamps,  to  take  effect  January  1, 1917,  and  to  continue  until  July  1, 
1917;  and  that  on  July  1,  1917,  the  maximum  rate  be  further 
reduced  from  7%  cents  to  7  cents  per  kilowatt  hour.  The  com- 
pany reserved  the  right  to  make  these  reductions  if  business 
warranted  and  to  return  to  the  old  schedule  if  the  business  situa- 
tion did  not  warrant  the  changes  as  proposed. 

It  was  estimated  that  the  saving  effected  to  consumers  by  the 
changes  in  rates  would  amount  for  the  whole  period  of  1917  to 
$1,750,000.  One  of  the  prerequisites  of  this  reduction  was  that 
an  appraisal  be  not  undertaken  at  that  time  because  of  the  expense 
that  would  devolve  upon  the  company. 
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e  Cominisfiion  took  the  offer  under  advisement  and  on 
mber  16  heard  objectors,  including  Frank  B.  Greene,  repre- 
ig  the  Electrical  League  of  New  York,  and  B.  F.  Marsh, 
senting  the  League  for  Municipal  Ownership  and  Operation, 
urged  the  Commission  to  make  an  appraisal,  expressing  the 
:  that  an  appraisal  would  produce  a  condition  whi<di  might 
to  even  a  greater  reduction  in  rates  than  that  contemplated 
le  company. 

e  Commission,  however,  maintained  that  more  would  be 
A  for  the  public  by  an  acceptance  of  the  proposed  reductions 
by  entering  into  an  appraisal  at  that  time.  The  Commis- 
indicated  that  it  would  accept  the  offer  and  adjourned  the 
ng  until  January  4,  1917,  at  which  time  if  the  company  put 
effect  its  first  proposed  reduction  in  rates  to  7%  cents  per 
ratt  hour  it  was  provided  that  the  hearing  should  again  be 
irned  until  the  first  Monday  of  June,  1917,  at  which  time 
IJommission  would  take  under  consideration  the  second  pro- 
i  reduction  to  7  cents  per  kilowatt  hour. 
1  November  25  the  two  companies  filed  with  the  Commission 
lements  to  their  schedules  providing  for  the  new  rates.  The 
general  rates  of  both  companies  are  as  follows : 

the  first  900  kilowatt  hours  monthly  consumption,  7%  cents 
the  next  100  kilowatt  hours  monthly  consumption,  7  cents 
the  next  300  kilowatt  hours  monthly  consumption,  6  cents 
the  next  600  kilowatt  hours  monthly  consumption,  5  cents 
the  next  600  kilowatt  hours  monthly  consumption,  4%  cents 
all  excess  over  2500  kw.  hours  monthly  consumption,  4^  cents 

ewe  No,  ISJfO  —  Edison  Electric  Illuminating  Company  of 
Myn — Rates  for  Electric  Current. — This  proceeding,  begun 
912  and  reported  in  previous  Annual  Eeports,  was  concluded 
916.  It  was  instituted  upon  the  complaint  of  Albert  Moritz 
more  than  one  hundred  other  consumers  who  asked 'a  reduc- 
in  the  rates  charged  for  electric  current  by  the  company. 
'  allegations  were  similar  to  those  in  the  New  York  Edison 
«,  namely,  that  the  rates  of  the  company  were  unjust  to  small 
siimers  and  showed  discrimination  generally. 
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Hearings  which  were  begun  before  former  Commissioi 
R.  Maltbie  were  continued  under  CcHnmissioner  WiUia 
ward.  In  1913  the  Commission  began  an  appraisal  of 
pany^s  property,  which  was  completed  in  1915,  the  mos 
erable  piece  of  valuation  work  ever  undertaken  by  it.  1 
ings  were  closed  on  April  28,  1916,  and  'both  sides  we 
permission  to  file  briefs.  The  briefs  were  submitted  an< 
ered  by  the  Commission  and  on  October  27  an  order  was 
reducing  the  maximum  rates  charged  by  the  company  foi 
current  from  11  cents  per  kilowatt  hour  to  8  cents  per 
hour,  with  corresponding  reductions  in  other  rates. 

The  Oommissiou  at  the  same  time  adopted  an  opinio 
ease,  prepared  by  Commissioner  William  Hayward.  C 
Straus  was  absent  but  concurred  in  the  opinion  and  tl 
The  order  directed  that  the  new  rates  go  into  effect  on  Dec 
1916,  and  remain  in  effect  for  a  period  of  one  year  th 
that,  exclusive  of  the  installation  and  renewal  of  electri 
the  rate  schedules  should  be  8  cents  for  the  first  two  houn 
daily  use  of  the  maximum  demand ;  6  cents  for  the  8e< 
hours  average  daily  use  of  the  maximum  demand,  and 
for  the  excess  over  four  hours  average  daily  use  of  the  n 
demand.  It  was  directed  that,  except  when  determined  l 
the  maximum  demand  should  be  calculated  as  not  in  exa 
per  cent  of  the  consumers'  connected  load  in  the  case  of  i 
customers  and  not  in  excess  of  50  per  cent  of  the  conne< 
for  other  consumers,  providing,  however,  that  the  n 
demand  should  not  in  any  case  be  assumed  to  be  less  i 
watts. 

The  order  also  j)erniitte<l  the  company  to  make  a  charj 
excess  of  Yo  cent  per  kilowatt  hour  for  the  supply  of  electi 
in  connection  with  the  supply  of  current  for  lighting  | 
The  lamps  under  this  provision  of  the  order  were  to  be  1 
lamps  of  standard  efficiency  and  ratings  or  other  lampi 
or  greater  efficiency  and  ratings.  The  company  was 
mitted  to  furnish  carbon  lamps.  If  lamps  of  less  than 
capacity  were  furnished,  the  company  was  allowed  to  i 
extra  charge  therefor  —  not  more  than  the  additional  coi 
installation  and  renewal  of  such  smaller  lamps. 
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company  was  prohibited  from  making  discounts  under  its 
im  demand  power  rate  and  was  directed  to  file  on  Novem 
a  schedule  to  carry  into  effect  the  provisions  of  the  order 

IDecember  1  to  submit  for  the  approval  of  the  Commis- 
complete  tariff  for  all  electrical  service,  effective  Decem- 

The  company  was  given  until  ^^ovember  10  to  notify  the 
Bsion  whether  the  order  would  be  accepted  and  obeyed. 
ler  also  had  the  effect  of  reducing  retail  power  rates  from 
num  of  10  cents  per  kilowatt  hour  to  8  cents  per  kilowatt 

Wholesale  rates  were  left  unchanged. 
dLB  estimate  by  the  Commission's  experts  that  the  provision 
ungsten  lamps  would  result  in  an  increase  in  lighting  effi- 
of  from  200  to  250  per  cent  and  the  order  generally  in 
;  consumers  having  their  bills  reduced  on  the  average  by 
5  to  30  per  cent,  and  in  retail  power  consumers  having  a 
on  on  the  average  of  6  per  cent.  Power  consumers  who 
rrent  at  the  maximum  rate,  it  was  estimated,  would  have 
etion  of  approximately  20  per  cent. 

company  was  permitted  to  retain  its  minimum  charge  of 
'  month  for  service  but  it  was  stipulated  that  the  charge 
►e  credited  against  consumption  of  current  where  such  con- 
on  exceeds  $12  per  year. 

criminatory  features  in  the  rate  schedule,  applicable  to 
ale  customers,  especially  one  relating  to  discounts  given 
ing  to  increasing  consumption  were  condemned  in  the  opin- 

Conmiissioner  Hayward  and  the  company  was  required 
uinate  such  discrimination.  The  company  claimed  at  the 
igs  a  valuation  of  $38,800,000  on  its  property  exclusive  of 
lise  and  going  value.  The  Commission  allowed  approxi- 
f  $22,000,000.  At  the  new  rates  fixed,  the  Commission's 
»  estimated  that  the  company  would  have  a  return  of  7  per 

The  company  claimed  an  allowance  of  8  per  cent  on  its 
tion. 

e  company  claimed  more  than  $3,600,000  for  going  value 
i  was  not  allowed.     There  was  also  rejected  a  claim  for 

than  $4,000,000  for  expenditures  on  accoimt  of  property, 
ead  construction  and  development  expenses  paid  out  of  rev- 
I  earned.  The  Commission  also  deducted  from  the  corn- 
's valuation  $7,140,000  for  depreciation. 
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The  oompany  was  given  several  extensions  of  time  within 
which  to'  notify  the  Commission  whether  it  would  comply  with 
the  order,  conferences  being  held  in  the  meantime  between  Com- 
missioner Travis  H.  Whitney  and  others  representing  the  Com- 
mission and  officials  of  the  company,  in  order  to  determine  if  it 
might  be  possible  to  reach  an  agreement  without  material  change 
of  the  order  or  the  rates,  and  thus  make  the  new  rates  eflfective 
at  an  early  date  and  prevent  a  resort  to  litigation  on  the  part 
of  the  company  which  might  delay  any  reduction  for  a  very  long 
period. 

On  Noveniber  27  the  company  filed  with  the  Commission  a 
petition  asking  for  a  rehearing,  stating  through  its  Vioe-Presi- 
dent,  Walter  F.  Wells,  several  objections  to  the  findings  of  the 
Commission.  In  this  petition  it  was  set  forth  that  the  Commis- 
sion had  no  authority  to  promulgate  a  schedule  of  rates,  and 
that  it  was  without  authority  of  law  to  order  the  company  to 
eliminate  from  its  schedule  rates  based  on  quantity  consumption, 
which  the  Commission  in  the  opinion  as  adopted  held  to  be 
discrimination. 

The  company  further  alleged  that  the  rates  fixed  by  the  Com- 
mission were  unjust,  unreasonable  and  discriminatory  and  that 
the  deduction  made  for  depreciation  was  without  warrant  of  law. 
It  was  further  set  forth  that  the  Commission  had  erred  in  omitting 
the  value  of  certain  franchises;  in  fixing  the  value  of  the  com- 
pany's property,  and  in  not  including  operating  expenses  to  the 
amount  of  $4,000,000. 

It  was  also  alleged  that  the  Commission  had  made  no  allow- 
ance for  going  value  and  had  excluded  part  of  the  value  of  the 
company's  franchises.  It  was  stated  in  the  petition  that  the  7 
per  cent  rate  allowed  by  the  Commission  was  unreasonably  low 
and  that  the  order  of  the  Commission  if  placed  in  eflFect  would  be 
confiscatory  and  unconstitutional.  Several  tables  of  computations 
of  going  value  were  attached  to  the  petition. 

The  Commission  took  the  petition  under  consideration  and  on 
December  22  granted  a  rehearing.  At  the  rehearing  Mr. 
Moritz,  one  of  the  original  complainants,  was  present,  together 
with  representatives  of  the  company  and  a  majority  of  the  Com- 
missioners.   A  statement  was  read  into  the  record  by  Mr.  Wells. 
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the  Vice-President  of  the  company,  in  which  he  called  attention 
to  vaxiouB  matters  aifecting  the  company's  finances  and  indi- 
cating that  the  company  could  not  accept  the  Commission's  order 
without  change.  He  referred  to  existing  business  conditions  and 
stated  that  the  company  had  recently  been  put  to  additional 
financial  strain  through  the  decreasing  of  the  hours  of  labor  and 
the  raising  of  the  rate  of  pay  of  certain  classes  of  employes. 
Advances  in  the  cost  of  operating  supplies  and  other  materials, 
including  coal,  were  set  forth  as  a  reason  for  inability  to  comply 
with  the  order. 

Mr.  Wells  further  stated  that  the  company  would  be  under 
lai^  expense  in  making  new  capital  expenditures  at  an  early  date 
and  was  about  to  invest  large  sums  which  would  not  inmiediately 
bring  to  the  company  a  fair  return  on  the  outlay.  He  stated  also 
that  it  would  prove  diflScult,  in  view  of  the  valuation  of  the 
company's  property  which  had  been  established  by  the  Commis- 
sion and  the  drastic  reductions  in  the  rates  ordered,  to  enlist  cap- 
ital for  necessary  additions  to  the  plant. 

When  the  company  had  presented  its  case,  Commissioner  Hay- 
ward,  stating  that  it  was  desirable  to  get  the  rate  for  electricity 
in  Brooklyn  reduced  at  the  earliest  date  possible,  moved  a  recon- 
sideration of  the  old  order  and  outlined  certain  changes  which 
he  proposed  and  which  would  not  affect  the  clause  relating  to 
the  minimum  rate  consumers. 

The  Commission  declined  to  make  allowance  for  some  of  the 
points  set  forth  by  the  company's  representatives  but  agreed  to 
make  certain  changes  in  the  rate  schedule,  substituting  5  cents 
for  4  cents  which  was  the  rate  fixed  in  the  original  order  for  the 
excess  over  four  hours  average  daily  use  of  the  maximum  demand. 
In  addition,  the  company  was  allowed  to  retain  its  existing  prac- 
tice in  computing  maximum  demand. 

These  changes,  embodied  in  a  modified  order,  were  at  once 
adopted  by  a  majority  of  the  Commission,  all  members  being  pres- 
ent except  Commissioner  Charles  S.  Hervey.  Objections  were 
made  by  the  complainant,  Mr.  Moritz,  to  the  changes  in  the  order, 
which  were  discussed  by  the  Oonunission  before  being  voted  upon. 
Commissioner  Hayward  presented  a  supplemental  opinion  at  a 
meeting  of  the  Commission  on  December  2Y,  explaining  the  vari- 
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ous  changes  in  the  rate  and  holding  that  the  amendments  to  the 
original  order  were  proper  in  view  of  all  the  facts  brought  out  in 
the  proceeding  and  the  desirability  of  avoiding  long  and  costly 
litigation.  With  the  exception  of  Commissioner  Herv^,  all  of 
the  Oommissioners  concurred  in  the  supplemental  opinion.  Com- 
missioner Hervey  stated  that  he  believed  that  the  original  order 
should  have  been  allowed  to  stand. 

TTnoflScially,  the  Commission  was  notified  that  the  order  would 
be  accepted  and  that  it  would  be  submitted  shortly  to  a  meeting 
of  the  board  of  directors  of  the  Edison  Company.  On  December 
27  the  Commission  received  notice  that  the  amended  order  had 
been  accepted  and  would  be  obeyed  and  that  new  rate  schedules 
would  be  put  into  eflFect  on  January  1,  191 Y. 

Case  No,  2168  —  Queens  Borough  Gas  aaid  Electric  Company 
—  Hearing  as  to  Bates  for  Electricity  in  the  Fifth  Ward,  Bor- 
ough of  Queens. — On  November  29  the  Commission  adopted  an 
order  calling  for  an  investigation  into  the  rates  charged  for  elec- 
tricity by  the  Queens  Borough  Gas  and  Electric  Company,  which 
operates  in  the  Fifth  Ward  of  Queens  and  serves  the  section  com- 
monly known  as  the  Rockaways.  The  company  deals  also  in  gas 
and  its  territory  extends  without  the  borders  of  the  First  District. 
The  investigation  undertaken  by  the  Commission  covered  only 
the  question  of  the  electric  rates  of  the  company  within  the  First 
District. 

The  company  maintains  a  maximum  rate  of  13  cents  per  kilo- 
watt hour  which  it  recently  agreed  voluntarily  to  reduce  to  12 
cents  per  kilowatt  hour.  At  the  end  of  the  year  hearings  by  the 
Commission  were  still  in  progress. 

Case  No.  15^1 — Fl^dhush  Gas  Company  —  Complaint  of 
Samuel  Evans  M aires  and  Others  as  to  Rates  for  SlectricUy. — 
This  proceeding  was  begun  by  the  Commission  in  1912  to  deter- 
mine the  fairness  and  propriety  of  the  rate  charged  for  electricity 
by  the  Flatbush  Oas  Company,  which  serves  residents  of  the  29th 
ward  of  Brooklyn.  The  maximum  rate  of  the  company  was  12 
cents  per  kilowatt  hour.  Hearings  continued  during  1912  and 
1913,  concluding  on  October  15  of  the  latter  year,  at  which  time 
they  were  closed. 
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Jriefs  were  filed  by  the  company  later  but  the  Commission 
bheld  its  decision  pending  the  appraisal  and  decision  in  the 
?  case  of  the  Edison  Electric  Illuminating  Company  of  Brook- 
Having  completed  its  work  in  the  Edison  Electric  Illumi- 
ig  case  the  Commission  reopetied  the  hearings  in  the  Flatbus^h 
;  Company  case.  A  hearing  was  held  on  October  23  and  it  was 
1  decided  to  adjoui-n  to  Januarj'  4,  1917,  when  the  reports 
Bring  the  operation  of  the  company  for  the  year  1016  would  be 
in  evidence. 

!ase  No.  2102  —  New  York  and  Queens  Electric  Light  and 
cer  Company  —  Rates  for  Electricity  in  the  First,  Second 
Ird  and  \Fourth  Wards  of  the  Borough  of  Queens. —  On  Novem- 
22,  1916,  the  Commission  decided  to  begin  an  investigation 
)  the  rates  charged  for  electric  current  by  the  New  York  and 
Bens  Electric  Light  and  Power  Company,  which  supplies  all 
e  one  of  the  wards  of  the  Borough  of  Queens.  The  company 
r  makes  a  maximum  charge  of  12  cents  per  kilowatt  hour, 
ich  is  the  maximum  permitted  by  law. 

learings  were  held  on  December  4  and  on  December  20  and 
ther  proceedings  were  adjourned  until  January  10,  1917, 
m  the  taking  of  testimony  will  be  resumed. 

Formal  Casks  —  Gas  Compakies 

\f'Se  No.  21JiO — Woodhaven  Gas  Light  Company  —  Hearing 
to  the  Exten.no7i  of  Mains  and  the  Installation  of  Service 
)€. —  Complaints  were  received  by  the  Commission  from  Gus 
inson,  Carl  Sc^hwarze,  »Tohn  J.  Comer  and  George  J.  Dickol 
linst  the  Woodhaven  Gas  Light  Company,  alleging  that  they 
1  been  refused  a  supply  of  gas.  Hearings  were  held  by  the 
tumission  and  testimony  was  taken.      The  re])rei'entatives  of 

gas  company  stated  at  the  hearings  that  the  company  was 
ling  to  make  the  connections  to  the  premises  of  Messrs.  John- 
i  and  Schwarze,  but  that  injunctions  had  been  procured  by 

City  authorities  through  the  office  of  the  Corporation  Counsel 

ich  prevented  the  company  from  laying  the  necessary  mains. 

It  was  stated  that  the  injunction  was  the  outgrowth  of  a  dis- 

roomont  l>etweon  the  oompnny  and  the  Department  of  Water 
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Supply,  CJas  aud  Electricity  as  to  whether  it  was  necessary  for 
the  company  to  obtain  a  permit  from  that  Department  for  the 
laying  of  its  mains.  The  dispute  had  its  origin  in  the  refusal 
of  the  company  to  pay  corporation  inspectors  assigned  by  two 
diflFerent  City  departments  to  inspect  the  work  of  laying  the  ga^ 
mains,  the  company  contending  that  such  inspectors  were  fre- 
quently paid  for  work  which  they  did  not  perform. 

While  the  proceedings  were  pending  before  the  Commission 
the  difficulties  in  respect  of  the  gas  connections  needed  by  Messrs. 
Johnson  and  Schwarzo  were  cleared  up,  and  these  two  com- 
plainants notified  the  Commission  that  their  complaints  were 
satisfied.  Thereupon  the  proceeding  as  to  these  two  complaints 
was  discontinued. 

The  complaint  of  Mr.  Comer  was  in  reference  to  the  failure  of 
the  company  to  extend  its  mains  some  1900  feet  to  his  property. 
It  was  maintained  by  the  company  that  a  permit  could  not  be 
obtained  from  the  City  for  the  necessary  extension.  The  Com- 
mission on  October  26  issued  an  order  directing  the  company  to 
extend  its.  mains  and  service  so  as  to  supply  gas  to  a  number  of 
buildings  erected  or  in  the  course  of  erection  by  a  real  estate 
concern  of  which  Mr.  Dick  el  was  the  head,  on  Rector  street  near 
Jamaica  avenue,  Queens. 

The  company,  after  requesting  a  reopening  of  the  case,  agreed 
to  comply  with  this  portion  of  the  Commission's  order  foUowin*: 
the  issuance  of  the  necessary  permit  by  the  City.  The  Com- 
mission's order  also  dismissed  the  complaint  of  Mr.  Comer,  with- 
out prejudice  to  the  filing  of  a  new  complaint  or  action  by  the 
Commission  thereon. 

The  proceedings  in  this  case,  it  developed  at  the  hearings,  were 
not  so  important  from  the  standpoint  of  the  complaints  imme- 
diately involved  as  from  the  facts  which  were  revealed  as  to  the 
current  practices  of  gas  and  electric  companies  in  providing  for 
new  extensions.  The  Commission  had  before  it  earlier  in  the 
year  a  hearing  on  the  complaint  of  George  B.  Shiras  as  to  tie 
failure  of  the  Xew  York  and  Queens  Gas  Company  to  connect  its 
mains  with  his  residence  at  Bayside. 

In  these  cases  and  in  still  other  instances  which  earlier  came 
to  the  attention  of  the  Commission,  it  was  shown  that  the  several 
companies  varied  widely  in  the  terms  which  they  imposed  for 
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ibe  making  of  exteusious.  JSomc  of  ike  companies,  it  was  shown, 
had  no  standards  to  be  generally  followed. 

With  these  facts  in  view  the  Commission  instituted  a  new  pro- 
ceeding (Oase  No.  2157)  directed  to  all  gas  and  electric  com- 
panies within  the  First  District  to  determine  whether  existing 
methods  of  treating  applications  for  extensions  of  mains  and 
service  beyond  points  at  which  the  companies  might  expect  rea- 
sonable returns  from  the  investment  should  be  made. 

At  the  end  of  the  year  the  hearings  had  been  closed  but  no 
determination  had  been  reached  by  the  Commission. 

Case  No.  1610  —  Newtown  Gas  Company  —  Rate  for  Oas  in 
Second  Ward  of  Queens. —  A  brief  history  of  this  case  as  it 
existed  at  the  end  of  1915  was  given  in  the  last  Annual  Keport. 

On  December  7,  1915,  consideration  of  the  case  was  postponed 
on  account  of  the  request  of  the  Joint  Legislative  Committee  for 
postponement  of  the  decision  in  the  case  of  the  Kings  County 
Lighting  Company,  which  also  affected  gas  rates  and  which  was 
pending  before  the  Commission  at  that  time.  The  proceedings 
were  begun  in  January,  1913,  following  the  receipt  of  petitions 
from  the  company's  consumers  who  sought  a  reduction  in  the 
price  of  gas  from  $1  to  80  cents  per  thousand  cubic  feet.  By 
agreement,  the  company  reduced  the  price  to  95  cents  for  one 
year  from  May  1,  1913,  but  in  June  of  the  following  year 
restored  the  former  rate,  whereupon  the  Commission  ordered  a 
further  hearing  which  began  in  June,  1914.  An  appraisal  of 
the  company's  property  was  made  during  the  course  of  the  new 
proceedings.  The  Commission  on  May  25,  1916,  unanimously 
adopted  an  order  which  approved  the  opinion  submitted  by  Com- 
missioner William  Hayward,  the  effect  of  which  was  to  reduce 
the  rate  for  gas  furnished  by  the  IS^ewtown  Company  from  $1  to 
85  cents  per  thousand  cubic  feet.  An  opinion  was  submitted  the 
same  day  by  Commissioner  Hayward,  and  an  order  adopted, 
affecting  the  rate  for  gas  charged  by  three  other  gas  companies 
in  Queens  Borough. 

The  opinion  in  the  Newtown  case  had  been  submitted  to  the 
Commission  in  November,  1915,  and  was  resubmitted  for  action 
by  the  present  Commission  in  May  of  1916  without  change,  except 
as  to  the  effective  date  which  was  originally  set  for  January  1, 
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1916,  and  which  was  advanced  to  July  1,  1916.  However,  Com- 
missioner Hayward  added  the  following  preface  to  his  opinion 
in  the  Newtown  case: 

'"  The  opinion  which  follows  was  submitted  in  Novem- 
ber of  last  year,  but  was  not  acted  upon  by  the  Commis- 
sion as  then  constituted.  The  changes  in  the  personnel 
of  the  Commission  since  that  time  have  made  a  resub- 
mission necessary,  but  I  have  delayed  such  action  in  the 
earnest  hope  that  the  Legislature  would  enact  certain  legis- 
lation recommended  by  the  Commission  under  Section  1(> 
of  the  Public  Service  Commissions  Law. 
"The  legislation  desired  was: 

"(1)  A  law  fixing  the  rate  for  gas  furnished  in  the 
Second  Ward  in  Queens.  iSuch  an  enactment  would,  of 
course,  have  made  action  by  us  unnecessary,  and  would 
have  given  immediate  relief  to  consumers  of  gas. 

"(2)  A  law  providing  that  any  rate  fixed  by  this  Com- 
mission should  take  effect  as  of  the  date  when  the  rate 
proceeding  was  started,  instead  of  at  or  after  its  conclu- 
sion. Such  an  enactment  would  have  removed  the  existing 
incentive  to  the  companies  to  delay  rate  proceedings. 

"(3)  A  law  doing  away  with  the  right  of  the  companies 
to  a  review  of  a  rate  decision  of  this  Commission   by 
certiorari.     This  was  in  the  interest  of  expedition,  in  that 
it  removed  a  species  of  appeal  which  suspends  a  decision 
of  this  Commission  and  tends  to  delay  relief  to  the  con- 
sumers.     The    Legislature   has    adjourned   without    any 
action  upon  these  matters,  and  I  therefore  resubmit  my 
opinion  herein." 
Commissioner  Hayward  pointed  out  that  no  new  facts  had 
come  to  light  which  would  warrant  delay  in  the  taking  of  further 
testimony,  and  he  therefore  made  no  changes  in  his  recommenda- 
tions.     In  the  opinion  as  submitted  in  1915  the  Commissioner 
had  estimated  an  increase  in  sales  of  10  per  cent  for  that  year. 
This  he  pointed  out  in  the  new  memorandum  did  not  materialize. 
However,  he  stated  that  he  believed  that  the  postponement  of  the 
effective  date  of  reduction  from  January  to  July,  together  with 
a  general   improvement   in   business   conditions  and   a   marked 
increase  in  population  in  the  section  served  by  the  Newtown 
Company,  which  will  follow  the  opening  of  the  rapid  transit  lines 
in  that  territory,  would  cause  an  increase  in  sales  which  would 
more  than  make  up  for  any  lack  of  increase.     He  therefore  per- 
mitted his  recommendations  to  stand. 
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The  Newtown  Company  was  organized  in  1891,  apparently  in 
the  interest  of  the  Williamsburgh  Gas  Light  Company  which  was 
later  absorbed  by  the  Brooklyn  Union  Gas  Company,  which  thns 
acquired  the  ownership  of  the  Newtown  C^ompany.  The  New- 
town Company  never  manufactured  any  gas,  and  acted  only  as 
a  distributing  system  for  the  Brooklyn  Union  Gas  Company. 

Commissioner  Hayward  found  that  the  Newtown  Company 
since  1909  had  paid  the  Brooklyn  Union  Company  for  the  gas 
distributed  by  it  at  the  rate  of  50  cents  per  thousand  cubic  feet, 
the  actual  cost  per  thousand  cubic  feet  delivered  at  the  con- 
sumer's meter,  taking  into  consideration  distribution  losses  and 
gas  used  by  the  company,  being  54.5  cents.  The  reasonableness 
of  this  charge  was  a  very  important  factor  in  the  case,  the  Com- 
missioner stated.  He  held  that  a  charge  of  40  cents  instead  of 
50  cents  by  the  Brooklyn  Union  Company  would  be  reasonable, 
which,  if  there  were  added  thereto  distribution  losses  and  gas 
used  by  the  company,  would  make  the  cost  at  the  consumer's 
meter  approximately  43.5  cents.  To  the  figure  of  43.5  cents 
Commissioner  Hayward  found  that  it  would  be  proper  to  add 
27.5  cents  per  thousand  cubic  feet  of  gas  sold  to  cover  operating 
expenses,  taxes,  uncollectible  bills  and  depreciation.  He  also 
added  13  cents  as  a  return  on  the  property  used  for  distribution, 
making  all  told  about  41  cents  as  the  amount  justly  chargeable 
to  the  consumer  for  the  service  of  the  Newtown  Company. 
Adding  43.5  cents  and  41  cents  together,  he  arrived  at  85  cents 
as  the  proper  rate  for  the  company  to  charge  for  its  gas. 

After  giving  consideration  to  the  data  submitted  in  the  case, 
Commissioner  Hayward  in  concluding  his  opinion  said: 

"  On  these  figures  and  on  the  conclusions  reached  before 
as  to  the  fair  cost  of  distribution  to  the  Newtown  Com- 
pany, I  arrive  at  85  cents  as  a  fair  allowance  for  gas  sold 
to  private  consumers.  Accompanying  tables  show  the 
revenue  and  income  of  the  company  under  present  rate 
and  under  an  85-cent  rate.  These  show  that  a  rate  of 
$1  yielded  in  1014  over  14  ])or  cent  on  the  fair  value  of 
the  property,  18  per  cent  on  the  cost  of  the  property  and 
26  per  cent  on  the  Brooklyn  Union  investment.  A  rate 
of  85  cents  gives  a  return  of  7  per  cent  on  all  j)roperty 
devoted  to  public  service  for  sn])])lying  gas,  0  ])or  cent  on 
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the  actual  cost  of  the  property  and  12  per  cent  on  the 
Brooklyn  Union  investment.  The  rate  of  return  adopted, 
and  the  allowances  for  operating  expenses  used  in  the 
calculations,  make  provision  for  contingencies  and  surplus. 
The  price  of  85  cents  gives  substantial  and  equitable  relief 
to  the  complainants  and  their  fellow  citizens,  who  have 
struggled  for  so  manj'-  years  to  secure  a  determination  of 
the  merits  of  their  claims  involved  in  this  case." 

Officials  of  the  Xewtown  Company  declined  to  accept  the  Com- 
mission's order  and  applied  for  a  rehearing,  which  was  held  by 
Commissioner  Hayward  on  June  19,  1916,  in  connection  with 
rehearings  in  the  three  other  Queens  gas  cases. 

On  June  29,  1916,  the  Commission,  following  the  rehearing 
and  final  arguments,  denied  the  application  of  the  company  for 
revocation  or  modification  of  the  order,  and  directed  that  the 
order  fixing  the  rate  at  85  cents  stand. 

Following  an  announcement  that  it  would  not  accept  the  order, 
the  company  appealed  to  the  Supreme  Court  and  obtained  a  writ 
of  certiorari  from  Justice  Peter  Hendrick  in  Special  Term.  The 
granting  of  the  writ  was  accompanied  by  a  condition  impose<l 
at  the  request  of  Counsel  to  the  Commission  to  the  effect  that  the 
company  deposit  in  a  bank  to  be  named  by  the  court  all  moneys 
over  and  above  the  rate  ordered  by  the  Commission,  pending  the 
final  settlement  of  the  litigation  and  the  decision  of  the  court 
upon  the  fairness  of  the  rate  fixed  by  the  Commission. 

Cases  Nos.  1787  and  1807 — WoodJtaven  Gas  Light  Company 
—  Rates  for  Gas  in  the  Fourth  Ward,  Borough  of  Queens, — 
These  cases  involve  the  rate  charged  for  illuminating  gas  by  the 
Woodhaven  Gas  Light  Company,  The  Richmond  Hill  and  Queens 
County  Gas  Light  Company  and  the  Jamaica  Gas  Light  Com- 
pany, which  charge  $1  per  thousand  cubic  feet.  Cases  against 
these  three  companies  were  instituted  in  January,  1914,  upon 
})etition  of  customers  of  the  various  corporations.  The  petitioners 
requested  a  reduction  from  the  $1  rate  to  the  rate  of  80  cents. 
Hearings  were  held  at  first  before  former  Commissioner  Milo  E. 
Maltbie,  and  later  the  cases  were  assigned  to  Commissioner  Hay- 
ward  upon  the  retirement  of  Mr.  Maltbie  from  the  Commission. 
The  hearin2:s  ended  on  Mai'eh  18,  1910. 
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On  ^Xovember  23,  1915,  as  stated  in  the  last  Annual  Report, 
Commissioner  Hayward  filed  .an  opinion  in  these  cases,  but  no 
action  was  taken  in  view  of  the  fact  that  requests  had  been  made 
by  the  Joint  Legislative  Committee  appointed  by  the  Legislature 
in  1915  to  investigate  the  Public  Service  Commission,  for  post- 
ponement iby  the  Oommission  of  action  in  the  Kings  County 
Lighting  Company  matter  which  also  involved  rates  charged  for 
gas.  The  original  opinion  submitted  in  1915  called  for  the  new 
rates  to  go  into  effect  on  January  1,  1916. 

On  May  25,  19'16,  Commissioner  Hayward  submitted  opinions 
to  the  Commission  in  the  cases  just  mentioned,  reducing  the  rate 
of  all  three  companies  from  $1  to  95  cents.  The  opinions  were 
accepted  by  the  Commission,  which  also  unanimously  approved 
orders  putting  the  proposed  rate  into  effect  for  a  period  of  one 
year  from  July  1,  1916,  for  a  test.  On  the  same  day  the  Com- 
mission also  approved  an  opinion  by  Commissioner  Hayward 
and  adopted  an  order  in  Case  Xo.  1610  against  the  Newtown 
Gas  Company,  in  which  a  reduction  of  rate  was  also  approved  — 
in  this  instance  from  $1  to  85  cents  as  mentioned  above.  In  the 
so-called  Woodhaven  case  the  opinion  was  resubmitted  for  sub- 
stantially the  same  reasons  as  in  the  Xewtown  case,  Commissioner 
Hayward  stated  in  a  note  appended  to  his  opinion,  which  was 
substantially  the  same  as  the  opinion  submitted  to  the  Commis- 
sion in  the  preceding  November. 

The  companies  were  acquired  in  1897  by  the  Brooklyn  Union 
Gas  Company.  The  Jamaica  Company  was  incorporated  in  1856 
and  manufactured  gas  until  it  was  bought  by  the  Brooklyn  Union 
Company,  from  which  time  it  purchased  its  gas  from  that  com- 
pany. Neither  the  Woodhaven  Company  nor  the  Richmond  Hill 
Company  ever  had  manufacturing  plants,  both  being  confined  to 
the  distribution  of  gas  manufactured  by  the  Brooklyn  Union 
Company.  The  opinion  pointed  out  that  the  Brooklyn  Union 
Company  acquired  the  Jamaica  and  Woodhaven  companies  for 
$165,000.  The  Richmond  Hill  iCompanv  was  acquired  for  the 
sum  of  $20,7r>S.  Commissioner  Hayward  found  that  the  three 
(•oni])aines  were  merely  distributing  divisions  of  the  Brooklyn 
Union  Company,  that  they  were  practically  one  and  had  for  tli^ 
most  part  a  common  staff,  and  in  part  apportioned  their  o])ernt- 
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ing  expenses.  The  three  companies  were  interwoven  among 
themselves,  and  were  interconnected  with  the  operations  of  the 
Brooklyn  Company,  he  held.  He  found  that  a  controlling  factor 
in  the  situation  was  the  price  charged  by  the  Brooklyn  Union 
Company  for  the  gas  furnished  to  the  three  companies,  and  he 
further  held  that  it  was  necessary  to  pass  upon  the  propriety  of 
the  Brooklyn  Union  Gas  Company's  charge  for  gas  before  the 
rate  could  be  fixed,  pointing  out  that  this  factor  was  similar  to 
that  existing  in  the  N'ewtown  case. 

<?ommissioner  Hay  ward  found  the  value  of  the  propei-ty  of  the 
four  companies  as  of  1914,  when  the  cases  were  started,  to 
approximate  $1,200,000.  and  he  figured  that  the  Brooklyn  Union 
Company  had  had  a  return  upon  these  properties  of  7  per  cent, 
which  he  thought  to  be  a  fair  rate  of  return.  The  Commissioner 
analyzed  the  various  facts  and  data  placed  in  evidence  during  the 
investigation,  and  deduced  that,  instead  of  the  50-cent  charge  by 
the  Brooklyn  Union  Company  to  the  subsidiaries  of  the  Fourth 
Ward  in  Queens,  a  fair  rate  would  be  about  43  cents  or  44  cent.s. 
The  cost  at  the  consumer's  meter  would  be  approximately  4S 
cents.  The  expense  of  distribution  Commis^iioner  Hay  ward 
found  to  be  about  32  cents,  to  which  should  be  added  13  cents 
to  provide  a  fair  return  on  the  jjroperty  for  the  benefit  of  tli*^ 
consumers.  Taking  into  account  the  fact  that  this  price  affected 
gas  sold  to  private  consumers  only,  the  special  rate  for  strr(*t 
lighting  not  being  taken  into  cfmsideration,  he  determined  that 
a  fair  rate  would  be  95  cents.  The  rate  of  $1,  he  held,  if  con- 
tinued through  1910,  would  yield  more  than  10  per  cent  return. 

**  Such  earnings,"  he  added,  "  are  manifestly  excessive  an<l 
should  be  reduced.  A  rate  of  95  cents  will  yield  to  the  companies 
an  adequate  return  and  make  fair  allowance  for  contingencir- 
and  surplus.'' 

On  June  G,  1916,  all  three  companies,  through  Counsel, 
api)ealed  to  the  Commission  for  a  rehearing,  each  stating  that  it 
felt  aggrieved  and  that  the  order  had  been  issued  by  the  Com- 
mission in  error.  Each  company  set  forth  that  none  of  tho 
Comjnissioners  who  participated  in  the  decision  heard  the  orsil 
arguments  of  the  parties.  It  was  claimed  in  addition  that  the 
f.'^ommission   had   received   certain   evidence,    includins:   annlvj^o 
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[  reviews  prepared  by  its  own  experts,  in  violation  of  law,  and 
the  rules  laid  down  by  the  Court  of  Appeals.  The  company 
ther  maintained  that  the  Commission  had  underestimated  the 
roduetion  cost  of  the  plant,  had  made  no  allowance  for  going 
ae,  had  failed  to  show  a  reasonable  average  return  upon  capital 
[tally  expended  and  had  failed  to  have  regard  for  the  necessity 
making  reservations  out  of  income  for  surplus  and  contin- 
Lcies.  The  company  argued  that  the  cost  of  the  oil  from 
Ich  illuminating  gas  is  made  would  show  a  future  increase 
I  that  the  cost  of  coal  also  used  in  manufacture  would 
likely  to  advance.  It  was  further  set  forth  that  the  order 
s  unconstitutional.  The  Commission  later  adopted  an  order 
ting  a  rehearing  for  June  19,  1916,  to  be  conducted  by  Com- 
ssioner  Hayward.      The  rehearing  lasted  several  days,  and  at 

conclusion  Commissioner  Hayward  recommended  that  the 
ler  of  May  25  stand,  without  modification,  a  recommendation 
ich  was  approved  by  the  Commission  on  »Iune  29,  1916. 
On  the  following  day  the  Commission  received  communications 
►m  Franklin  B.  Jourdan,  Secretary  of  the  three  companies, 
dining  to  accept  the  order  of  the  Commission,  and  stating  that 
was  the  purpose  of  the  companies  to  apply  to  the  courts  for 
;mt  of  certiorari  to  review  the  order  of  the  Commission.  The 
►mmission  was  later  served  in  certiorari  proceedings,  which 
re  argued  before  »Tustice  Peter  Hendrick,  in  Special  Term, 
irt  I,  of  the  Supreme  Court,  N"ew  York  County,  who  granted 
p  writ.  The  condition,  however,  was  im])osed  by  Justice  Hen- 
iek,  upon  application  by  Counsel  to  the  Commission,  that  all 
^meys  collected  by  the  three  companies  from  their  consumers 
or  and  above  the  amount  fixed  by  the  order  of  the  Commission 

deposited  in  a  bank  pending  the  hearing  and  decision  of  the 
rtiorari  proceeding.  At  the  end  of  the  year  no  final  decision 
(\  bron  rendered  by  the  court  in  the  certiorari  proceedings. 

Ca.sp  Xo.  2060 — Various  Gfhs  Companies  —  Tn  vest  iff  at  ion  to 
f'tPvmine  and  Fix  Standard  for  the  }fcasnrrm('nt  of  TUvminat- 
q  a)}d  Hpotinrf  Power  of  Gas. —  On  March  2,  191(»,  the  Com- 
ission  adopted  an  order  calling  upon  the  various  companies 
anufacturing,  distributing  and  selling  illuminating  gas  within 
le  City  of  Xew  York  to  attend  a  hearing  before  the  Commis^^ion 
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for  the  purpose  of  aii  investigation  which  the  •Comiuissiou  pixh 
posed  to  undertake  in  respect  of  the  standards  employed  by  the 
various  companies  in  the  manufacture  of  gas. 

At  the  present  time  gas  is  manufactured  in  a  very  large  pro- 
portion of  the  communities  where  it  is  in  use  from  materials 
which  will  provide  a  large  proportion  of  lighting  units.  To 
manufacture  such  gas  it  is  generally  necessary  to  use  a  very  con- 
siderable amount  of  oil  in  order  to  maintain  the  standard  in  this 
respect.  The  cost  of  oil  has  increased  somewhat  in  recent  years, 
causing  gas  of  high  candle  power  to  increase  in  its  manufacturing 
cost.  At  the  same  time  experiments  have  gone  forward  looking 
to  the  development  of  the  use  of  the  mantle,  or  Welsbach  gas  light 
as  it  is  commonly  termed,  by  which  light  is  created  through  heat- 
ing a  specially  prepared  mantle  to  a  high  state  of  incandescence. 

The  principle  behind  this  form  of  gas  light  is  the  production  of 
heat.  Gas  of  high  heating  quality  may  be  obtained  without  the  use 
of  large  quantities  of  expensive  oil.  Mantle  light  has  been  improved 
in  quality  and  reduced  in  price  until  its  use  is  becoming  more 
and  more  common.  It  was  the  purpose  of  the  investigation 
undertaken  by  the  "Commission  to  determine  whether  gas  made 
upon  a  thermal  or  heat  unit  basis  would  not  be  more  efficient  for 
general  use. 

Hearings  were  held  on  March  27  and  other  days,  at  which  a 
considerable  amount  of  expert  testimony  was  given  and  at  which 
Commissioners  James  O.  Carr  and  William  Temple  Emmet  of 
the  Commission  for  the  Second  District  were  present. 

On  suggestion  of  Chairman  Straus,  W.  F.  Hine,  Chief  Gas 
Engineer  for  the  Public  Service  Commission  for  the  First  Dis- 
trict, held  a  conference  with  various  representatives  of  the  irns 
companies  in  the  First  District,  a  representative  of  the  U.  S. 
Bureau  of  Standards  and  a  representative  of  the  Department  of 
Water  Supply,  Gas  and  Electricity  of  New  York  City. 

The  several  conferees  came  to  the  conclusion  that  heat  value 
is  at  the  present  time  the  best  measure  of  the  usefulness  of  illumi- 
nating gas  and  that  candle  power  is  of  value  only  when  the  gas 
is  used  in  open  flame  burners.  Mr.  Hine  thereupon  recom- 
mended that  the  Commission  proceed  immediately  to  establish 
testing  stations  and  make  tests  throughout  the  city. 
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The  Department  of  Water  Supply,  Gas  and  Electricity  which 
is  constantly  making  ga8  tests  throughout  the  city,  agreed  to 
cooperate  in  the  work.  The  Commission  on  April  6  unanimously 
approved  the  report  of  the  Chief  Gas  Engineer  and  another  hear- 
ing in  the  case  was  held  on  the  following  day,  at  which  R.  S. 
McBride,  Ohief  Chemist  of  the  Bureau  of  Standards,  at  Wash- 
ington, was  a  witness. 

On  June  28  the  hearings  were  closed,  and  on  June  29  the  Com- 
mission unanimously  adopted  a  motion  authorizing  the  Chief  Gas 
Engineer  to  proceed  with  the  tests  as  recommended  in  his  earlier 
report,  and  supervision  of  the  matter  was  left  in  the  immediate 
f-harge  of  Commissioner  Whitney. 

On  August  2  the  Department  of  Water  Supply,  Gas  and  Elec- 
tricity agreed  to  place  at  the  disposal  of  the  Commission  its 
facilities  for  the  purpose  of  making  the  tests,  and  the  Commis- 
sion later  agreed  to  supply  other  apparatus  and  a  station  for 
testing  purposes.  At  the  end  of  the  year  the  Commission's  appa- 
ratus was  being  installed  and  tests  were  being  made. 

Case  No.  2062 — Pvhlic  Service  Corporations  —  Hearing  as 
to  Regvlaiions  and  Requirements  Governing  the  Installation  ami 
Use  of  Electrical  Equipmeni. —  Early  in  191 G  the  Department  of 
Water  Supply,  Gas  and  Electricity  referred  to  the  Commission 
for  consideration  several  cases  involving  the  installation  of  elec- 
trical equipment  used  in  connection  with  the  railroads  and  certain 
electrical  equipment  used  by  lighting  and  power  companies  sub- 
ject to  the  jurisdiction  of  the  Commission,  inasmuch  as  the 
Electrical  Code  of  The  City  of  Xew  York  excludes  such  equip- 
ment from  the  jurisdiction  of  the  City  authorities. 

On  February  10  the  'Commission  adopted  a  hearing  order, 
having  in  mind  the  desirability  of  ascertaining  whether  proper 
precautions  were  being  taken  to  safeguard  employes  and  property 
of  public  service  corporations  using  electrical  equipment.  The 
hearing  was  held  to  determine  whether  the  Commission  should 
l>rescribe  for  all  such  corporations  subject  to  its  jurisdiction  rules, 
regulations  and  requirements  concerning  the  installation  and  use 
of  electrical  equipment  by  corporations  under  its  jurisdiction, 
generating  stations,  substations,  storage  battery  stations,  storage 
buildings  and  yards,  service  switches,  etc. 
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Numerous  coiifereucos  with  rcpreiseututive.s  of  the  vario 
panies  took  plaeo  at  which  a  code  was  drawn,  which,  after 
suggested  changes  had  been  made  by  the  companies,  was 
by  the  Commission  on  April  13.  The  order  was  g( 
accepted  by  the  companies  within  the  jurisdiction  of  th 
mission  and  the  Commission  has  since  the  promulgation 
code  inspected  and  passed  upon  several  installations  of  el 
equipment. 

Case  No,  21  IS  —  Electrical  Corporations  —  InstaUa 
Buildings. —  Following  the  adoption  by  the  CommissioD 
code  to  govern  the  installation  of  electrical  apparatus  bj 
utility  corporations  as  a  result  of  its  investigations  mad 
Case  1^0.  2062,  the  Commission  on  June  29  adopted  a 
instituting  an  inquiry  to  determine  whether  it  should  p 
for  all  electrical  corporations  within  its  jurisdiction  reg 
governing  the  materials  and  methods  used  in  installing  e 
services  in  buildings. 

As  a  result  of  the  hearings,  at  which  considerable  te 
Wiis  taken  as  to  variou.s  tjT)es  of  electric  apparatus  in 
Commission  on  ]vroveml>er  22  adopted  un  order  w^hich  pr 
the  installation  of  devices  the  type  of  which  had  not  been  a 
by  the  Commission. 

The  order  also  set  forth  the  manner  and  terms  of  apj 
for  the  testing  and  approval  of  equipment  and  the  detail 
installation  of  service  equipment  and  meters.  Tt  requi 
that  exceptions  to  this  rule  be  made  only  by  i)ermissioi 
Commission.  It  was  further  prescribed  that  whene^ 
service  equipment  was  found  to  be  unsafe  or  dangerous,  t) 
mission,  after  notice  to  tlie  corporation  and  after  giving  a 
able  time  in  which  to  ])iit  such  ap])arn1us  in  safe  conditio] 
cause  it  to  be  disconnected  and  sealed  to  ])revent  its  use. 

Provision  was  made  for  tlie  testing  liy  the  Commission 
ratus  offered  to  it  for  ajyprovnl  us  to  ty])o.      The  ordei 
Commission  was   unanimously   adopted.    Commissioner 
however,  stipulating  that  h(^  ;ip])roved  the  order  with  th( 
standing  that  the  rate  of  fe(»s  fixed  by  it  should  he  suffi 
reimburse  the  Commission  for  all  exjx^nsrs  of  testing. 
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At  the  end  of  the  year  the  Commission  had  before  it  applica- 
tions from  several  of  the  electrical  service  corporations  under  its 
jurisdiction,  requesting  that  modifications  be  made  in  the  order. 

Case  No.  2151 — New  York  Steam  Company  —  Failure  to 
File  Notice  of  Increase  in  Rates. —  During  September  several 
complainants  called  to  the  attention  of  the  Commission  the  rates 
of  the  New  York  Steam  Company,  a  corporation  which  furnishes 
steam  to  residences  and  business  houses  for  heating  and  power 
purposes.  One  of  the  complainants,  T.  H.  Price,  stated  that 
earlier  in  the  month  he  had  been  requested  to  sign  a  rate  schedule 
by  the  company,  which  apparently  provided  for  an  increase  in 
rates.  As  a  result  of  investigation  a  hearing  was  ordered,  on 
motion  of  the  Commission,  to  determine  whether  the  New  York 
Steam  Company  was  acting  in  violation  of  the  provisions  of  the 
Public  'Service  Commissions  Law  by  advancing  the  price  of  steam 
without  filing  a  schedule  of  rates,  as  provided  by  law.  Testimony 
introduced  at  the  hearing  indicated  that  the  Steam  CVmipany  had 
not  fully  complied  with  orders  of  the  'Commission  directing  the 
filing  of  schedules  of  charges  for  service.  The  company  advanced 
the  excuse  that  its  management  and  finances  had  been  in  a  some- 
what disturbed  condition  owing  to  the  change  of  ownership,  and 
that  it  had  been  unable  to  file  the  kind  of  schedules  required  by 
the  Commission.  The  company  was  informed  that  technically  it 
was  not  observing  the  terms  of  the  Public  Service  Commissions 
Law  and  was  directed  to  file  schedules  of  its  rates  forthwith.  The 
company  acceded  to  this  direction  and  filed  a  new  schedule  of 
rates,  whereupon  the  proceeding  involving  the  rate  question  was 
discontinued,  with  the  understanding,  however,  that  if  any  of 
the  complainants  desired  the  case  to  be  reopened  upon  the  ques- 
tion of  the  fairness  of  the  rates,  it  would  be  taken  up  again. 


Digitized  by  CjOOQ  IC 


CHAPTER  Vn 


STOCK  AND  liOND  AUTHOKIZATIONS       • 

Under  the  provisions  of  the  Public  Service  (Commissions  Law 
public  utility  companies  under  the  jurisdiction  of  the  Commis- 
sion may  issue  capital  stock  and  evidences  of  indebtedness  payable 
at  periods  of  more  than  twelve  months  after  the  date  thereof  only 
after  consent  has  been  obtained  from  the  Commission,  which  is 
required  to  certify  the  purposes  of  the  issue  in  each  case.  The 
amount  of  securities  thus  authorized  by  the  Commission  in  the 
year  1916  aggregated  $10,808,000  par  value,  as  follows: 


COMPAKICS 

Class  of 
security 

Date  of 

Amount 
of  issue 

(parvBlue) 

Case 

No. 

stock 

May  IS,  1916 
Feb.    3.1916 
Feb.  28.  1916 
May    4.1916 

Dec.    4.  1916 
Sept.   8.1916 

SI 10.000 
4.523.000 
1.000.000 
8.000.000 

2.500.000 
675,000 

2044 

ManhVttfvn  Railiwfty  Co 

Bonds 

1762 

Manhattan  Railway  Co 

20«) 

New  York  Connecting  Railroad  Co.. 

Bonds 

20S3 

Lighting  Companies  (Sec.  69) 
Kings  Co.  Electric  Light  &  Power  Co. 
Ivintn  Coi^ntv  I^iirht.inff  Co ,  ,  ,  . 

Convertible  bonds 
Bonds 

2ir»2 
2013 

Total 

S16. 808.000 

The  amount  applied  for  was  greater  than  the  ainoimt  authorized 
by  the  sum  of  $886,000,  represented  by  the  application  of  the 
Manhattan  Railway  Company  for  the  api)roval  of  a  total  issue  of 
$5,409,000.  The  company  decided  to  submit  proof  of  expendi- 
tures amounting  to  $88();000  of  this  amount  at  a  later  time. 

Of  the  entire  amount  of  securities  authorized  by  the  Commis- 
sion in  191G,  $8,000,000,  or  substantially  one-half,  is  represented 
by  the  application  of  the  Xew  York  Connecting  Railroad  Com- 
pany for  a  further  issue  of  its  41/2  per  cent  bonds.  The  Commis- 
sion had  previously  authorized  $16,000,000  par  value  of  these 
bonds  and  the  present  issue  is  designed  to  make  provision  for  sub- 
stantially all  of  the  construction  work  remaining  to  be  done  on 
its  new  railroad  from  Port  Morris  in  The  Bronx  to  a  point  in  the 
borough  of  Queens  about  ten  miles  distant,  where  connection  will 

[4621 
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made  with  the  tracks  of  The  Long  Island  Ilailroad  Company 
d  its  subsidiaries  to  the  Brooklyn  waterfront  in  the  vicinity  of 
ly  Ridge.     The  capital  stock  of  the  company  is  owned  jointly 

the  Pennsylvania  Railroad  Company  and  the  New  York,  New 
iven  &  Hartford  Railroad  Company,  which  guarantee  the  bonds, 
le  company  sold  the  bonds  for  051/^  per  cent  of  the  face  value 
esides  accrued  interest). 

The  Commission  granted  two  applications  from  the  Manhattan 
lilway  Company,  in  one  case  authorizing  the  issue  of  $1,000,000 
r  value  of  its  4  per  cent  consolidated  mortgage  bonds  to  refund 
like  amount  of  6  per  cent  debentures  of  the  New  York  Elevated 
lilroad  Company  maturing  March  1,  1916.  The  Interborough 
ipid  Transit  Company,  lessee,  bought  the  new  issue  at  100.  In 
other  case  the  Commission  approved  a  second  mortgage  of  the 
mpany  providing  for  an  ultimate  issue  of  $5,409,000  of  4  per 
at  bonds  and  authorized  the  immediate  issue  of  $4,528,000  for 
e  payment  of  the  company's  indebtedness  to  the  Interborough 
ipid  Transit  Company,  lessee,  for  additions  and  betterments  to 
me  30,  1913.  Inasmuch  as  the  certificates  granted  by  the 
)mmi8sion  March  19,  1913,  to  the  Manhattan  Railway  Company 
r  third  tracks  and  elevated  extensions  provide  that  the  compensa- 
)n  to  the  City  for  the  grants  shall  be  based  upon  the  increase  in 
e  net  profits  of  the  entire  elevated  railway  following  the  use 

the  additional  facilities  and  the  net  profits  are  aflFected  by  the 
duction  of  the  interest  charges  of  the  Manhattan  Railway  Com- 
ny  assumed  as  part  of  the  rent  by  the  Interborough  Company, 
e  Commission  sought  to  protect  the  interests  of  the  City  by 
serting  in  its  order  authorizing  the  issue,  a  statement  to  the 
feet  that  its  action  was  not  to  be  regarded  as  an  interpretation 

the  rapid  transit  certificates  referred  to  and  did  not  affect  the 
?ht  of  either  the  City  or  the  company  to  contend  for  the  exclu- 
^n  or  inclusion  of  the  additional  interest  charge  as  a  part  of  the 
nt  deduction  in  arriving  at  net  profits.  The  minimum  price 
ced  in  the  order  for  the  sale  of  the  bonds  was  82,  but  the  com- 
my  realized  a  price  of  87.15  per  cent  of  the  face  value  (besides 
crned  interest). 

On  May  18.  1916,  the  Commission  authorized  the  Brooklyn 
fistcra  District  Terminal  to  issue  its  stock  to  the  nmouiit  of 
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$110,000  for  the  purpose  of  acquiring  an  equal  amount  o 
of  two  companies  —  $10,000  par  value  capital  stock  of  th 
River  Terminal  Railroad  and  $100,000  par  value  of  the  Bi 
Eastern  District  Terminal,  a  navigation  corporation  incor] 
June  22,  1906,  the  new  company  being  a  consolidation  o 
two  corporations.  Important  questions  of  corporation  lai 
discussed  in  the  opinion  of  the  Commission,  which  is  sumn 
below. 

There  were  only  two  applications  granted  from  light  and 
companies  under  section  69  of  the  Public  Service  Comm 
Law.  The  Kings  County  Electric  Light  &  Power  Comj)a] 
authorized  to  issue  $2,500,000  par  value  of  6  per  cent  com 
debenture  bonds  and  i\n  equal  amount  of  (•ai)ital  stock  for  tl 
pose  of  conversion.  The  proceeds  were  to  be  used  for  the  j)j 
of  bank  loans  and  the  reimbursement  of  expenditures  mad 
the  general  funds  of  the  company  for  improvements  on  it 
erty  or  the  property  of  the  lessee  company,  the  Edison  1 
Illuminating  Company  of  Brooklyn,  subsequent  to  Oct( 
1912.  The  original  application  proposed  to  capitalize  e: 
tures  to  February  28,  1914,  but  as  a  result  n{  the  Comm 
examination  which  showed  a  shortage  of  $o2,()0(>  in  the  a<l 
to  property  before  making  any  allowance  for  depreciati( 
petition  was  amended  to  cover  ex])enditures  to  Septeml 
1914.  The  increase  in  fixed  capital  for  the  two  years  Oct 
1912-1914,  without  considering  depreciation,  was  $3,176,^ 
which  $72(5,528  was  on  the  property  of  the  Kings  Count 
]>any  and  $2,448,914  on  the  property  of  the  Edison  coi 
Owing  to  the  established  practice  of  the  company  of  subi 
regular  monthly  statements  of  construction  expenditun 
Commission  was  able  to  make  its  examination  and  render 
sion  in  this  case  in  less  than  two  months. 

The  remaining  application  granted  by  the  Commission  i 
was  that  of  the  Kings  County  Lighting  Company  for  the  a] 
of  an  issue  of  $675,000  par  value  of  bonds  covering  expen 
already  made  on  the  property  of  about  $135,000  and  in 
ments  to  be  made  hereafter  and  charged  against  the  bond  p 
when  audited  by  the  Commission.  The  Commission  found 
c:ise  that  the  money  already  expended  had  been  derived  fi 
depreciation  fund  of  the  comi>any  and  it  therefore  stipnl 
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its  order  that  the  $135,000  should  be  used  only  to  make  good 
depreciation  of  the  property.  The  company  objected  to  this  con- 
dition in  the  order  and  obtained  a  writ  of  certiorari  for  the  pur- 
pose of  a  court  review.  The  principles  involved  are  discussed 
below. 

The  table  opposite  shows  at  a  glance  all  of  the  applications  for 
approval  of  security  issues  that  were  before  the  Commission  in 
1916.  The  first  two  of  the  six  cases  pending  at  the  close  were 
awaiting  further  proof  from  the  petitioner,  the  last  two  were  in 
process  of  investigation  with  hearings  still  to  be  held,  and  the 
other  t\vo  were  under  consideration,  hearings  having  been  finished. 

The  second  division  of  the  table  is  a  summary  of  all  cases  before 
the  Commission  since  its  establishment  in  July,  1907,  the  particu- 
lars being  given  in  a  separate  statement.  Some  duplication  is 
unavoidably  involved  in  the  totals,  which  is  apparent  in  the  case 
of  the  Third  Avenue  Railway  C^ompany  as  an  illustration.  Even 
the  total  of  authorizations  is  swelled  by  duplications  involved  in 
refunding  issues,  notes  secured  by  bonds,  and  bonds  convertible 
into  stock.  The  total  authorizations  for  these  reasons  cannot  be 
brought  into  comparison  with  the  outstanding  capitalization  of 
Xew  York  City  companies. 
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17:^         PijiLic  Sekvk'K  Commission --  First  Distku^i' 
Authorization  of  Tkansfers  of  Stocks 

Stock  to  be  acquired 

. .  Date  of 

Applicant  Par  value  Company  permit 

Bklyn.  East.  Diet.  Term .  .  /      $100,000    Bklyn.  East.  Dist.  Term \  w.^.  ,«  ,f 

(Under  Sec.  54)  \  10.000    East  River  Terminal  R.  R j  ****  *''•** 

Reference  h<is  already  been  made  to  the  approval  by  tlu 
mission  of  a  proposed  stock  issue  of  $110,000  by  the  Bi 
Eastern  District  Terminal.  The  purpose  of  the  issue  was  to  i 
the  capital  stock  of  the  East  River  Terminal  Railroad  a 
Brooklyn  Eastern  District  Terminal  (incorporated  June  22 
as  a  navigation  corporation)  and  then  to  merge  those  com 
The  transfer  of  the  stock  of  the  railroad  company,  under 
54  of  the  Public  Service  Commissions  Law,  could  be  mad 
with  the  consent  of  the  Commission.  The  opinion  adop 
the  Commission  discussed  at  length  technical  questions 
under  that  section,  under  section  149  of  the  Railroad  Law, 
sections  154  and  157-b  of  the  Freight  Terminal  Act,  whi< 
stitutes  Article  10-a  of  the  Transportation  Corporation 
and  under  section  6  of  the  Oeneral  '(^ori)oration  Law. 

Kt\(JS  CorXTY  LiGUTING   COMPANY  BoXT>   IssTE 

(<^ase  Xo.  2013) 
From  the  standpoint  of  the  principles  involved,  one  of  tJ 
important  decisions  reached  by  the  Commission  in  a  capital 
case  in  1916  was  the  order  authorizing  the  Kings  County 
ing  Company  to  issue  additional  lx)nds  to  the  face  amo 
$675,000,  subject  to  certain  conditions  designed  to  safegiu 
investment  and  prevent  the  payment  of  dividends  out  of  cji 
An  adequate  depreciation  reserve  is  important  in  the  case  o: 

*  For  reference  purpoeoB  the  following  recital  of  the  fact«  is  included:  Under  date  c 
her  10,  1015,  the  Kings  County  Lighting  Cooopany  filed  a  verified  petition  in  which  it 
the  Commiasion  for  authority  to  ibsuo  $675,000  par  value  of  bonds  under  its  first  refunc 
gage  of  1004,  under  which  bonds  of  the  face  amount  of  $2,428,000  were  already  outstai 
the  preceding  authorisation  of  July,  1012  (Case  1474),  the  Commission  had  aoprovod 
of  bonds  sufficient  to  provide  for  $350,000  of  capital  additions,  but  these  funds  were 
in  1014.  By  June  30, 1915,  according  to  the  books  of  the  company,  there  had  been  expen 
368.84  in  excess  of  the  $350,000.  It  was  proposed  to  issue  bonds  to  reimburse  the  treasu 
30,  1915.  and  to  provide  for  additions  and  extensions  to  its  property  subsequent  theret 
anticipated  that  the  bonds  would  be  sold  at  substantially  00  per  cent  of  the  par  value,  wi 
require  a  considerable  amount  of  the  proposed  issue  for  discoimt  and  expenses.  Heai 
held  and  witnesses  examined  and  on  May  25,  19 IC,  an  order  was  adopted  authorisiiii 
of  $472,000  iMfcr  value  of  bonds  for  the  following  purposes:  (1)  For  construction,  o 
extension  or  improvement  of  its  property,  $311,454.57;  (2)  for  the  reimbursement  \ 
expended  from  income  or  such  other  moneys  in  the  treasury,  $134,545.43;  (3)  for  ex] 
discount  in  connection  with  the  sale,  $26,000  (sale  to  be  made  at  95) .  The  order  also  rec 
for  the  year  1916  and  thereafter  until  the  Commission  shall  have  authorised  the  i4>p 


all  the  proceeds  of  the  bonds  authorised,  the  company  shall  charge  to  the  prescribed  expen 
for  amortisation  of  capital  11)  cents  per  M  cu.ft.  of  gas  sold  less  amounts  ehargod  to  t 

"     nsfer  was  required  of  $29,8C"  ""  ' 
ition  of  capital,  representing 
1.    In  addition,  a  transfer  fi 
esenting  the  difference  bet^ 
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repair  accounts.    Also  for  the  year  1915  a  transfer  was  required  of  $29,801.06  from  coii 

flus  to  the  reserve  account  Accrued  amortisation  of  capital,  representing  the  differenc 
1)  cents  and  8  cents  per  M  cu.ft.  of  gas  sold.    In  addition,  a  transfer  from  corporate 
the  reserve  was  required  of  $454,246.46,  representing  the  difference  between  the  balai 
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public  utility  and  particularly  important  in  the  case  of  a  utility 
company  already  overcapitalized,  for  an  increase  in  the  variance 
between  the  liabilities  and  assets  necessarily  impairs  the  security 
on  which  the  credit  of  a  corporation  rests.  The  evils  of  over- 
capitalization in  the  case  of  public  utility  companies  were  mani- 
festly one  of  the  causes  of  the  enactment  of  the  Public  Service 
Commissions  Law,  which  in  the  words  of  the  Court  of  Appeals 
"made  the  commissions  the  guardians  of  the  public  by  enabling 
them  to  prevent  the  issue  of  stock  and  bonds  for  other  than  statu- 
tory purposes  or  in  appreciable  and  unfair  excess  of  the  value  of 
the  assets  securing  them  (207  N.  Y.  93)." 

The  overcapitalization  of  the  Kings  County  Lighting  Company 
has  been  a  matter  of  common  knowledge,  particularly  since  the 
disclosures  made  before  the  Commission  in  its  investigation  of 
the  question  of  rates  in  1911,  wherein  it  appeared  that  without 
any  increase  in  property  or  rights  the  company  by  process  of 
reorganization  in  1904  had  over  night  increased  its  capitalization 
from  $2,000,000  to  $4,112,000.  The  suspicion  that  a  consider- 
able part  of  the  original  stock  issue  of  $1,000,000  represented 
merely  the  expectation  of  future  profits  was  substantiated  as  the 
result  of  a  comprehensive  inventory  and  appraisal  of  the  com- 
pany's property.  Although  the  company's  real  estate  had  appre- 
ciated in  value  to  the  extent  of  more  than  $500,000,  the  Commis- 
sion found  that  the  company  in  December,  1910,  had  issued 
$2,803,000  of  bonds  besides  $2,000,000  of  stock  against  physical 
propertj'  of  a  replacement  value  of  $2,137,579,  or  a  total  value, 
including  working  capital  and  an  allowance  of  $260,000  for  pre- 
liminary and  development  expenses,  of  less  than  $2,500,000 
(Beports  of  Decisions,  vol.  II,  page  690).  The  Court  of  Appeals 
held  that  the  Commission  should  have  made  a  specific  allowance 


raaenre  and  the  aocnied  dejpreciatioii  tm  of  December  31, 1014.  Retirementa  of  property  acquired 
July  1, 1904,  were  required  to  be  credited  to  the  account  on  the  basia  of  183.6  per  cent  of  the  eati- 
mated  caah  coat  until  the  company  should  have  redaaeified  the  account  entitled  '*  Fixed  Capital 


December  31.  1008." 

An  application  for  an  extension  of  time  within  which  to  notify  the  Commiaaion  whether  the 
order  wookl  be  accepted  and  obeyed  was  denied.  Under  date  of  June  8, 1016,  the  company  adviatd 
the  Comminion  that  the  terms  ot  the  order  were  not  accepted  and  would  not  be  obeyed  on  account 
of  eonditioDS  imposed  which  are  enumerated  above.  A  rehearing  was  granted  on  June  22,  1916, 
on  the  application  of  the  company  made  under  date  of  June  15,  1016.  After  further  hearings  were 
held  an  amended  order  was  issued  on  September  8,  1016,  authorising  the  issue  of  3675,000  par 
value  of  bonds  for  the  following  purposes:  (1)  For  construction,  completion,  extension  and  mi- 
provemani  of  its  property,  3472,054.57;  (2)  for  reimbursement  of  moneys  expended  from  income 
or  Budi  other  moneys  in  the  treasury  for  construction,  etc.  and  when  so  reimbursed  to  bo  used  only 
to  make  good  depreciation  in  the  property  of  the  company,  3134,545.43:  (3)  for  expenses  and 
<Useoant  in  connection  with  the  sale  of  the  bonds  not  to  exc^  367,500  (sales  to  net  not  lees  than 


^ i  property,  ^ 

to  review  the  Commission  a  amended^order^in  the  proceeding. 
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for  "going  value"  but  left  the  physical  valuation  to  8 
made  by  the  Commission.  The  company  claimed  that  i 
at  least  was  supported  by  the  value  of  a  municipal  street-l 
contract  which  by  its  terms  expired  September  2,  19 1( 
Commission's  refusal  to  place  a  valuation  upon  this  conti 
sustained  by  the  court. 

In  1915,  when  the  case  was  returned  to  the  Commiss 
redetermination  pursuant  to  the  order  of  the  court,  the  a] 
was  brought  down  to  the  beginning  of  1915  by  the  inch 
additions  made  to  the  property  in  the  four  years  intei 
The  Commission  had  not  made  a  finding  in  the  matter  at  t 
of  the  enactment  of  the  80-cent  gas  law  by  the  Legislati 
thereupon  discontinued  the  proceedings,  but  the  revised 
tion  of  the  property  made  by  the  Engineer  of  the  Comi 
together  with  the  original  allowance  of  $260,000  for  devel 
expenses  and  an  increased  allowance  for  working  capital, 
a  total  valuation  of  $3,000,000  as  against  bonds  then  outs 
of  a  face  amount  of  $3,178,000  and  stock  of  a  par  v 
$2,000,000.  With  an  actual  deficit  (excess  of  liabilities  ar 
over  assets)  of  more  than  $2,100,000,  the  company's 
exhibited  a  corporate  surplus  of  $645,300,  and  it  was  thi 
plus"  that  the  company  was  relying  upon  for  the  payr 
dividends. 

In  the  company's  application  to  the  Commission  to  ai 
the  issue  of  $675,000  of  bonds,  it  proposed  to  issue  approx 
$525,000  for  new  construction  and  improvements  and  1 
$150*000  on  the  basis  of  improvements  already  made  (t 
30,  1915)  and  included  in  considerable  part  in  the  valus 
January  1,  1915.  The  company  claimed  the  right  to 
moneys  received  from  the  sale  of  bonds  for  the  reimburse] 
its  treasury  for  any  corporate  purpose,  including,  of  con: 
payment  of  dividends.  But  the  necessary  effect  of  the  c 
of  additionfil  liabilities  without  corresponding  additions  t( 
was  the  impainnent  of  the  security  underlying  the  existinj 
and  injury  to  tlie  investors  holding?  those  bonds  and  ult 
to  tlie  publlf  served  bv  the  invoslnient  of  funds  in  the  proj 
th<'  (M)nii)iiny.  AVheroas  the  last  previous  issue  of  l>onds  un 
same  mortga^uir  liad  born  sold  at  Om/i,  the  company  wa?  i 
to  obtain  a  bc^tter  ])rioe  than  00  for  the  new  issue. 
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The  evidence  showed  that  the  company  was  not  setting  aside  a 
sufficient  proportion  of  its  earnings  to  provide  for  the  depreciation 
of  its  property.  The  annual  charge  for  depreciation  averaged 
approximately  $20,000,  which  was  practically  1  per  cent  of  the 
estimated  cost  of  reproduction.  The  usual  percentage  is  between 
2  and  8  per  cent  of  the  cost  of  the  depreciable  property,  and 
until  a  few  years  ago  Massachusetts  by  statute  had  required 
municipal  gas  plants  to  charge  5  per  cent  annually  for  deprecia- 
tion. In  its  determination  of  rates  in  1911,  the  Commission 
found  that  the  annual  depreciation  was  approximately  $50,000 
and  the  company  in  July,  1916,  virtually  accepted  this  finding 
by  filing  an  amended  rule  of  depreciation  which  more  than 
doul)led  its  previous  charge. 

The  company's  income  statement  for  1916  showed  met  corpo- 
rate income  of  $101,754  available  for  dividends.  It  paid  a 
6  per  cent  dividend  on  its  $2,000,000  of  stock,  thus  creating  a 
deficit  for  the  year  of  $18,245,  This  was  on  the  basis  of  its 
inadequate  depreciation  allowance.  Had  the  charge  for  deprecia- 
tion been  made  at  the  rate  called  for  by  its  later  rule,  the  deficit 
would  have  been  $48,047  (Exhibit  No.  10).  Even  this  figure 
might  be  too  small,  because  the  company  had  included  in  revenue 
the  total  amount  of  bills  rendered  for  gas  supplied  to  the  Oity 
of  New  York  under  a  lighting  contract  that  was  in  dispute. 

The  evidence  showed,  moreover,  that  with  proper  correction  of 
the  company's  income  account  on  the  basis  of  an  adequate  depre- 
ciation charge  as  recognized  in  its  amended  rule  of  amortization, 
the  company  since  1911  had  paid  out  in  dividends  all  and  more 
than  the  profits  earned  during  the  period ;  that  none  of  the  moneys 
expended  for  property  during  the  period  could  therefore  have 
been  derived  from  income;  that  all  such  moneys  were,  on  the 
other  hand,  derived  from  the  sale  of  bonds  or  from  moneys  belong- 
ing properly  to  the  depreciation  fund.* 

*  Tlie  soore*  of  the  funds  is  dearly  indicated  in  Exhibit  No.  6  interpreted  and  oorreeted  to  con- 
fcna  with  Exhibit  No.  9.  The  amount  of  undistributed  profits  in  the  period  January  1,  1012,  to 
Jane  80,  1016,  appears  in  the  increase  of  surplus  stated  at  $47,715,  but  this  is  before  correction 
hts  beep  made  in  the  depreciation  account  on  the  basis  of  the  company's  amended  rule  of  11^ 
osnts  per  M  ea.  ft.  of  teas  sold,  which  is  based  uoon  the  Commission's  determination,  and  is  8i 
eents  mora  per  M  cu.  ft.  than  the  rule  used  by  the  company  during  the  period.  This  differenc 
of  84  cento  per  M  eu.  ft.  of  gas  sold  would  call  for  an  increase  w  the  depreciation  fund  of  803,656.50 
nrer  the  amount  stated  on  the  books  (848,200)  and  would,  of  course,  have  entirely  wiped  out  the 
147,715  of  so-oalled  undistributed  profits.  In  other  words,  the  company  during  this  period  paid 
sp^ximatflly  846,000  of  dividends  out  of  the  depreciation  fund  or  other  working  capitnl  by  rraf  on 
of  its  failure  to  make  adf*quatc  charges  to  income  for  the  accruing  depreciation. 
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In  order  to  guard  against  the  possibility  of  further 
ment  of  capital  by  the  payment  of  unearned  dividends,* 
was  rendered  possible  hy  the  existence  of  a  fictitious  book  s 
the  Commission  in  its  original  order  required  the  compan; 
after  to  make  a  charge  against  revenue  for  maintenance  ( 
ing  depreciation)  at  the  rate  of  11%  cents  per  M  cu.  ft. 
sold  and  also  required  the  company  to  transfer  from  sui 
the  depreciation  reserve  an  amount  equal  to  $454,246.46, 
with  the  $97,717.67  already  in  the  reserve,  would  eqi 
amount  of  accrued  depreciation  as  of  December  31,  1914, 
ing  to  the  report  of  the  Gas  Engineer  of  the  Com 
($551,964.13  — Exhibit  Xo.  12).  With  such  transfer,  tl 
surplus  would  have  been  $191,053.13,  which  would  sti 
fictitious  surplus  even  on  the  basis  of  book  assets  and  li< 
rather  than  actual  assets,  for  the  reason  that  the  compan; 
opening  entries  July  1,  1904,  set  up  a  purely  fictitious 
of  $320,140.17  (Exhibit  Xo.  11).  The  latter  amount  ^ 
balance  of  the  surplus  account  when  the  property  and  a 
of  the  Kings  County  Gas  &  Illuminating  Company  wer 
over  and  does  not  include  any  earnings  of  the  Kings 
Lighting  Company.  Sound  accounting  practice  requires 
surplus  should  not  appear  on  the  opening  balance  sheet  of  i 
ing  or  consolidated  company  but  should  instead  be  used  as  f 
tion  in  the  value  of  the  property  taken  over.  Had  this  bee 
the  books  would  show  a  deficit  of  $129,087.04  after  the  trai 
$454,246.46  to  reserve  account. 

The  company  suibsequently  accepted  the  annual  chaj 
maintenance  (including  depreciation)  of  11%  cents  per  lA 
of  gas  sold  by  voluntarily  filing  an  amended  rule  of  amorl 
and  the  Commission  therefore  eliminated  this  requiremei 
its  amended  order.  The  matter  of  correcting  the  surpl 
reserve  accounts  was  taken  up  in  a  separate  proceeding 
order  to  make  sure  that  none  of  the  proceeds  of  the  bonds 
be  used  for  the  payment  of  unearned  dividends,  the  Comi 
in  the  final  order  stipulated  that  the  amount  reimbursed 
be  used  only  to  make  good  depreciation  in  the  prpperty 

*  The  courts  have  held  that  **  the  net  income  of  a  corporation  for  dividend  purpoMi 
determined  until  all  taxes,  depreciation,  maintenance  and  upkeep  expenditures  have  been 
otherwise  the  dividend  is  not  paid  from  the  earninipi,  but  by  a  depreciation  of  the  eimita] 
(Jamaica  Water  Supply  Co..  128  App.  Div.  13).  And  according  to  the  Supreme  Court 
Hfli|hta  R.  R.  Co..  69  Af  iso.  658)  the  amendments  of  sections  65  and  09  of  the  Public  8 

f  the  Commission's  system 

Digitized  by  LjOOQIC 


in  1910,  eonstitate  a  lepslative  recognition  of  the  Commission's  system  of  accounts  pn 
depreciation  charges  against  income. 


Stock  axj)  Uond  ArTJioKiz.vTio.Ns  177 

)aiiy.  This  means  that  the  money  must  be  invested  in  the 
erty  as  a  means  of  overcoming  the  current  depreciation  or 
rioration.  To  the  extent  that  money  is  spent  upon  replace- 
ts  and  substitutions,  it  cannot  be  made  the  basis  of  additional 
rity  issues.  Any  expenditures  made  for  additions  and  better- 
ts,  however,  will  represent  merely  temporary  use  of  the  depre- 
on  fund  which  may  property  'be  reimbursed  by  the  issue  of 
securities.  Such  temporary  use  of  a  depreciation  fund  is 
?mplated  in  the  accounting  systems  of  New  York  as  well  as 
[nterstate  Commerce  Coinmission  and  is  explicitly  recognized 
tatute  in  several  of  the  States.  In  requiring  the  retention  in 
property  of  $185,000  of  proceedings  of  bonds  authorized  to 
»  for  reimbursement,  the  Commission  was  not  confiscating  the 
^rty  but  was  merely  throwing  around  the  investment  of 
eys  to  be  procured  by  the  sale  of  securities  approved  and 
orized  by  the  Commission  such  safeguards  as  would  conser\'e 
investment  and  prevent  its  dissipation  in  unearned  dividends 
ugh  the  medium  of  a  fictitious  and  meaningless  surplus 
unt. 

strict  construction  of  the  statute  might  have  necessitated  a 
al  of  the  application  particularly  in  view  of  the  threatened 
>ility  of  the  company,  under  the  80-cent  gas  law  enacted  in 
5,  to  pay  interest  on  additional  bonds.  There  was  placed  in 
ence  the  affidavit  of  the  president  of  the  company  to  the  effect 

the  increased  price  of  gas  oil,  coal,  etc.,  increased  taxes, 
iction  in  revenue  from  street  lighting  after  the  expiration  of 
existing  contract  September  2,  1916,  etc.,  would  leave  the 
pany  under  the  existing  rate  schedule  an  income  of  $122,453 
I  which  to  pay  interest  and  other  fixed  charges  of  $172,468 
hibit  13).  If  the  rate  for  gas  were  reduced  to  80  cents,  the 
cit  would  be  much  greater.  But  the  Commission  in  the  exer- 
of  its  discretion  took  the  position  that  since  additional  capital 

required  for  necessary  increases  in  facilities,  it  might  bo 
ined  through  the  issue  of  mortgage  bonds  provided  such  issue 
d  be  so  saf^uarded  as  to  ensure  the  devotion  of  the  proceeds 
mprovements  in  the  property  which  would  produce  additional 
mue.  With  proper  restrictions  as  to  the  use  of  proceeds,  the 
ipany's  fixed  charges  would  be  increased  only  in  proportion  to 
increase  in  its  revenue-producing  facilities.  The  conditions 
»rted  in  the  order  were  necessary  to  carry  out  that  purposettizedbyV^OOglc 
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State  of  New  York 


iSo.  15 


IN    SENATE) 

January  10,  1917 


REPORT  OF  THE  PUBLIC  SERVICE  COMMISSION 
FOR  THE   FIRST  DISTRICT 


New  York,  January  8,  1917. 

Eonorable  Edward  Schoeneck,  President  of  the  Senate: 
Honorable  Thaddeus  C.  Sweet,  Speaker  of  the  Assembly: 
Sirs. —  The  Public  Service  Commission  for  the  First  District 

of  the  State  of  New  York  herewith  transmits  to  the  L^islatnre 

its  report  for  the  year  ended  December  81,  1916. 
Hespectfolly, 

OSCAR  S.  STRAUS, 

Chairman. 

WILLIAM  HAYWARD, 

HENRY  W.  HODGE, 

TRAVIS  H.  V^HITNEY, 

CHARLES  S.  HERVEY. 

Commissumers. 
[31 
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APPENDIX  P 


REPORT  OF  THE  AUDITOR 


POBUC  SkBTICT  CoMlOflglON  VOB  THB  Fn»T  DISTRICT 

Auditor's  Office,  December  31,  1016 

Tk$  BmenbU  FMie  8$nw  Cammistumtn  for  the  Fvrti  District,  New  York. 

Gentleiibn: — I  have  the  honor  to  sabmit  herewith  my  report  as  Auditor,  in 
rel&tioD  to  the  finances  and  aeooiints  of  the  Public  Service  Commission  for  the  First 
District,  for  the  period  January  1,  1916,  to  December  31,  1916,  giving  in  general 
and  in  detaS  the  following: 

I.  RBQTnsrnoKB  for  thb  General  Fusv:  (Page  24.)  A  statement 
showmg  the  requisitions  made  upon  the  Board  of  Estimate  and 
Apportionment  for  the  authorisation  of  the  issue  of  revenue  bonds 
for  the  reqniiemeiits  of  the  Public  Service  Conmdsnon  for  the  First 
Distriet,  from  Ja&uary  1, 1916,  to  December  31, 1916. 

n.  Affrofriationb  fob  ths  Gbnbraii  Fukd:  (Pages  25-27.)  A  state- 
ment showing  the  appropriations  made  by  the  Board  of  Estimate 
and  Apportionment  for  the  purposes  of  the  Public  Service  Commis- 
sion for  the  First  Distriet,  from  January  1,  1916,  to  December  31, 
1916. 

ni.  DnKmsnfBNTs  fbok  tbb  Gbnvral  Fund:  (Page  28.)  A  statement 
showing  the  disbursements  from  the  General  Fund  made  under  the 
direction  of  the  Public  Service  Ccxmmission  for  the  First  District, 
from  January  1, 1916,  to  December  31, 1916. 

IV.  Requisitions  and  Appropriations.  Manhattan-Thb  Bronx  Con- 
struction: (Page  29.)  A  statement  showing  the  requisitions  made 
upon  the  Board  of  Estimate  and  Apportionment  for  the  authorization 
of  the  issue  of  corporate  stock  of  the  City  of  New  York,  and  the  appro- 
priations made  by  the  Board  of  Estimate  and  Apportionment,  the 
proceeds  thereof  to  be  applied  to  the  requirements  of  the  Manhattan- 
The  Bronx  Rapid  Transit  Construction  Funds,  from  January  1,  1916, 
to  December  31, 1916. 

V.  Corporate  Stock  op  the  Citt  op  New  York,  Manhattan-Thb 
Bronx  Construction:  (Page  30.)  A  statement  showing  the  issues 
of  corporate  stock  of  the  City  of  New  York,  from  January  1,  1916,  to 
December  31,  1916,  the  proceeds  thereof  to  be  applied  to  the  con- 
struction Oi  the  Manhattan-The  Bronx  Rapid  Transit  Railroad. 
[51 
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VI.   DlSBUBSBMBMTB  FOB  EzTRA  WoRK  DONB  AND  MATBRIAIiS  Fui 

Manhattan-Thb  Bronx  Ck>N8TRUcnoN:  (Page  31.) 
ment  showing  the  requisitions  made  upon  the  Public  Servi< 
mission  for  the  First  District  and  the  payments  authorised  u 
direction  of  the  said  Public  Service  Commission  to  be  made  I 
work  done  and  materials  furnished  under  provision  of  the 
with  John  B.  McDonald,  Contractor,  dated  February  21,  11 
the  agreements  amendatory  thereof  and  supplemental  thereto 
construction  and  operation  of  the  Manhattan-The  Brom 
Transit  Railroad,  from  January  1,  1916,  to  December  31, 191( 

VII.   DlSBUBSEMBNTS  FOR  ReaL  EbTATB.       MaNHATTAN-ThB  BbONZ 

32.)  A  statement  showing  the  payments  authorised  under  tl 
tion  of  the  Public  Service  Commission  for  the  First  Distri< 
made  for  real  estate  acquired  for  and  in  behalf  of  the  City 
York,  under  provision  of  the  contract  with  John  B.  McDona 
tractor,  dated  February  21,  1900,  and  the  agreements  am< 
thereof  and  supplemental  thereto  for  the  construction  and  o 
of  the  Manhattan-The  Bronx  Rapid  Transit  Railroad  from 
1, 1916,  to  December  31, 1916. 

VIII.  Rbquibitions  and  Appropriationb.  Brookltn-Manhattj 
struction:  (Page  33.)  A  statement  showing  the  requisitio 
upon  the  Board  of  Estimate  and  Apportionment  for  the  autb 
of  the  issue  of  corporate  stock  of  the  City  of  New  York, 
appropriations  made  by  the  Board  of  Estimate  and  Apport 
the  proceeds  thereof  to  be  applied  to  the  requirements  of  the  B 
Manhattan  Construction  Funds,  from  January  1,  1916,  to  I 
31, 1916. 

rX.  Corporate  Stock  of  thb  Crrr  of  New  York.  Brookltn-1 
TAN  Construction:  (Pages  34,35.)  Statements  showing  t 
of  corporate  stock  of  l^e  City  of  New  York,  from  January 
to  December  31,  1916,  the  proceeds  thereof  to  be  applied  to 
struction  of  the  Brooklyn-Manhattan  Rapid  Transit  Railroad 

IX-a.  Contract  Construction  and  Extra  Work. 
IX-b.  Real  Estate. 

X.  Disbursements  for  Extra  Work  Done  and  Matebialb  Fir 
Brooklyn-Manhattan  Construction:  (Page  36.)  A  a 
showing  the  requiditions  made  upon  the  Public  Service  Coi 
I '  i: I  >  I'  iM V  for  the  First  District  and  the  payments  authorised  under  the 
of  the  said  Public  Service  Commission  to  be  made  for  extra  w 
and  materials  furnished  under  provision  of  the  contract  with  tl 
Transit  Subway  Construction  Ck)mpany,  Contraetori  dated 
1902,  and  the  agreements  amendatory  thereof  and  supplemeal 
to,  for  the  construction  and  operation  of  the  Brooklyn-Mi 
Rapid  Transit  Railroad,  from  January  1,  1916,  to  December  2 
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XI.  DlSBXTRBBMSNTS  FOR  RbAL    EsTATB.        BrOOKLTN-MaNHATTAN    CON- 

STRUCTION: (Page  37.)  A  statement  showing  the  payments 
authorized  under  the  direction  of  the  Public  Service  Commission  for 
the  First  District  to  be  made  for  real  estate  acquired  for  and  in  behalf 
of  the  City  of  New  York,  under  provision  of  the  contract  with  Rapid 
Transit  Subway  Construction  Company,  Contractor,  dated  July  21, 
1902,  and  the  agreements  amendatory  thereof  and  supplemental  thereto, 
for  the  construction  and  operation  of  the  Brooklyn-Manhattan  Rapid 
Transit  Railroad,  from  January  1,  1916,  to  December  31,  1916. 

XII.  RsQuismoNs  AND  Appropriations  for  the  Dual  System  Rapid  Tran- 

sit Railroad  (Contract  No.  3)  Construction  Funds:  (Pages  38-47.) 
A  statement  showing  the  requisitions  made  upon  the  Board  of  Estimate 
and  Apportionment  for  the  authorisation  of  the  issue  of  corporate 
stock  of  the  City  of  New  York,  and  the  appropriations  made  by  the 
Board  of  Estimate  and  Apportionment,  the  proceeds  thereof  to  be 
applied  to  the  requirements  of  the  Dual  System  Rapid  Transit  Rail- 
road Construction  Funds,  under  provisions  of  the  contract  with  the 
Interborough  Rapid  Transit  Company,  dated  March  19,  1913,  and 
agreements  amendatory  thereof  and  supplemental  thereto,  for  the 
construction  and  operation  of  the  Dual  System  Rapid  Transit  Rail- 
road, from  January  1,  1916,  to  December  31,  1916. 

Xlla.  Requisitions  and  appropriations  additional  to  general  authorization. 

Xllb.  Requisitions  and  appropriations  supplemental  to  general  authorization. 

XIII.  Corforatb  Stock  of  the  Crrr  of  New  York.    Park  Place,  William 

AND  Clark  Street  Subway  :  (Pages  48, 49.)  A  statement  showing  the 
issues  of  corporate  stock  of  the  City  of  New  York,  from  January  1, 
1916,  to  December  31,  1916,  the  proceeds  thereof  to  be  applied  to  the 
construction  of  the  Park  Place,  William  and  Clark  Street  Subway. 

XIV.  Disbursements  for  Work  Done  and  Materials  Furnished.    Park 

Place,  Wiluam  and  Clark  Street  Subway:  (Pages  50,51.)  A 
statement  showing  the  requisitions  made  upon  the  Public  Service 
Commission  for  the  First  District  and  the  payments  authorized  under 
the  direction  of  the  said  Public  Service  Commission  to  be  made  to 
the  various  contractors  for  the  work  done  and  materials  furnished 
under  the  provisions  of  the  different  contracts  for  the  construction 
of  the  Park  Place,  William  and  Clark  Street  Subway,  from  January 
1,  1916,  to  December  31,  1916. 

XV.  Corporate  Stock  of  the  Cfty  of  New  York.  Seventh  Avenue 
Branch  of  Seventh  Avenub-Lbkington  Avenue  Subway: 
(Pages  5^54.)  A  statement  showing  the  issues  of  corporate  stock 
of  the  City  of  New  York,  from  January  1, 1916,  to  December  31, 1916, 
the  proceeds  thereof  to  be  applied  to  the  construction  of  the  Seventh 
Avenue  Branch  of  the  Seventh  Avenue-Lexington  Avenue  Subway. 

XVI.  Disbursements  FOR  Work  Done  AND  Materials  Furnished.  Seventh 
Avenue  Branch  of  Seventh  Avhnub-Lbxinoton  Avenue  Subway 
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Comraxjcnovt:  (Pagea  65-63.)  A  statcoieiLt  riiowiag  the  lequisi- 
tions  made  upon  the  Public  Service  CommiBBion  for  ths  First  District 
ftad  the  payments  autboriied  tmder  the  directioii  of  the  said  Public 
Seryiee  Commiflnon  to  be  made  to  the  various  contnctors  for  work 
done  and  materials  f ixmisfaed  under  provisions  of  the  various  contracts 
for  the  ooBstruction  of  the  Seventh  Avenue  Biaaeh  of  the  Seventh 
Avenue-Leadngton  Avenue  Subway,  Cram  Jaauaiy  1,  1916,  to  Decem- 
ber 31,  1910. 

XVII.  Corporate  Stock  op  the  Cxtt  of  New  York.  Lexington  Avenue 
Branch  op  Sbvemiv  AvBHin-LBXiiiaftON  Avshub  Svbwax  Con- 
strttction:  (Pages  64^-66.)  A  statement  showing  the  issues  of  cor- 
porate stock  of  the  City  of  New  York,  from  January  1, 1916,  to  Decem- 
ber 31,  1916,  the  proceeds  thereof  to  be  apptied  to  the  construction 
of  the  Lesdngton  Awnue  Branch  of  the  Seventh  Av«iue-Lexington 
Avenue  Subway. 

XVIII.  DtsBUBSBBoiRTO  voB  Wo«x  Dohs  ajxd  Hatbbealb  FmonsHED.  Lex- 
iN^GPiON  Avenue  Branch  or  tbb  SavKEreR  Avxhue-Lexington 
Arsnxm  &[tbwat  Convtkuctton:  (Pages  67-70.)  A  statement 
showing  the  requisitions  made  upon  the  Public  Service  Commission 
for  the  First  District  and  the  payments  authoriEed  under  the  direction 
of  the  said  Public  Sorvioe  Commission  to  be  made  to  tfate  various 
contractors  for  woric  done  and  materials  furnished  under  provisions 
of  the  different  contracts  for  the  construction  of  the  Lexington  Avenue 
Branch  of  the  Seventh  Aveaue-Lexingtoii  Avenve  Subway,  from 
January  1,  1916^  to  December  3i,  1916. 

XIX.  Corporate  Stock  ot  the  Cmr  of  New  York.  Jnbokb  Avenue  Route 
Construction:  (Page  71.)  A  statement  showhig  the  issues  of 
corporate  stock  of  the  City  of  New  York,  from  Jsnuary  1,  1916,  to 
December  31,  1916,  the  proceeds  thereof  to  be  appfied  to  the  con- 
struction of  the  Jerome  Avenue  Rapid  Transit  RaSbroad. 

XX.  DlSBURSEMENTO  FOR  WoRK  DoNS  AND  MATERIALS  FuRNIBHED.     JeROMS 

Avenue  Route  :  (Page  72.)  A  statement  showing  the  requi- 
sitions made  upon  the  Public  Service  Commission  for  the  First  District 
and  the  payments  authorized  under  the  direction  of  the  said  Public 
Service  Commission  to  be  made  to  the  various  contractors  for  work 
done  and  materials  furnished  under  provisions  of  the  various  contracts 
for  the  construction  of  the  Jerome  Avenue  Rapid  Transit  Railroad, 
from  Januaiy  1,  1916,  to  December  31,  1916. 

XXI.  Corporate  Siock  of  t&b  Citt  of  New  York.  Southern  Boulbvabd 
AND  WBSTcaEaTBR  AvsNUX  Routb:  (Pages  73,74.)  A  statement 
showing  the  issues  of  corporate  stock  of  the  City  of  New  York,  from 
January  1,  1916,  to  December  31,  1916,  the  proceeds  thereof  to  be 
applied  to  the  construction  of  the  Southern  Boulevard  and  West- 
chester Avenue  Rapid  Traaait  Railroad. 
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YXTI.  Dj— UMBUMfTB  TOB  WoMK  DoNX  AlTD  MaTBBIALS  FlTKflBBBD.    SOTTTR- 
BBN  BOULVTABD  AKD   WbOTCHBHTOK  AyENTTS   RaiLBOAD   CoNBTRUC- 

nckN:  (Paget  75, 76.)  AsUteoieirtabowiiigtKereqvBstionsmadeupon 
the  PuUie  Serrioe  Oommiirion  for  the  Fnt  Ditlriot  and  the  pay- 
Menti  amteciied  under  the  direction  of  the  said  PobHe  Service  Com- 
Bioion  to  be  made  to  the  various  eontraetors  for  the  work  done  and 
matenala  furnished  under  provisioBs  of  the  difierent  contracts  for  the 
eonstniction  of  tiM  Southern  Boulevard  and  Wettehesto*  Avenue  Rapid 
Transit  Raihroad,  from  January  1,  1916,  to  December  31,  1916. 

XXIIL  Cqkpoxatb  Sxacx  of  tbb  Citt  ov  Nbw  Yobx.  Wkitb  Piaibb  Rdad 
LiNB  CoNSTBUcnoK:  (Page  77.)  A  statemeot  showins  the  issues  of 
corporate  stock  of  the  City  of  New  York,  from  January  1,  1916,  to 
December  31, 1916,  the  proceods  thereof  to  be  applied  to  the  construc- 
tion of  the  White  Plaina  Road  Rapid  Traaoynt  Raikoad. 

XXrV.  DlSBUBSEMSNTB  1X>R  WOBX  DONB  JJKD  MaTBRIALB  FvBNIBBED.     WhTTB 

Plains  Road  Linb:  (Page  78.)  A  statement  showing  the  requisi- 
tions made  upon  the  Public  Service  Commission  for  the  First  District 
and  the  payments  authorized  under  the  direction  of  the  said  Public 
Service  Conuniasion  to  be  made  to  the  various  contraoiors  for  work 
done  and  materials  furnished  under  provisions  of  the  different  contracts 
for  the  construction  of  the  White  Plains  Road  Rapid  Transit  Raikoad, 
from  January  1, 1916,  to  December  31, 1916. 

XXV.  CoRPOBATE  Stock  of  the  Cnr  of  New  York.  Steinwat  Tunnel 
Line  —  Routes  26,  36-37,  50.  Construction:  (Pages  79-81.)  A 
statement  showing  the  issues  of  corporate  stock  of  the  City  of  New 
York,  from  January  1, 1916,  to  December  31, 1916,  the  proceeds  thereof 
to  be  appfied  to  the  construction  of  the  Steinway  Tunnel  Line,  Routes 
Nos.  26,  36-37,  50. 

XXVI.  Disbursements  for  Work  Done  and  Materials  Furnished 
Queens- Astoria,  Woodside  and  Corona  Rapid  Transit  Railroad: 
(Pages  82, 83.)  A  statement  showing  the  requisitions  made  upon  the 
Pubfic  Serviee  CommiarioB  for  the  First  District  and  the  payments 
Butiwrifled  uaiier  the  direction  of  said  Public  Service  Commission  to 
be  made  to  the  various  ooBtractots  for  work  done  and  materials 
fucniriied  under  the  proriaioQS  of  the  contracts  for  the  construction 
of  the  Queens-Astoria,  Woodside  and  Corona  Iflapid  Transit  Railroad, 
from  JaBuary  1,  1916,  to  December  31,  1916. 

XXVII.  Disbursements  for  Work  Done  and  MAmRLALs  Furnished  Stein- 
wat Tunnel  Route  —  Routes  26  and  Route  50.  (Page  84.)  A 
stateraeni  showing  the  requisitions  made  upon  the  Public  Serviee 
Commiseion  for  the  First  Dislnet  and  ih&  paymeBts  authorized  under 
the  direction  of  the  said  Public  Service  Commission  to  be  made  to  the 
various  contractors  for  wwk  done  and  materials  furnished  under  the 
provisions  of  the  contracts  for  the  reconstruction  of  the  Steinway 
Tuzmel  Route,  from  January  1,  1916,  to  December  31,  1916. 
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ZXVIIL  IhrarsffEMEsm  iob  Worn  Do3n  ajto  Matddaia  J 

WAT  TcmnEL-QrccxsBOBo  Plaxa  Ezmmoif :  Route  50.  (P^ 
A  9totaiiieDt  •bowing  the  lequMilione  made  upon  the  Public  i 
Commtewcm  for  the  Fint  Dietriet  and  the  pajmento  anthoraed 
the  direction  of  aaid  Pablic  Serriee  Commiawon,  to  be  made 
Tarioua  oontracion  for  work  done  and  materiala  ffanunfaed  mk 
proviaonaof  the  eontraeta  for  the  oooatmetion  of  the  Steinway  1 
Queenaboro  Plaaa  Eztenaion,  Boote  50,  from  Januaiy  1,  IS 
December  31,  1916. 

XXIX.  DiaBfTRaEimm  pob  Work  Done  akd  Matbbiaus  Furnibhsd. 
iifOTON  Atknuk  Line,  42d  Street  Connection:  Routes  43  a 
(Pa^ea  86,  87.)  A  statement  showing  the  requisitions  made  up 
Public  Service  Commission  for  the  First  District  and  the  pa] 
authorijEcd  under  the  direction  of  said  Pubfic  Service  Commi« 
be  made  to  the  various  contractors  for  work  done  and  materii 
nished  under  the  provisions  of  the  contracts  for  the  oonstruci 
the  I^xington  Avenue  Line-42d  Street  Connection. 

XXX.  Corporate  Stock  of  the  Cnr  of  New  York.  Contract 
Eastern  Parkway  Line:  (Pages  8&-90.)  A  statement  showi 
issue  of  corporate  stock  of  the  City  of  New  York,  from  Jam 
1016,  to  December  31,  1916,  the  proceeds  thereof  to  be  applied 
construction  of  the  Eastern  Parkway  Line,  under  the  provis 
Contract  No.  3. 

XXXI.  Corporate  Stock  of  the  Cnr  of  New  York.  Contract 
Flatbush  Avenue  Route.  (Pages  91,  92.)  A  statement  si 
the  issues  of  corporate  stock  of  the  City  of  New  York  from  J; 
1, 1916,  to  December  31,  1916,  the  proceeds  thereof  to  be  apf 
the  construction  of  the  Flatbush  Avenue  Route,  under  the  pro 
of  Contract  No.  4. 

ZXXIL  DiSBURasMBNTa  for  Work  Donr  and  Materials  Fubnisbed. 
CRN  Parkway  Line  —  Contracts  No.  3  and  No.  4:  (Paj 
97.)  A  statement  showing  the  raquisitiona  made  upon  the 
Service  Commission  for  the  First  District  and  the  paymenta  aut] 
under  the  direction  of  said  Public  Soviee  Conmuasion  to  ht 
to  the  varioxis  contractors  for  work  done  and  materiala  foxiuahec 
the  provisions  of  the  eontraeta  for  the  conatnietiQii  of  the  1 
IVrkway  Line.  Contracts  No.  3  and  No.  4,  from  Januaiy  1,  1 
December  31,  191& 

XXXlll.  DnusvRSKicKNTs  FOR  Work  Done  AKD  Matrriaijb  FrRsnaasD.  £ 
Parkway  Line  —  Nostrand  Atsxtr  Rorrs:     (I^^ea  96.  9 
atatrment  shoving  the  requisitioDa  made  upon  tbe  PkibBe 
C«4iuiua8ion  for  the  First  Detrict  and  the  i 
the  duwuon  of  said  Public  Scrrice  Cnmmiiiwm  to  be 
YRiKH»  ocASTftCtofs  foT  «ork  done  and  \ 
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proviflions  of  the  oontraots  for  the  oonstruetion  of  the  Eastern  Parkway 
Line,  Nostraad  Avenue  Route,  from  January  1,  1016,  to  December 
31,  1916. 

XXXrV.  DiSBURSEMBNTS  FOB  WoBK  DOKB  AND  MaTEBIAUS  FuBNISHED.  CON- 
TRACT No.  3  — Station  Finish:  (Pages  100-102.)  A  statement 
showing  the  requisitions  made  upon  the  Public  Service  Commission 
for  the  First  District  snd  the  payments  authorised  under  the  direction 
of  said  PubHc  Service  Commission  to  be  made  to  the  various  con- 
tractors for  work  done  and  materials  furnished  under  the  provisions  of 
the  contracts  for  station  finish,  Contract  No.  3,  from  Januaiy  1,  1916, 
to  December  31,  1916. 

XXXV.  CoBPOBATaSrocKOFTHECrTTOFNEwYoBx.  CoNTBACT  No.  3,  Tback 
Matbbial.  (Page  103.)  A  statement  showing  the  issues  of  corporate 
stock  of  the  City  of  New  York,  from  January  1,  1916,  to  December 
31,  1916,  the  proceeds  thereof  to  be  applied  to  the  purchase  of  track 
materiab  for  use  in  the  construction  of  the  railroad  under  Contract 
No.  3. 

XXXYI.  CoBFORATESTOCKOFTHBCrrTOFNBW  YOBK.    CONTRACT  No.  3,  TbACK 

Installation.  (Page  104.)  A  statement  showing  the  issues  of  cor- 
porate stock  of  the  City  of  New  York,  from  January  1, 1916,  to  Decem- 
ber 31,  1916,  the  proceeds  thereof  to  be  applied  to  the  installation  of 
track  in  the  construction  of  the  railroad  under  Contract  No.  3. 

XXXVII.  CoBPOBATE  Stock  of  the  City  of  New  Yobk.  Contbact  No.  3,  Real 
Estate:  (Page  105.)  A  statement  showing  the  issues  of  corporate 
stock  of  the  City  of  New  York,  from  January  1, 1916,  to  December  31, 
1916,  the  proceeds  thereof  to  be  applied  to  the  acquirement  of  real 
estate  or  interest  therein,  in  the  construction  of  the  railroad  under 
Contract  No.  3. 

XXXVIII.  Cobpobate  Stock  of  the  Citt  of  New  Yobk.  Contbact  No.  3, 
Maintenance.  (Page  106.)  A  statement  showing  the  issue  of  cor- 
porate stock  of  the  City  of  New  York,  from  January  1, 1916,  to  Decem- 
ber 31,  1916,  the  proceeds  thereof  to  be  applied  to  the  maintenance 
of  the  completed  portions  of  the  railroad  pursuant  to  Contract  No.  3. 

XXXIX.  DisBURSEiiENTs  FOB  Tback  Matbbial,  Contbact  No.  3.  (Pages  107- 
111.)  A  statement  showing  the  requisitions  made  upon  the  Public 
Service  Commission  for  the  First  District,  and  the  payments  authorised 
under  the  direction  of  the  said  Public  Service  Commission  to  be  made 
to  the  various  contractors  for  the  supply  of  track  materials  under  the 
provisions  of  Contract  No.  3,  and  the  agreement  amendatory  thereof 
and  supplemental  thereto,  from  January  1, 1916,  to  December  31, 1916. 

XL.  DiSBUBSElCENTB   FOB  TbACK   INSTALLATION,   CoNTBACT  No.  3:      (Pages 

112,  113.)  A  statement  showing  the  requisitions  made  upon  the 
PubHc  Service  Commission  for  the  First  District  and  the  payments 
authorised  under  the  direction   of  said  Public  Service  CommisBon, 
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to  b«  made  to  the  varioiiB  oontnotora  for  the  mapplf  of  hbor  i 
in  installation  oC  track  iinder  the  pcorisiooB  of  Contract  No.  3,  and 
the  agreements  amendatory  thereof  and  supplemental  thereto,  from 
January  1,  1916,  to  December  31,  1916. 

XUL  DiSBiTBssacBNTB  JPOR  Rb4l  Estats.  Duai»  Stbtsh  Rapid  TRAMsrr 
Raiiaoad  (Contract  No.  3).  CoMTmnifrioH  bt  the  Citt  op 
New  Yobk.  CoNsntucnoN:  (Page  114-119.)  A  statement  showing 
the  ptLymtaoiia  autfaonsed  lader  the  directuii  of  the  Public  Service 
CommisBion  for  the  Fint  District  to  be  made  for  real  estate  acquired 
for  and  in  behalf  of  the  City  of  New  York,  under  provisions  of  the 
contract  with  the  Interborough  Rapid  TVansit  Company,  dated 
March  19,  1913,  and  the  agreements  amendatory  thereof  and  supple- 
mental thereto,  for  the  construction  and  operation  of  the  Dual  System 
Rapid  Transit  Railroad,  from  January  1, 1916,  to  December  31,  1916. 

XLII.  CoBPORATB  Stock  op  the  Cttt  op  New  Yoek.  Coetract  No.  3. 
Intbbest  on  Corporate  Stock  Imuxd:  (Pages  120, 121.)  A  state- 
ment showing  the  issues  of  corporate  stock  of  the  City  of  New  York, 
from  January  1,  1916,  to  December  31,  1916,  the  proceeds  thereof 
to  be  applied  to  the  payment  of  interest  on  corporate  sto^  issoed  for 
coBstroction  tmder  Contract  No.  3. 

XLUL  Patvemt  op  Interest  on  tbe  Corporate  Stock  Ibbubi>.  Dual 
Ststbm  Rapid  TRANBrr  Railroad  (Contract  No.  3).  Contribu- 
tion BY  the  City  op  New  York  (Current  Appropriations): 
(Pages  122,  123.)  A  statement  showing  the  payments  made  under 
the  direction  of  the  City  Comptroller  and  chargeable  to  construction 
under  Contract  No.  3,  for  the  interest  due  on  the  corporate  stock 
issoed  by  the  City  of  New  York,  for  the  construction  of  the  raihtMui 
under  Contract  No.  3,  from  January  1, 1916,  to  December  31,  1916. 

XUV.  REQxnsmoNs  and  Contributions.  Interborough  Rapid  Trahsit 
Company  (Contract  No.  3).  Dual  System  Rapid  Transft  Rail- 
road Construction  Funds:  (Pages  124, 125.)  A  statement  showing 
the  requisitions  made  upon  the  Interborough  Rapid  Transit  Company 
for  funds  and  the  contribution  made  by  the  Interborough  Rapid  Transit 
Company  toward  the  cost  of  construction  of  the  Dual  System  Rapid 
Transit  Railroad  under  provision  of  Contract  No.  3  dated  Marsh  19, 
1913,  and  the  agreements  amendatory  thereof  and  supplemental 
thereto,  from  January  1, 1916,  to  Deeember  31, 1916. 

XLY.  Disbursements  por  Real  Estate  and  CoNSTRUcnoN.  Dual 
System  Rapid  Transit  Railroad  (Contract  No.  3).  Con- 
tribution by  Interborough  Rapid  Transit  Company.  (Pages 
126,  128.)  A  statement  showing  the  payments  authoriied 
under  the  direction  of  the  Public  Service  Commiaion  for  the  First 
District  to  be  made  for  Real  Estate  and  Conatructian  for  and  in 
behalf  of  the  City  of  New  York  under  the  provJeioBS  of  the  contract 
with  Interborough  Rapid  Transit  Company  dated  Bfaich  19,  1913, 
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and  tlie  agreements  atneiulatoTy  thereof  and  supplemental  thereto, 
for  the  coiiatmotion  and  operation  of  the  Doal  System  Rapid  Transit 
Baiktmd,  from  January  1.  1916,  to  December  31,  1916. 

XLVI.  RBQmsinoifB  and  Approfriattons  fob  tse  Dual  System  Rapid 
Transit  Railboad  CoNefTRxrcrioN  Fitnds  (Contract  -No.  4) :  (Pages 
129-137.)  A  statement  showing  the  requisitions  made  upon  the 
Board  of  Estimate  and  Apportionment  for  the  authorisation  of  the 
issue  of  corporate  stock  of  the  City  of  New  York  and  the  appropria- 
tions made  by  the  Board  of  Blstimate  and  Apportionment,  the  proceeds 
thereof  to  be  applied  to  the  reqmrements  of  the  Dual  System  Rapid 
Transit  Railroad  (Contract  No.  4)  Construction  Funds,  under  pro- 
Tisions  of  the  contract  with  the  New  York  Municipal  Railway  Corpora- 
tion, dated  March  19,  1913,  and  agreements  amendatory  thereof  and 
supplemental  thereto,  for  the  construction  and  operation  of  the  Dual 
System  Rapid  Transit  Railroad,  from  January  1, 1916,  to  December  31, 
1916. 

XLVI-a.  Requisitions  and  Appropsiationb  Additional  to  General  Author' 

ization:  Pages  129-131. 
XLVI-b.  RaquiK'noNS    and    Appropriations    SuppLBiaNTAii    to    General 

Authorisation:  Pages  132-137. 

XLYII-*.  COBFOBATB   S«0€K  OV  THE   CiTT   OF  NbW  YoBK,   BbOADWAT  SuBWAT 

(Mansatcan):  (Pages  128-139.)  A  statement  showing  the  issue  of 
corporate  stock  of  the  City  of  New  Yotk,  from  January  1,  1916,  to 
December  31,  1916,  the  proceeds  thereof  to  be  applied  to  the  construc- 
tion of  the  Broadway  Subway. 

XLVII-b.  CiHUPOKATE  Stock  or  the  Ccrr  or  New  Yokk,  Contract  No.  4,  Extra 
Work.  CoNBtmucnoN:  (Page  140.)  A  statement  showing  the  issue  of 
eorporate  stock  of  the  City  of  New  York,  from  January  1,  1916,  to 
•  December  31,  1916,  the  proceeds  thereof  to  be  applied  to  the  require- 
ments of  extra  work  and  materials  furnished  in  the  construction  of  the 
railroad  under  Contract  No.  4. 

XLYIIL  Dbbursbmentb  por  Wore  Done  and  Materials  Furnished.  Broad- 
way SuBWAT  (Manhattan)  Construction:  (Pages  141,  142.)  A 
statement  sbowing  requisitions  made  upon  the  Public  Service  Commis- 
sion for  the  Firat  District  and  the  payments  authorized  under  the 
diiectioa  of  said  PubHe  Service  Commission  to  be  made  to  the  various 
Qontraetois  for  woi^  done  and  materials  furnished  under  provisions  of 
the  diffenat  eontracts  for  the  oonstmetion  of  the  Broadway  (Manhat- 
tan) Subway,  from  January  1,  1916,  to  December  31,  1916. 

XUX.  Corporate  Stock  op  the  City  op  New  York,  Broadwat-69th  Street 
Subway  (Manhattan)  :  (Pages  143—145.)  A  statement  showing  the 
issue  of  ooTporate  stock  of  the  City  of  New  York,  from  January  1, 1916, 
to  Deoeo^r  31,  1916,  the  proceeds  thereof  to  be  applied  to  the  con- 
stmetioB  of  the  Broadwayn69th  Street  Subway. 
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L.  D18BUB8BMBNTS  FOR  Work  Done  Ain>  Materials  FuRNismBD.  Broad- 
WAT-59TH  Street  Subwat  (Manhattan)  Construction:  (Pages 
146-148.)  A  statement  showing  requisitions  made  upon  the  Public 
Service  Commission  for  the  First  District  and  the  payments  authorised 
under  the  direction  of  said  Public  Service  Commission  to  be  made  to 
the  various  contractors  for  work  done  and  materials  furnished  under  pro- 
visions of  the  different  contracts  for  the  construction  of  the  Broadway- 
59th  Street  (Manhattan)  Subway,  from  January  1,  1916,  to  December 
31, 1916. 

LI.  Corporate  Stock  OF  THE  Citt  OF  New  York.  Brooklyn-Manhattan 
Loop  Lines  (Manhattan  Sections)  Construction:  (Page  149.)  A 
statement  showing  the  issues  of  corporate  stock  of  the  City  of  New 
York  from  January  1, 1916,  to  December  31, 1916,  the  proceeds  thereof 
to  be  applied  to  the  construction  of  the  Brooklyn-Manhattan  Loop 
Lines  (Manhattan  Sections). 

LII.  Disbursements  for  Real  Estate.  Brooklyn-Manhattan  Loop 
Lines  (Manhattan  Sections)  Construction:  (Page  150.)  A 
statement  showing  the  payments  authorised  under  the  direction  of  the 
Public  Service  Commission  for  the  First  District  to  be  made  for  real 
estate  acquired  for  and  in  behalf  of  the  City  of  New  York,  under 
provisions  of  the  various  contracts  and  the  agreements  amendatory 
thereof  and  supplemental  thereto,  for  the  construction  of  the  Brooklyn- 
Manhattan  Loop  Lines  (Manhattan  Sections)  from  January  1,  1916, 
to  December  31,  1916. 

LIII.  Corporate  Stock  of  the  City  of  New  York.  Whitbhall-Montagub 
Street^East  River  Tunnel  Construction:  (Pagies  151-153.)  A 
statement  showing  the  issues  of  corporate  stock  of  the  City  of  New 
York,  from  January  1,  1916,  to  December  31,  1916,  the  proceeds 
thereof  to  be  applied  to  the  construction  of  the  Whitehall-Montague 
Street  Subway. 

Llll-a.  Contract  No.  3.    (Fulton  Street  Section,    Roxttb  33,  Section  3.) 

Llll-b.  Contract  No.  4.    (Route  33,  Sections  1,  2,  3.) 

LIY.  Disbursements  for  Work  Done  and  Materiau^  Furnished  (Whitb- 
hall-Montague  Street  Route).  Construction:  (Pages  154, 165.) 
A  statement  showing  the  requisitions  made  upon  the  Public  Service 
Commission  for  the  First  District  and  the  payments  authorised  under 
the  direction  of  the  said  Public  Service  Commission  to  be  made  to  the 
various  contractors  for  work  done  and  materials  furnished  under 
provisions  of  the  different  contracts  for  the  construction  of  the  White- 
hall-Montague Street  Route,  from  January  1,  1916,  to  December 
31,  1916. 

LV.  Corporate  Stock  of  the  City  of  New  York.  Canal  Stbxbt  Route 
Construction:  (Page  156.)  A  statement  showing  the  issues  of  cor- 
porate stock  of  the  City  of  New  York  from  January  1, 1916,  to  Decem- 
ber 31,  1916,  the  proceeds  thereof  to  be  applied  to  the  oonstruction 
of  the  Canal  Street  Subway. 
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IjVI.  DiSBtntSBifBHTS  roR  Work  Done  and  Materials  Furnished.  Canal 
Street  Route  Construction:  (Page  157.)  A  statement  shoi^ng 
the  requisitions  made  upon  the  Public  Service  Commission  for  the 
First  District  and  the  payments  authorized  under  the  direction  of 
said  Public  Service  Commission  to  be  made  to  the  various  contractors 
for  work  done  and  materials  furnished  under  provisions  of  the  different 
contracts  for  the  construction  of  the  Canal  Street  Route  of  the  Broad- 
way-Fourth Avenue  Rapid  Transit  Railroad,  from  January  1,  1916, 
to  December  31,  1916. 

LVn.  Corporate  Stock  of  the  Crrr  of  New  York.  Brooklyn  (Fourth 
Avenue)  Subway  Construction:  (Page  158.)  A  statement 
showing  the  issues  of  corporate  stock  of  the  City  of  New  York,  from 
January  1,,  1916,  to  December  31,  1916,  the  proceeds  thereof  to  be 
applied  to  the  construction  of  the  Brooklyn  (Fourth  Avenue)  Subway. 

LVIII.  Disbursements  for  Work  Done  and  Materials  Furnished.  Brook- 
lyn (Fourth  Avenue)  Subway  Construction:  (Page  159) 
A  statement  showing  the  requisitions  made  upon  the  Public  Service 
Commission  for  the  First  District  and  the  payments  authorized  under 
the  direction  of  the  said  Public  Service  Commission  to  be  made  to  the 
various  contractors  for  work  done  and  materials  furnished  under  pro- 
visions of  the  different  contracts  for  the  construction  of  the  Brooklyn 
(Fourth  Avenue)  Subway,  from  Januaiy  1, 1916,  to  December  31, 1916. 

LIX.  Corporate  Stock  of  the  City  of  New  York.  New  Utrecht  Avenue 
Route.  Construction:  (Page  160.)  A  statement  showing  the  issues 
of  corporate  stock  of  the  City  of  New  York  from  January  1,  1916,  to 
December  31,  1916,  the  proceeds  thereof  to  be  applied  to  the  construc- 
tion of  the  New  Utrecht  Avenue  Elevated  Raibroad,  Brooklyn. 

LX.  Disbursxmbntb  for  Work  Done  and  Materiau^  Furnished.  New 
Utrecht  Avenue  Route.  Construction:  (Page  161.)  A  state- 
ment showing  the  requisitions  made  upon  the  Public  Service  Commis- 
sion for  the  First  District  and  the  payments  authorized  under  the 
direction  of  said  Public  Service  CommisBion  to  be  made  to  the  various 
contractors  for  work  done  and  materials  furnished  under  provisions 
of  the  different  contracts  for  the  construction  of  the  New  Utrecht 
Avenue  Elevated  Railroad,  Brooklyn,  from  January  1,  1916,  to 
December  31,  1916. 

LXI.  Corporate  Stock  of  the  City  of  New  York.  Contract  No.  4, 
Culver  Line-Gravcsbnd  Avenue  —  Route  No.  49.  Construction: 
(Page  162.)  A  statement  showing  the  issues  of  corporate  stock  of  the 
City  of  New  York,  from  Jsnuary  1,  1916,  to  December  31,  1916,  the 
proceeds  thereof  to  be  applied  to  the  construction  of  the  Culver  line- 
Qraveeend  Avenue  —  Route  No.  49. 
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LXII.   DiBBXntSBHBirrB  TOB  WOBK  DORB  AND  MaTBRIALB  FmEOIiaHBD.     CCLYEB 

Lxm-GiiAVXBBND  AvENtm  —  BonsNo.  49.  (Page  163.)  A  statement 
fliiowi&g  the  reqidflitioiis  made  upon  the  Publie  Service  Oommission  for 
the  Fiist  District  and  the  paymenti  aitthariaed  under  the  direction  of 
oaid  PuUie  Servioe  ConuniaBion  to  be  made  to  the  various  contractors 
for  mxrfc  done  and  materiala  fumidied  midsr  provieioiis  of  the  con- 
tracts ftv  tiie  oonstnictioD  of  the  Culver  line-Gravesend  Avenue 
Route,  from  JMUiary  1,  1910,  to  Deoembor  31 » 1916. 

LXin.  CoRPORATB  Stock  of  the  Crrr  of  Nsw  York.  (Contbact  No.  4.) 
QuxBNs  LiNxe — Route  61  and  R  36  and  37.  Comstbuction. 
(Page  164.)  A  statement  showiaic  the  iasues  of  corporate  stock  of  the 
City  of  New  York  from  January  1,  1916  to  December  31,  1916,  the 
proceeds  thereof  to  be  apptied  to  the  ooostruction  of  the  railroad 
under  Contract  No.  4,  Queens  Lines,  parts  of  I^oute  36,  37  and  R  61. 

LXIV.   DiSBURSBMENTS  FOB  WOBK  DONE  AND  MaTEBIALS  FxTRNISHBD.     BlACK- 

WELLS  Island  Tunnel. — Route  61.  (Page  165.)  A  statement 
showing  the  requisitions  made  upon  the  Public  Service  Commission 
for  the  Rrst  District  and  the  payments  authorized  under  the  direction 
of  said  Public  Service  Commission  to  be  made  to  the  various  contractors 
for  work  done  and  materials  furnished  under  provisions  of  the  contract 
for  the  construction  of  the  Blackwells  Island  Tunnel  Route  61,  from 
January  1,  1916  to  December  31,  1916. 

LXV.  Disbursements  fob  Wobk  Done  and  Matebials  Fubnibhed.  Qxtsens- 

ASTOBIA,  WoODSIDE  AND  CoBONA  RaPID  TbANSIT  RaILBOAD  (CON- 
TRACT No.  4).  (Page  166.)  A  statement  showing  the  requisitions 
made  upon  the  Public  Service  Commission  for  the  Firet  District  and 
the  payments  authorized  under  the  direction  of  said  Public  Service 
Commission  to  be  made  to  the  various  contraetons  for  work  done  and 
materials  furnished  under  provisions  of  the  contracts  for  the  con- 
structioB  of  the  Queens-Astoria,  Woodeide  and  Oonma  Rapid  Transit 
Raihoad,  Routes  36  and  37,  Contract  No.  4  portiaQ,  from  January  1, 
1916  to  Deoeinber  31,  1916. 

LXVI.  CoBPOBATE  Stock  of  •the  Citt  of  New  Yobk  (Contbact  No.  4). 
FouBTVENtH  ^ekesv-Eabtekn  LiNB  —  Rouis  8.  Conbtbuction: 
(Page  167.)  A  statemeBt  ahowing  1^  issnes  of  ooiporate  stock  of  the 
City  of  New  Yortc,  from  January  1,  1916,  to  December  31,  1916,  the 
proceeds  thereof  to  be  applied  to  the  oonstruetion  of  the  Fourteenth 
Street-Eastern  Line. 

LXVIL   DlSBUBSBUENTa  FOR  WoBK  DONE  AND  MaTEBIAIA  FuBNISHED.      FoUR- 

tbenvh  Stbbet-£a8tobn  Line  — Route  &  (Page  168.)  A 
statemeot  ahowiog  the  requisitioos  made  upon  the  Public  Service 
CoBuniasioa  for  the  First  District  and  the  payments  authorized  under 
the  direction  of  said  Pubiio  Service  CommisBioa  to  be  made  to  the 
various  contractoi's  for  work  done  and  materials  furnished  under 
provisions  of  the  contracts  for  the  construction  of  the  Fourteenth 
Street-Eastern  Line,  Route  8,  from  January  1;  1916,  to  December 
31,  1916. 
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Ljlylu.  Oobporatb  Stock  of  the  Citt  of  Nbw  Tobk.  Dval  Stbtem  Rapid 
Transit  Railboad  ((Contract  Na  4).  CoNsnnTcnoN:  (Pages 
160,  170.)  A  itatemeot  showing  the  iasoM  of  corporate  stock  of  the 
CSty  of  New  Yoik,  from  Jaanary  1,  1916,  to  Deoember  31,  1916,  the 
proceeds  thereof  to  be  applied  to  the  requheffieofto  of  work  done  and 
nwterialB  fvnished  in  the  completion  of  eonetmetion  and  station  finish 
of  parte  of  the  Dual  Syilem  Tnuuit  Railroad  under  Contract  No.  4. 


UQX.  CoRPOBATB  Stock  of  the  City  of  New  York.  Dual  System  Rapid 
Transit  Railroad  (Contract  No.  4).  Construction:  (Page  171.) 
A  statement  showing  the  issues  of  corporate  stock  of  the  City  of  New 
York,  from  January  1,  1916,  to  December  31,  1916,  the  proceeds 
therecf  to  be  applied  to  the  acquirement  of  real  estate  and  interest 
therein  in  the  construction  of  the  Dual  System  Rapid  Tftinsit  Railroad 
under  Contract  No.  4. 


LXX.  CoRPORATB  Stock  of  the  Citt  of  New  York.  Dual  System  Rapid 
TRANBrr  Railroad  (Contract  No.  4).  Constructiow:  (Page  172.)  • 
A  statement  showing  the  issues  of  corporate  stock  of  the  City  of  New 
York,  from  January  1, 1916,  to  December  31, 1916,  the  proceeds  thereof 
to  be  applied  to  the  purchase  of  track  materials  for  use  in  the  eon- 
fltruotion  of  the  railroad  under  Contract  No.  4. 


LXXI.  Corporate  Stock  of  the  City  of  New  York.  Dual  System  Rapid 
Transit  Railroad  (Contract  No.  4).  Construction:  (Page  173.) 
A  statement  showing  the  issues  of  corporate  stock  of  the  City  of  New 
York,  from  January  1, 1916,  to  December  31, 1916,  the  proceeds  thereof 
to  be  appHed  to  the  installation  of  track  in  the  construction  of  the 
railroad  under  Contract  No.  4. 


LXXIT.  Corporate  Stock  of  the  City  of  New  York.  Dual  System  Rapid 
TnAHHf  Raiuk>a»  (Contract  No.  4).  Conbisuction:  (Pages 
174, 175.)  A  alBteBient  showmg  the  issues  of  ooiporate  stock  of  the 
City  of  New  York,  from  January  1,  1916,  to  December  31,  1916,  the 
proceeds  theieof  to  be  applied  to  the  payment  of  interest  on  corporate 
atock  JMued  for  construciioQ  vnder  Contract  No.  4. 


Lxxiil.  Disbursements  for  Track  Material  and  Track  Installation 
rnxDMB,  Cohtract  No.  4.  Contribution  by  City  of  New  York. 
(Pages  176-179)  A  statement  showing  the  requiatioDB  made  upon  the 
Public  Service  Oommisaion  for  the  First  Dietritt  and  the  payments 
anthariaed  under  the  direcibn  of  the  said  Publie  darvice  Commission 
to  be  mads  to  the  yjnoin  e3ntraclors  for  work  dona  and  materials 
fumiflhcd  for  track  and  track  instiUlatioQ  under  the  provisions  of 
Oontraet  No.  4,  from  January  1,  1916,  to  December  31,  1916. 
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LtXXIV.  DlSBUBSEMBNTS  FOR  WORK  DONB  AND  MATERIALS  FURNISHXl)  (CON- 
TRACT No.  4).  Completion  op  Conbtruction  and  Station  Finish 
(Fourth  Avenue  Line).  (Pages  180, 181.)  A  statement  showing  the 
requisitions  made  upon  the  Public  Servioe  Commission  for  the  First 
District  and  the  payments  authorised  under  the  direction  of  said 
Public  Service  Commission  to  be  made  to  the  various  contractors  for 
work  done  and  materials  furnished  under  provisions  of  the  contracts 
for  the  completion  of  construction  and  station  finish,  Brooklyn-Fourth 
Avenue  Line,  from  January  1,  1916,  to  December  31, 1916. 

LXXV.  DisBU elements  for  Real  Estate.  Dual  System  Rapid  Transit 
Railroad  (Contract  No.  4).  Contribution  bt  the  Citt  of  New 
York.  Construction:  (Pages  182-185.)  A  statement  showing  the 
payments  authorized  under  the  direction  of  the  Public  Service  Commis- 
sion for  the  First  District  to  be  made  for  real  estate  acquired  for  and 
in  behalf  of  the  City  of  New  York  under  provisions  of  the  contract 
with  the  New  York  Municipal  Railway  Corporation  dated  March  19, 
1913,  and  the  agreements  amendatory  thereof  and  supplemental 
•  thereto,  for  the  construction  and  operation  of  the  Dual  System  Rapid 

Transit  Railroad,  from  January  1,  1916,  to  December  31,  1916. 

LXXVI.  Patment  of  Interest  on  the  Corporate  Stock  Issued.  Dual  Sys- 
tem Rapid  Transit  Railroad  (Contract  No.  4).  Contribution 
BT  the  Citt  of  New  York  (Current  Appropriations):  (Pages 
186, 187.)  A  statement  showing  the  payments  made  under  the  direction 
of  the  Cty  Comptroller  and  chargeable  to  construction  under  Con- 
tract No.  4,  for  the  interest  due  on  the  corporate  stock  issued  by  the 
City  of  New  York,  for  the  construction  of  the  railroad  under  Con- 
tract No.  4,  from  January  1,  1916,  to  December  31,  1916. 

LXXVII.  Requisitions  and  Contributions.  New  York  Municipal  Railway 
Corporation  (Contract  No.  4).  Dual  Ststem  Rapid  Transit 
Railroad  Construction  Funds:  (Pages  188,  189.)  A  statement 
showing  the  requisitions  made  upon  the  New  York  Municipal  Railway 
Corporation  for  funds  and  the  contributions  made  by  the  New  York 
Municipal  Railway  Corporation  toward  the  cost  of  construction  of 
the  Dual  System  Rapid  Transit  Railroad  under  provision  of  Contract 
No.  4,  dated  March  19,  1913,  and  agreements  amendatory  thereof  and 
supplemental  thereto,  from  January  1,  1916,  to  December  31,  1916. 

LXXVIII.  Disbursements  for  Real  Estate.  Dual  System  Rapid  Transit 
RuLROAD  (Contract  No.  4).  Contribution  by  New  York  Muki> 
ctPAL  Railway  Corporation.  Construction:  (Pages  190.)  A 
statement  showing  the  payments  authorised  under  the  direction  of  the 
Public  Service  Commission  for  the  First  District  to  be  made  for  real 
estate  acquired  for  and  in  behalf  of  the  City  of  New  York  under  pro* 
visions  of  the  contract  with  New  York  Municipal  Railway  Corpora- 
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tion  dated  March  19,  1913,  and  agreements  amendatory  thereof  and 
supplemental  thereto,  for  the  construction  and  operation  of  the  Dual 
System  Rapid  Transit  Railroad,  from  January  1,  1916,  to  December 
31, 1916. 

LXXIX.  SFsaAL  Account.  Real  Ebtatb.  (Pages  191,  192.)  A  statement  of 
the  proceeds  of  the  sale  of  property,  and  the  rentals  for  leases  of  property 
acquired  for  rapid  transit  purposes,  upon  deposit  with  the  Chamber- 
lain of  the  City  of  New  York,  and  available  for  the  purchase  of  other 
property  under  the  direction  of  the  Publio  Service  Commission  for 
the  First  District,  December  31,  1916. 

LXXX.  SBCUBrrr.  Statements  relative  to  the  securities  deposited  under  the  pro- 
visions of  the  various  contracts  for  railroad  construction  and  operation, 
vis.: 

1.  Manhattan-The  Bronx  Contract.    (Page  193.) 

2.  Brooklyn-Manhattan  Contract.     (Page  194.) 

3.  Interborough  Rapid  Transit  Compsny.      Contract  No.  3.    (Page 

195.) 

4.  New  York  Municipal  Railway  Corporation.    Contract  No.  4.    (Page 

196.) 

5.  Seventh  Avenue-Lexington  Avenue  Line  (Seventh  Avenue  Branch). 

(Pages  197, 198.) 

6.  Seventh  Avenue-Lexington  Avenue  line  (Park  Place,  William  and 

Clark  Street  Route).    (Page  199.) 

7.  Seventh  Avenue-Lexington  Avenue  Line  (Lexington  Avenue  Branch). 

(Pages  200-203.) 

8.  Seventh  Avenue-Lexington  Avenue  Line  (Jerome  Avenue  Branch). 

(Page  204.) 

9.  Seventh    Avenue-Lexington    Avenue    Line    (Southern    Boulevard- 

Westchester  Avenue  Route).     (Page  205.) 

10.  White  Plains  Road  Line.    (Page  206.) 

11.  Steinway  Tunnel  Line.    (Pages  207-209.) 
12a.  Eastern  Parkway  Lme.     (Pages  210.  211.) 

12b.  Broadway  Fourth  Avenue  Line  (Flatbush  Avenue  Route).     (Page 
212.) 

13.  Broadway-Fourth  Avenue  Line  (Broadway  Branch).     (Pages  213, 

214.) 

14.  Broadway-Fourth   Avenue    Line    (Broadway-59th   Street    Route). 

(Pages  215,  216.) 

15.  Broadway-Fourth  Avenue  Line,  Brooklyn-Manhattan  Loop  Lines 

(Manhattan  Sections).     (Pages  217-219.) 

16.  Broadway-Fourth  Avenue  Line,  Brooklyn  (Fourth  Avenue)  Subway. 

(Pages  218,  219.) 

17.  Broadway-Fourth   Avenue  Line  (New  Utieeht  Avenue  Branch). 

(Page  220.) 

18.  Broadway-Fourlh  Avenue  Line  (Whitehall-Montague  Street  RouteJ. 

(Page  221.) 
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19.  Broadwaj-Fonrth  ATeniw  liae  (Oaoal  Streel  Route).      (Page  222.) 

20.  Culver  line  (GraTOBead  Ayanae  Route).    (Ph«e  223.) 

21.  Foortoenth  Sfcreel^fiaatam  Line.    (Paeas  224,225.) 

LXXXI.  Rental:  Statements  showing  the  rental  received  by  the  City  Comptroller 
under  leases  by  the  City  of  New  Yoik  of  the  followittg  raifaxmds,  yi«.: 

a.  Manhattan-The  Bro&x  Rapid  Transit  Raihroad.    (Plage  226.) 

b.  BrooklyBt-Manhatten  Rapid  Transit  Railroad.    (Page  227.) 

LXXXII.  Trust  Funds  Accoukts:  (Page  228.)  Statements  in  relation  to  the 
funds  collected  by  the  Public  Service  Commission  for  the  First  District, 
New  York,  from  January  1,  1916,  to  December  31,  1916. 

1.  Paid  into  the  City  Treasury: 

a.  MiseeUaaeous  Supplies  Acoount. 

b.  Gas  Meter  Account. 

c.  Electric  Meter  Account. 

d.  Official  Fees  Account. 

2.  Litigation:  Suspense  Account. 

LXXXIII.  Rbcapitulatiow  of  thb  Followinq  Accottnts,  m.! 

1.  General  Fund  —  Requisitions  and  Appropriations,  1894-1907.    (Pages 

229,  230.) 

2.  General  Fund  —  Requisitions  and  Appropriations,  1907-1915.    (Page 

230.) 

3.  General  Fund  —  Disbursements,   1894-1907.     (P*«e  231.) 

4.  General   Fund  —  Disbursements,    1907- W15.     (Pages  232,  233.) 

5.  Engineering  and  Other  Expenses  —  Refund  to  General  Fund.    (Page 

234.) 

RequisUwna  and  ApproprioHona: 

6.  Manhattan-The  Bronx  Construction  Frnd,  1900-1914.    (Pages  235- 

239.) 

7.  Brooklyn-Manhattan  Construotion  Fond,   1902-1915.    (Pages  240. 

241.) 

8.  Brooklyn-Manhattan  Loop  Lines  (Manhattan  Seetions)  Construction 

Fuadfl,  1907-1914.     (Pages  242-246.) 

9.  Brooklyn  (Fourth  Avenue)  Subway  Construction  Funds,  1908-1914. 

(F^^es  246-249.) 

10.  Lexins^ton  Avenue  Subway  Construction  Funds,  1911-1914.    (Pages 

250-252.) 

11.  Rapid  Transit  Construction  Fund  — TIm  Bronx  (Southern  Boulevard 

and  Westchester  Avenue  Route),  i»U,     (PR«e  253u) 

12.  Rapid  Transit  Construction  Fund  —  Quemo  Astoria,  Woodside  and 

Corona  Rapid  Transit  Railroad,  1913.    (Page  254.) 

13.  Rapid    Transit    Construction    Fund  —  Interfooroiigh    Rapid  Transit 

Company  (Cotttraet  No.  3),  Qty  OwtributioA  191^1915.    (Page 
255.) 
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14.  Rapid  Tranmt  Constraoiioii  Fund  —  New  York  Monieipal  Railway 
CarpoTAtioii  (Conlraei  No.  4),  City  Contribtrtaon  1913-1915.  (Pa«e 
266.) 

LXXXrV.  Recapitulation  —  Corpoeatb  Stock: 

1.  Corporate  Stock  —  Manliattan-Tbe  Bronx  Construction  Fund.    (Pafee 

.257.) 

2.  Corporate  Stock  —  Brooklyn-Manhattan  Construction  Fund.    (Page 

258.) 

3.  Corporate  Stock  —  Seventh  Avenue-Lexington  Avenue   Line   (Sev- 

enth Avenue  Branch)  Construction  Funds.    (Pages  259,  260.) 

4.  Corporate  Stock  —  Seventh  Avenue-Lexington  Avenue  Line   (Park 

Place,  William  and  Clark  Street  Route)  Construction  Funds.     (Page 
261.) 
6.  Corporate  Stock  —  Seventh  Avenue-Lexington  Avenue  Line  (Lex- 
ington Avenue  Branch)  Construction  Funds.    (Pages  262-264.) 

6.  Corporate   Stock  —  Seventh    Avenue-Lexington    Avenue   line    (Je- 

rome Avenue  Route)  Construction  Ftmds.    (Page  266.) 

7.  Corporate  Stock — Seventh  Avenue-Lexington  Avenue  Line  (Southern 

Boulevard  and  Westchester  Avenue  Branch)  Construction  Funds. 
(Page  266.) 

8.  Corporate  Stock  —  White  Plains  Road  line  Construction   Funds. 

(Page  267.) 

9.  Corporate  Stock  —  Steinway  Tunnel  Line  (Astoria,  Woodside  and 

Corona  Route)  Construction  Funds.    (Page  268,  269.) 
10  Corporate  Stock  —  Eastern  Parkway  Line  Construction  Funds.    (Pages 
270,  271.) 

11.  Corporate  Stock  —  Contract  No.  3,  City  of  New  York  Construction 

Funds— General.    (Page  272.) 

12.  Corporate  Stock  —  Broadway  Subway  Construction  Funds.    (Pag«»a 

273,  274.) 

13.  Corporate  Stock  —  Broadway-Fifty-ninth  Street  Subway  Construction 

Funds.    (Page  275.) 

14.  Corporate    Stock  —  Broadway-Fourth    Avenue    Line   Construction 

Funds.    (Queens  lines.)    Pages  277. 

15.  Corporate    Stock  —  Brooklyn-Manhattan    Loop    Lines   (Manhattan 

Sections)  Construction  Funds.    (Pages  277,  278.) 

16.  Corporate  Stock  —  Broadway-Fourth  Avenue  Line  (Whitehall-Mon- 

tague Street  Route)  Construction  Funds.    (Page  279.) 

17.  Corporate   Stock  —  Broadway-Fourth    Avenue    Line    (Canal  Street 

Route)  Construction  Funds.     (Page  280.) 

18.  Corporate  Stock  —  Broadway-Fourth  Avenue  Line,  Brooklyn  (Fourth 

Avenue  Subway)  Construction  Funds.     (Pages  281-283.) 

19.  Corporate   Stock  —  Broadway-Fourth   Avenue   Line    (New  Utrecht 

Avenue  Route)  Construction  Funds.    (Page  284.) 

20.  Corporate  Stock  —  Culver  Line.     (Page  285.) 

21.  Corporate  Stock  —  Fourteenth  Street-Eastern  Line.    (Page  286.) 

22.  Corporate  Stock  —  Contract  No.  4,  City  of  New  York  Construction 

Funds.    (Page  288.) 
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LXXXV.  Recapitulation  —  DisBxntsxifBNTs: 

1.  Manhattan-The  Bronx  Construction  Fund.    (Page  289.) 

2.  Brookljm-Manhattan  Construction  Fund.     (Page  290.) 

3.  Seventh  Avenue-Lexington  Avenue  line  (Seventh  Avenue  Branch) 

Construction  Funds.     (Pages  291,  292.) 

4.  Seventh  Avenue-Lexington  Avenue  Line  (Park  Place,  William  and 

Clark  Street  Route)  Construction  Funds.     (Page  293.) 

5.  Seventh  Avenue-Lexington  Avenue   line   (Lexington   Avenue  Sub- 

way) Construction  Funds.     (Pages  294-297.) 

6.  Seventh  Avenue-Lexington  Avenue  Line   (Jerome  Avenue  Branch) 

Construction  Funds.     (Page  298.) 

7.  Seventh  Avenue-Lexington  Avenue  Line  (Southern  Boulevard-West- 

Chester  Avenue  Route)  Construction  Funds.    (Page  299.) 

8.  Wliite  Plains  Road  Line  Construction  Funds.     (Page  300.) 

9.  Steinway  Tunnel  Line  (Astoria,  Woodside  and  Corona  Route)  Con- 

struction Funds.     (Page  301.) 

10.  Steinway  Tunnel  line  (Manhattan  Extension  R  26,  and  Queens  Con- 

nection R  50)  Construction  Funds.     (Page  302.) 

11.  Lexington  Avenue  and  Steinway  Tunnel  Diagonal  Connection,  Routes 

43  and  26.     (Page  303.)     ' 

12.  Eastern  Parkway  Line  Construction  Funds.    (Page  304.) 

13.  Contract  No.  3  —  Contribution  by  City  of  New  York. 

a.  Station  Finish.     (Page  305.) 

b.  Real  Estate.     (Page  306.) 

14.  Contract  No.  3  —  Contribution  by  the  Interborough  Rapid  Transit 

Co.    (Page  307.) 

15.  Broadway-Fourth  Avenue  Line  (Broadway  Route)  Construction  Funds 

(Pages  308,  309.) 

16.  Broadway-Fourth  Avenue  Line  (Broadway  Fifty-ninth  Street  Route). 

Construction  Funds.     (Pages  310,  311.) 

17.  Broadway-Fourth  Avenue  Line   (Brooklyn-Manhattan   Loop  Lines) 

Construction  Funds.     (Pages  312-314.) 

18.  Broadway-Fourth  Avenue  Line  (Whitehall-Montague  Street  Route) 

Construction  Funds.     (Page  315.) 

19.  Broadway-Fourth  Avenue  line  (Canal  Street  Route).    Construction 

Funds.     (Page  316.) 

20.  Broadway-Fourth  Avenue  Line  Brooklyn  (Fourth  Avenue  Subway) 

Construction  Funds.     (Pages  317-320.) 

21.  Flatbush  Avenue  Line.     fPage  321.) 

22.  Broadway-Fourth  Avenue  Line  (New  Utrecht  Avenue  Elevated  Line) 

Construction  Funds.     (Page  322.) 

23.  Culver  line.     (Page  323.) 

24.  Queens.     (Page  324.; 

25.  Fourteenth  Street-Eastern.     (Page  325.) 

26.  Broadway-Fourth  Avenue   Line  —  Contract  No.   4.    Station  Finish, 

etc.     (Pages  326,  327.) 

27.  Track  Materials,  Track  Installation  and  Real  Estate    Pages  328, 329.) 

28.  Contract  No.  4  —  Contribution  by  the  New  York  Municipal  Rail- 

way Corporation  —  Real  Estate  Construction  Funds.     (Page  330)- 
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LXXXVI.  Trust  Funds  Accounts: 

(a)  Trust  Funds,  State  of  New  York.     (Page  331.) 

(b)  Trust  Funds,  City  of  New  York,     (Page  332.) 

Summary  of  Disbursements: 
LXXXVIL  Contract  No.  3  —  Interborough  Rapid  Transit  Co.    (Page  333.) 

LXXXVni.  Contract  No.  4  — New  York  Municipal  Railway  Corporation.    (Page 
334.) 


LXXXIX.  General  Summary,  1894-1916.    (Page  335.) 
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GENERAL  FUND 

I.  Requisitions 

Statement  of  requisitions  made  upon  the  Board  of  Estimate  and 
Apportionment  for  the  issue  of  special  revenue  bonds  for  the  re- 
quirements of  the  PubUc  Service  Commission  for  the  First  District, 
from  January  1,  1916,  to  Deoember  31,  1916. 


December  7,  1915. —  As  stated  on  page  1835  of  the 
minutes  of  the  Public  Service  Commission,  ex- 
penses for  the  year  ending  December  31,  1916.  . .  $1,000,000  00 

April  6,  1916. —  As  stated  on  page  516  of  the  min- 
utes, additional  expenses  for  the  year  ending  De- 
cember 31,  1916. 1,000,000  00 

June  12,  1916. —  As  stated  on  page  939  of  the  min- 
utes, additional  expenses  for  the  year  ending 
December  31,  1916 1,000,000  00 

October  5,  1916. —  As  stated  on  page  1669  of  the 
minutes,  additional  expenses  for  the  year  ending 
December  31,  1916 700,000  00 

♦January  20,  1916. —  As  stated  on  page  81  of  the 
minutes,  to  provide  for  imliquidated  expenses  for 
the  year  ending  December  31,  1915 40,000  00 

November  5,  1915. —  As  stated  on  page  1689  of  the 
minutes,  for  the  purpose  of  reconstructing  man- 
holes, and  repairing  manhole  heads  on  the  pipe 
galleries  in  Kenmare  and  Delancey  streets  (Sec- 
tions 9-0-4  and  9-0-5) 3,700  00 

January  20,  1916. —  As  stated  on  page  106  of  the 
minutes,  for  the  maintenance  and  repair  of  pipe 
galleries,  Centre  Street  Loop  Lines,  Manhattan. .  600  00 


Total  amoimt  of  the  requisitions  made  upon  the 
Board  of  Estimate  and  Apportionment  for  the 
requirements  of  the  Public  Service  Commis- 
sion for  the  First  District,  from  January  1, 
1916,  to  December  31,  1916 ,,....  $3,744,200  00 


*0risinal  requintion  for  150,000  reduced  by  Board  of  Estimate  and  Apportionment  to  S40.000. 

Digitized  by  LjOOQIC 


Auditok's  Keport 


I 


o  5 


-3-3 


-3 


Q 


§ 

s 


umnm 


'^oQcn^  ^n^iavt  * 


t 


c  d  d -3  -i  J3  ^rj  S^ 


»  ff  i^  ::3  ~  S  ^  3  i^i 

1 1 11 ii ill 

444444444 

£;3Ci^£i;:i  =  =  d 
p  o  "j  o  3  3  a  o  o 


8        8 


s     g 

8     S 


S'n  S  "^  ^  *>   ""^  -i"^   ■ 


■iij 


■"  M  Dt 

-i 


M 


Digitized  by  VjOOQIC 


2G 


Public  Seevice  Commissio^c  —  Fikst  Distbict 


8S88888S888388SS8SS88S88S88888%SS888S88 

§§§§§§§§§8888i§Sii8§i§§i§§§§§§§§§§il§§ 
252|2gg|SS8|SISS88Sa5|S^^^^^ 


a2S5222S2222S2222222s5saS22S3aSSSS22222 

mitrnMBMimmmmmmttiii 


K  0  9  9  9  9  9  9  9  O  O  O  «  9  •  O  «  «  «  «  O  9  «  ••  «  •  O  •  Q^^  •  9^  9  9  9 

3^:9:2:s:s:§zz2:2:22z:s:s:|:§:§:|:§:s:§:§:i:g:i:s:§:s:o:|:3:o:o2 


^lll-gllllll^lll-glll?! 


ic4  M  CI  o  ot  C4  o  c«  04  o  C9  04  CI  C4  C9  d  cQ  CO  CO  cQ  «o  CO  cQ  CO  CO  CO  CO  CO  CO  CO  CO  CO  CO  m  CO  (0  «o 


n 

si 


II 


II 


9I, 

It" 

is 

III 

-gi 

III 

1^^ 


§2 


fii 


III 


s®*© 


III 


.--5 

ill 


I.. 


Digitized  by  VjOOQIC 


Auditok's  Repokt 


27 


8        8 
I        § 


8     8888S8 


S88S8888S8S3S88S?88S;8S}8 

§8SSSSSSSSoS&SS3°SSS8SS 

|a8|aaa8a*"as02ssas2"2s?s* 


8 
8 


<OqO«D<DCO(0(0(0<DcD<D<D(0<D<D«0<D(0«0<0«0<0<D 


^ 

S 


•  «  «  O  O  Q  O  O  O  «  Q  O  O  O  O  O  O  Q  O  «  9  9  9 

gigSgSig|aig||g§§i|§agi 


st= 


'o'S'o'S'S'S 

flfill 


SI'S 

".Is 
SSI 

g«9 


Digitized  by  VjOOQIC 


28 


Public  Seevicb  Commission  —  Fibst  District 


Digitized  by  VjOOQIC 


Aubitok's  Report 


29 


a 


I 


S^" 


i 


Is 

n  9 

St 
2l 


S 
8 


■'        ^  Cr 

pi  I 

Etas 

^Q  c  « 

,Ct  ^  e  1=  o 

iifli 

S**    K    *-    ^ 


iA-g- 


Digitized  by  VjOOQIC 


so 


Public  Seevicb  Commission  —  Fiest  Disteict 


» 


o   < 
o  o 


6  fcl 


"StT- 


J 


li 


"S, 


8     8  8 
i     i  S 


SS. 


8   88   8 

O      0*0      lO 


<0      <OtD      C0 
9      0>9      9 


-SOS 


Digitized  by  VjOOQIC 


Additob's  Repoet 


31 


isii 


13 

So 


8 

3 


U  3 

i    I 


IS 


IS 


p6 


II 


s 

" 

§ 

1 

■r 

5' 

g 

1 

J 

1 

s 

a 

4 

1 

i* 

Da 

t^ 

H 

1 

1 

i 

1 

1 

i 

6 

^ 

Sz; 

^ 

Digitized  by  LjOOQ  IC 


82         Public  Sebviob  Oomkission  —  Fibst  Distbict 

MANHATTAN-THE  BRONX  CONSTRUCTION  FUIID 

DISBURSEMENTS 
VII.  Real  Ebtati 
Statement  showing  the  reqioBitions  made  upon  the  Publio  Servioe  Commission  for 
the  First  District  and  the  payments  authorised  under  the  direetaon  of  the  Public 
Service  OKnmission  to  be  made  for  real  estate  acquired  for  and  in  bdialf  of  the  Citj 
of  New  York,  under  the  provision  of  the  contract  with  John  B.  McDonald,  Con- 
tractor, dated  February  21, 1900,  and  the  agreements  spnendatozy  tiiereof  and  supple- 
mental thereto,  for  the  construction  and  operation  of  the  Manhattaa-The  Bronx 
Rapid  Transit  Railroad,  from  January  1,  1916,  to  December  31,  1916. 


DISBUBSEMENTS 

Amount 

Total 

Special  ServiceB 
Compensation  of  real  estate  appraiaar  for  serrioes  rcnd«»red  lihe  City  of 
New  York  in  the  matter  of  apiMraiaal  of  oertaia  atrviaea  mdeted  by 

in  the  oonstraotion  of  the  railroad,  via.: 

road,  etc.,  in  the  Borough  of  The  Bronx 

$1,000  00 

Total  amount  paid  for  real  estate  acquired  under  provision  of  the 
contract  with  John  B.  McDcmald,  ooatractor,  dated  February 
21,  1900,  and  the  agreements  amendatofy  thereof  and  supple- 
mental thereto,  for  the  construction  and  operation  of  the  Man- 
hattan-The  Bronx  Rapid  Transit  Raih-oad  irom  January  U  1910* 
to  Dooember  31,  1916 

SI .000  00 
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BROOKLTK-MANHATTAN  CONSTRUCTION  rUNO— CondikM 
DISBURSEMENTS 
XI.  Rbal  Estate 
Statement  showing  the  requiaKions  made  upon  the  Publie  Service  Cbmmission  for 
the  First  Dirtrict  and  the  payments  authorized  under  the  direction  of  the  Publio 
Service  Conmuasion  to  be  made  for  real  estate  aoquiied  for  and  in  behalf  of  the  City 
of  New  York,  mder  provision  of  the  contract  with  Rapid  Transit  Subway  Construc- 
tion Company,  Contractor,  dated  July  21,  1902,  and  the  agreements  amendatory 
thereof  and  supplemental  thereto,  for  the  oonstmotion  and  operation  of  the  Brooklyn- 
Manhattan  Rapid  Transit  RaOroad,  from  January  1,*1916,  to  December  31,  1916. 


DISBURSEMENTS 


Amamit 


Total 


Clerioal  Service 
-lAndi  undBT  Joralemon  and  other  streeta  in  the  BoKongh 
of  Brooklsrn: 

dedoa^  werriccB  rendered  the  oommieeionere  of  appiaieal.  appointed  by 
the  Appellate  Division  of  the  Supreme  Court,  Second  Judioial  Die- 
triet,  in  the  above  prooeedinca $1,80000 

SteDOgraphio  aervieee  renderecT the  comn^Baioners  of  appraisal  ia  the 

above  proceedincB 1 ,109  40 

Telephone  jtcrvioe  furnished  for  purposes  of  the  oommisaoners  of  ap- 
praisal in  the  above  prooeedinga 3004 


Speoial  Service 

Easements  —  Lands  under  JoralsDion  and  other  streets  in  the  Borough 
of  Brooklyn: 
Compensation  to  consulting  eiijEineen  for  services  rendered  the  com- 
missioners  of  appraisal,  appointed  by  the  Appellate  Division  d  the 
Supreme  Court,  Second  Judioial  District,  in  the  above  proceedings. . . 
Cooopensation  for  experts  in  the  examination  and  translation  of  records 
relative  to  the  titles  of  various  lands,  sjod  services  rendered  the  com- 
misrionerB  of  appraisal  in  the  above  juoceecEngs 


S2,O80  44 


•2,260  00 
600  00 


S2.700  00 


Total  amoant  paid  for  real  estate  aoquired  under  provision  of  tiie 
eontraet  with  the  Rapid  Transit  Subway  Constmction  Company, 
eontractor,  dated  July  21,  1902,  and  the  agreements  amendatory 
thereof  and  supplemental  thereto  for  the  construction  and  opera- 
tion oi  the  Brooklyn-Manhattan  Rapid  Thmsit  Raiboad  from 
Jaouaiy  1,  1916.  to  Deoember  31, 1916 


$6,699  44 
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BROOBXYN-MANHATTAN  LOOP  LINE  (MANHATTAN  SECTIONS) 
CONSTRUCTION  FUNDS 
DISBURSEMENTS 
LII.  Real  Estate 
Statement  showing  the  requisitionfi  made  upon  the  Public  Service  CJommission  for 
the  First  District,  New  York,  and  the  payments  authorised  under  the  direction  of 
the  Public  Service  Commission  to  be  made  for  real  estate  acquired  for  and  in  behalf 
of  the  City  of  New  York  under  provisions  of  the  various  contracts  and  the  agreements 
amendatory  thereof  and  supplemental  thereto,  for  the  construction  of  the  Brooklyn- 
Manhattan  Loop  Lines  (Manhattan  Sections)  from  January  1,  1916,  to  December 
31,  1916. 


DISBURSEMENTS 


Amount 


Total 


8PKCIAL   BSRTICB 

Compensation  to  ^perts  in  examining  and  appraioing  value  of  lands  and 
buildings  and  attending  hearings  before  the  commissioners  of  ap- 
praisal, appointed  by  the  Appellate  Division  of  the  Supreme  Court, 
First  Judicial  District,  relative  to  lands  situated,  vis.: 

Estate  in  fee  and  easements  —  Acquiring  the  fee  of  certain  premises  and 
a  permanent  and  perpetual  underground  right,  easement  and  right-of- 
way,  also  a  temporary  easement  in  other  premises  at  or  near  the 
southeasterly  comer  of  Walker  street  and  Omtre  street.  Borough  of 
Manhattan,     (hection  9-0-2) S2.S75  00 

Estate  in  fee  —  Acauiring  the  fee  of  certain  premises  on  the  west  side 
of  Centre  street  between  White  street  and  Canal  street,  and  on  the 
east  side  of  Centre  street  between  Walker  street  and  Canal  street  in 
the  Borough  of  Manhattan.     (Section  9-0-2) 1 .000  00 

Estate  in  fee  —  Acquiring  the  fee  of  certain  premises  on  the  westerly 
side  of  Centre  street  between  Canal  street  and  Howard  street,  and  on 
the  northeast  comer  of  Canal  street  and  Centre  street,  and  on  the 
northwest  corner  of  Centre  street  and  Lafayette  street,  in  the  Borough 
of  Manhattan.     (Sections  9-0-1  and  9-Q-3) 1 ,025  00 

Estate  in  fee  and  easements  —  Acquiring  the  fee  of  certain  premises, 
and  a  permanent  and  perpetual  unaer|(round  right,  easement  and  right- 
of-way,  also  a  temporary  easement  m  other  premises  situated  at  or 
near  the  northeast  corner  of  Broome  street  and  Cleveland  place  in 
the  Borough  of  Manhattan.     (Section  9-0-4)    250  00 


$4,850  00 


Total  amount  paid  for  real  estate  acquired  under  provisions  of  the 
various  contracts  and  the  agreements  amendatory  thereof  and 
supplemental  thereto,  for  the  construction  of  the  Brooklyn-Man- 
hattan Loop  Lines  (Manhattan  sections),  from  January  1,  1016, 
to  December  31,  1916 


$4,850  00 
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IXXIX.  SPECIAL  ACCOUNT  RBAL  BSTATB 
Statement  of  the  proceeds  of  the  sale  of  property  and  rentals  for  leases  of  property 
icquired  for  rapid  transit  purposes,  upon  deposit  with  the  chamberlain  of  the 
City  of  New  York,  and  available  for  the  purchase  of  other  property  under  the  direc- 
tion of  the  Public  Service  Commission  for  the  Hist  District,  New  York,  December 
31,  1916. 


ROUTE 


Amount 


Total 


Brooklyn  Loop  ZAnoa  I 

ToUl  to  Deeember  31.  1915 $764,098  72 

Rentals  collected  by  the  PubUo  Service  CommiBnon  for  the  First, 

District,  New  York,  for  the  leases  of  property  acquired  in  the 

construction  of  the  Brooklsm  Loop  lines  (Manhattan  Section), 

vis.: 

West  side  of  Centre  street  between  Canal  and  Howard  streets. 

Borough  of  Manhattan ^^ 

West  side  of  Centre  street,  between  Walker  and  Canal  streets,   \    5,400  00 

Borough  of  Manhattan 

No.  106  Walker  street.  Borough  of  Manhattan 


BrooHmi  (Fourth  ilMnus)  Subway 
15. 


Total  to  December  31. 19U 

Rentals  collected  by  the  Public  Service  Commission  for  the  First 
District.  New  York,  for  leases  of  property  acquired  in  the  con- 
struction of  the  Brooklyn  (Fourth  Avenue)  Subway,  vis.: 
Hudson  avenue  and  Fulton  street,  Boroush  of  Brooklyn . . . 

Fulton  street  and  Rockwell  place.  Borouso  of  Brooklyn 

Myrtle  avenue  and  Flatbuah  avenue  extension,  Borough  of  Brook- 


Broadway  RouU  iManhattan) 
31,1916 


$63,478  89 


12.288  80 


Total  to 

Total  to  December  31,  1916 

_  Ltxmgton  Awonue  Suhway 

Total  to  Deoember  31.  1916 

Rental  for  half  of  vacant  plot  at  138th  street  and  Park  avenue, 

$300.00 1 

Rental  for  sign  board  privileges  at  188th  street  and  Mott  avenue.l 

180.00 ...77;. I 

Rental  of  premises  to  Police  Department  at  E.  146th  street  and 
Walton  avenue,  from  September  1.  1916.  to  July  6,  1916,  $609.67 

WhiU  PIcwfU  Road  Line 

Total  to  Deeember  31,  1916 

Rental  of  vacant  lot  at  E.  180th  street  and  Bronx  Park  avenue,  from 
November  1.  to  December  31.  1916, 


$4,842  08 


Notbrand  Avenue  Route 
Total  iA  Daeember  31. 1915 


total  to  Deoember  31. 1916. 


Park  AvenuO'Lexinolon  Avenue  Connection 
Total  to  Deeember  31,  1916 


Total  to  Deoember  31,  1916. 


_                    Pari;  Ptoes,  WiUiam  and  Clark  Sbreel  RouU 
Total  to  I>eoember  31.  1916 


Total  to  Deoember  31. 1916. 


Pourteenih  Street — Baelem  Line 

nle  and  wrecking  of  buildings  at  794-8  Metr<4)olitan  avenue  and  3-^ 

Bushwiek  avenue 


L      New   Utrecht  Avenue  RouU  (BroadwayFourtk  Avenue  Line) 
(total  to  Deoember  31.  1916 


$612  00 


969  67 


$4,867  00 
49  60 


$916  00 


$9,912  60 


$7,638  84 


$626  26 


$760,668  73 


66.767  19 


4.842  08 


1.681  67 


4.916  60 


916  00 


9.912  60 


7.638  84 


626  26 
$7,062  79 
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LXXIX.  Special  Account  Real  Eeft ate  —  Concluded 


New  Utrecht  Avenue  R<nae  (Broadiray-FouHh  Atenue  Line)—  Concl. 
Rentals  collected  by  the  Public  Service  Commiitfion  for  the  Firat 
Diatrict,  New  York,  for  leaMS  of  property  acc^uired  in  the  con- 
struction of  the  New  Utrecht  Avenue  route,  vis.: 
No.  1826  85th  street 

S1.079  85 

No.  1846  86th  street 

No.  8132  New  Utrecht  avenue 

BUlboard  sites  on  New  Utrecht  avenue,  at  81st  and  86th  streets. . 
Stand  at  comer  Eiirhteenth  avenue  and  86th  street            

S8,lS2d4 

B€Utem  Parkwau  Line  (^Livonia  Avenue  Route) 
Rnl^  of  ftld  bxijldins,  i9i  i  TJn»on  Mt'^^t    , 

•76  00 

75  03 

{Broadway-Fourth  Avenue)  St.  Pdix  Street  Connection  and  Flatlnuh 

Avenue  Line 
Total  to  December  31,  1915 

SU.217  38 
3,168  44 

Rentals  collected  by  the  Public  Service  Commission  for  leases  of 
property  acqiiircd  for  construction  of  'said  line.  No.   155-161 
Flatbush  avenue: 

Billboards  on  Atlantic  avenue,  corner  of  Flatbush  avenue 

Wrecking  buildings  at  616-22  Fulton  street 

175  Flatbush  avenue 

17,385  82 

WhitehailrBast  River-Montaoue  Street  Line 
Total  to  December  31,  1916 

S2,200  00 

2.200  00 

Culver  Line 
Rentals  collected  by  the  Public  Service  Commission  for  use  of  prop- 
erty acquired  in  the  construction  of  «the  Culver  Line: 
Premises  situated  in  block  between  10th  and  Fort  Hamilton  ave- 
nue, between  37th  and  38th  streets,  Brooklyn 

06  77 

96  77 

Total 

$803,448  ^ 

TRANSFBRBNOS 

Amount  transferred  and  applied  to  Rapid  Transit  Construction: 

Feb.     3,  1914.     Brooklyn  real  estote  and  interest  therein 

Jan.  22,  1916.     Contract  No.  3,  real  estate  and  interest  therein. . . 

$230,000  00 
3J0.OOO  00 
200,000  00 

Net  balance  December  31,  1916 

$103,448  9i 
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1.  MANHATTAN-THB  BRONX  CONTRACT 
LXXX.  Sbcubitt 
Statement  of  the  seourity  deponted  under  proviBioiia  of  the  contract  of  February 
21, 1900,  and  the  agreements  amendatory  thereof  and  supplemental  thereto,  for  the 
eonstroction,  maintenance  and  operation  of  the  Manhattan-The  Bronx  Rapid  Transit 
Raiboad,  remaining  in  the  custody  of  the  City  of  New  York  December  31, 1916. 


Bond —  (continuing).    For  rental  and  also  for  construction  deposited 
■  with  the  City  Comptroller $500 ,  000 


SURETIES 

Fidelity  and  Depont  Company  United  SUt«t  Fidelity  and  Quar- 

of  Maiyland,  anty  Company  of  Maryland, 

$2M.000  S250.000 


Bond  of  the  subeonthMstors  for  construction,  assigned  to  the  City  of  New 
York  as  additional  security  by  John  B.  McDonald,  Contractor,  and 
deposited  with  the  Rapid  Transit  Board,  aggregating $2,878,250 


CiTT  LiBN  ON  EqUIPICBNT 

"  The  City  shall  also  have  a  first  lien  upon  the  equipment  of  the  Railroad  as  further 
iecmity  for  the  faithful  performance  by  the  Contractor  of  the  covenants,  conditions 
tnd  agieementa  of  the  oontraet  of  February  21, 1900,  and  the  agreements  amendatory 
thereof  and  supplemental  thereto.  Such  lien  shall  arise  immediately  upon  the  acquisi- 
tion by  the  Contractor  of  any  paii  of  the  equipment  for  use  on  or  in  connection  with 
the  said  railroad  or  any  part  of  it,  or  intended  for  such  use,  whether  or  not  such  equip* 
ment  be  est  up  or  deliveied  upon  or  at  the  railway." 

1 
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2.  BROOKLYN-MANHATTAN  CONTRACT 
LXXX.  Secueitt  — •  Cofrfiniied 
Statement  of  the  aeourity  deposited  under  provifitons  of  the  oontraet  of  July  21, 
1902,  and  the  agreements  amendatory  thereof  and  supplemental  thereto,  for  the 
construction,  maintenance  and  operation  of  the  Brooklyn-Manhattan  Rapid  Transit 
Railroad,  remaining  in  the  custody  of  the  City  of  New  York  December  31,  1916. 


Bond —  (continuing).    For  rental  and  also  for  construction  deposited 

with  the  City  ComptroUer $500,006 

SURETIES 
United   SUtot   Fidelity   and        FideUty   and   Deposit  Com-  The   National   Surety   Corn- 
Guaranty  Company  of  Mary-        pany  of  Maryland,  pany  of  New  York, 
Und,                                       ^          *«^          $1»,0«I.  $126.0M. 


$128,000. 


American  Sxirety  Company  of 
New  York, 

$125,000. 


Bond  of  the  subcontractors  for  construction,  assigned  to  the  City  of  New 
York  as  additional  security  by  Rapid  Transit  Subway  Construction 
Company,  Contractor,  and  deposited  with  the  Rapid  Transit  Board, 
aggregating $650*000 


Cftt  Libn  on  Equipmbnt 
"  The  City  shall  also  have  a  first  lien  upon  the  equipment  of  the  Railroad  as  further 
security  for  the  faithful  performance  by  the  Contractor  of  the  oovenanls,  oonditiona 
and  agreements  of  the  contract  of  July  21,  1902,  and  the  agreements  amendatory 
thereof  and  supplemental  thereto.  Such  lien  shall  arise  immediately  upon  the  acquisi- 
tion by  the  Contractor  of  any  part  of  the  equipment  for  use  on  or  in  connection  with 
the  said  railroad  or  any  part  of  it,  or  intended  for  such  use,  whether  or  not  such  equip- 
meat  be  set  up  or  delivered  upon  or  at  the  railway." 
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3.  INTERBOROUGH  RAPID  TRANSIT  COMPANY  CONTRACT  NO.  3 
LXXX.  BmcuBiTT  ^ConHntud 

StatemeBt  of  the  eecurity  deposited  under  provinons  of  the  contnot  of  M«reh  19, 
1913,  and  the  agreements  amendatory  thereof  and  supplemental  thereto,  for  the  oon* 
stniction,  maintenance  and  operation  of  the  Dual  System  of  Rapid  Transit  lUUroads, 
Contract  No.  3,  Interborough  Rapid  Transit  Company,  remaining  in  the  custody  of 
the  City  of  New  York  December  31, 1916. 


Bond  —  (continuing).    For  rental  and  also  for  eonstruction  depoAted 
with  the  City  ComptroUer $1,000,000 

SURETIES 

The   National  Suiety  Com-        Fidelity   and   Deposit  Com-        United   SUtee  Fidelity   and 
pany  of  New  York,  pany  of  Marylancf,  Guaradty  Company  of  Mary- 

9250,000.  $226,000.  land. 

$200,000. 

The    American    Surety    Com-  Globe      Indemnity     Company 

pany  of  New  York,  of  New  York, 

9200,000.  9128,000. 


Securities  deposited  with  the  ComptroUer  —  2  certificates  of  coupon 
corporate  stock  of  the  City  of  New  York,  aggregating  in  value  a  sum 
exceeding  $1,000,000. 
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4.  NEW  YORK  MUNICIPAL  RAILWAY  CORPORATION  CONTRACT  NO.  4 
LXXX.  Sbcubitt  —  Continued 

Statement  of  the  seeurity  deposited  under  provisiouB  of  the  contraet  of  March  19, 
1913,  and  the  agreements  amendatory  thereof  and  supplemental  thereto,  for  the 
eonstruction,  maintenance  and  operation  of  the  Dual  System  of  Rapid  Tranmt  Rail- 
roads, Contract  No.  4,  New  York  Municipal  Railway  Corporation,  remaining  in  the 
custody  of  the  City  of  New  York  December  31, 1916. 


Bond  —  (continuing).    For  rental  and  also  for  construction  deposited 
with  the  City  Comptroller $1,000,000 


The  NataoDftl  Surety  Com- 
pany of  New  York. 
$2SO,000. 
United   States   Fidelity   and 
Guaranty  Company  of  Mary- 


975,000. 


SURETIES 

The  American  Surety  Com- 
pany of  New  York* 

1260,000. 
New  England  Casualty  Com- 
pany of  Massachusetts, 

9100,000. 
The  Globe  Indemnity  Com- 
pany of  New  York, 

979,000. 


Fidelity  and   Deposit  Com- 
pany of  Mariano, 

Mainland  Casualty  Company 
of  Maryland, 
979, 


Securities  deposited   with   the   Comptroller  —  Certificate   of   gold 
corporate  stock  of  the  City  of  New  York,  aggregating  in  value  a  sum 
E  $1,000,000. 


Digitized  by  VjOOQIC 


Auditob's  Kbpobt  197 

SEVENTH  AVENXJB-LEXINGTON  AVENUE  LINE 

5.  SEVENTH  AVENUE  BRANCH 

LXXX  Sbcubitt  —  CanHnwd 

Statement  of  aeciirity  deposited  under  the  provisions  of  the  various  oontraots  for 
the  oonstruction  of  the  Seventh  Avenue-Lexington  Avenue  Line  (Seventh  Avenue 
Branch),  remaining  in  the  custody  of  the  City  of  New  York  December  31, 1916. 


Section  No.  1  A,  from  South  Ferry  to  Battery  place  and  Greenwich  street,  under 
Battery  park. 

Rapid  Transit  Subway  Construction  Company,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  the  City 

Comptroller $200,000 

Securities  deposited  with  the  Comptroller  —  Two  special  revenue 
bonds  of  the  City  of  New  York  of  a  par  value  of  $200,000. 
Section  No.  1,  under  Greenwich  street  from  Battery  place  to  Vesey 
street. 
Rapid  Transit  Subway  Construction  Company,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with   the  City 

Comptrofler $300,000 

Securities  deposited  with  the  Comptroller  —  Two  corporate  stock 
notes  of  the  City  of  New  York  of  a  par  value  of  $300,000. 
Section  No.  2,  under  West  Broadway  from  Vesey  street  to  Beach  street. 
Degnon  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $75,000 

SURETIES 

Fidelity   and   Deposit  Com-  American    Surety    Company 

pany  of  Maryland*  of  New  York, 

$50,000.  $25,000. 


Section  No.  3,  under  Varick  street  from  Beach  street  to  Commerce 
street. 
Degnon  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $75 ,000 

SURETIES 

National    Surety    Company,  Fidelity   and   Deposit  Coin- 

New  York,  pany  of  Maryland, 

$S7,500.  $$7^00. 


Section  No.  4,  under  Seventh  avenue,  from  Commerce  street  to  Six- 
teenth street. 
United  States  Realty  and  Improvement  Company,  Contractor. 
Bond  —  For  oonstruetion,  deposited  with  the  City  Comptroller $150 ,  000 

SURETIES 
National    Surety    Company,  Globe  Indemnity  Company, 

New  York,  New  York, 

$100,000.  $M>000i 
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SEVENTH  AVENUE-LEXINGTON  AVENUE  LINE 

6.  SEVENTH  AVENUE  BRANCH  —  Concluded. 

LXXX.  Becubitt  —  Continued 

Section  No.  5,  under  Seventh  avenue,  from  Sixteenth  street  to  Thirtieth 
street. 
United  States  Realty  and  Improvement  Company,  Assignee, 
Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $75,000 

SURETIES 

Globe  Indemnity  Company  of  U.  8.  Fidelity  ft  Guaruily 

New  York,  Ck>mpany  (Md.). 

|S7^M.  $S7,500. 


Section  No.  6,  under  Seventh  avenue  from  Thirtieth  street  to  Forty-third  street 
Rapid  Transit  Subway  Construction  Company,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  the  City 

Comptroller $200,000 

Securities  deposited  with  the  Comptroller  —  Two  revenue  bonds 
of  the  City  of  New  York  of  a  par  value  of  $200,000. 
Section  No.  6-A,  under  Seventh  avenue  from  Forty-third  street  to  Forty-fifth  stieei. 
Holbrook,  Cabot  Sc  Rollins  Corporation,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $400,000 

SURETIES 

National    Surety    Company,        Fidelity   and   Deposit  Com-        Globe  Indemnity  Company, 
New  York.  pany  of  Maryland,  New  York, 

$80,000.  080,000.  $80,000. 

Aetna  Accident  and  Liability        American  Surety  Comp«uiy  of        International  Fiddity  losor- 
Company,  New  Y<lrk,  New  York.  anoe  Company,  New  York. 

$62,000.  $80,000.  $9,000. 

London  and  Lancashire  Guar- 
anty A  Accident  Company, 
$».000. 


Installation  of  tracks.    Seventh  Avenue-Lexington  Av^iue  Line,  Seventh  Avenue 
Branch     Routes  Nos.  4  and  38,  Route  48,  and  Section  3,  of  Route  33. 

Engel  and  Hevenor,  Contractors. 
Bond  —  For  track  installation,  deposited  with  the  City  Comptroller 125,000 

SURETIES 

American  Surety  Company  of  Casualty        Company        of 

New  York.  America, 

$12,500.  $12,500. 


Station  finish.    Routes  4  and  38,  Sections  5,  6  and  Oa,  and  Route  43,  Section  1  and  2. 
Construction  of  station  finish  for  a  part  of  the  Seventh  Avenue-Lexington 
Avenue  Line  —  Seventh  Avenue  branch,  Louis  Wechsler,  Contractor      $40,000 

SURETIES 

National  Surety  Company  of  Globe    Indemnity   Company 

New  York.  of  New  York, 
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SEVENTH  AVENUE-LEXINGTON  AVENUE  LINE 

6.  PARK  PLACE,  WILLIAM  AND  CLARK  STREET  ROUTE 

LXXX.  SscuEiTT  —  Cordinued 

Statement  of  the  eecurity  deposited  under  the  provisionB  of  the  variouB  oontracts 
for  the  oonstruction  of  the  Park  Place,  William  and  Clark  Street  Rapid  Transit 
Railroad  remaining  in  the  custody  of  the  City  of  New  York  December  81,  1916. 


Section  No.  1,  Route  48,  under  Park  place  and  Beekman  street  from  West  Broad- 
way to  William  street. 

Frederick  L.  Cranford,  Inc.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $400,000 

SURETIES 
National    Surety    Company,        Fidelity  and   Deposit  Com-        American  Surety  Company  of 
New  York,  pany  of  Marvland,  New  York, 

$100,000.  $100,000.  $100,000. 

.  Aetna  Accident  and  Liability  Globe  Indemnity  Company, 

Company,  New  York,  New  York, 

$00,000.  $40,000. 


Section  No.  2,  Route  48,  under  William  street  from  Beekman  street  to  Old  Slip. 
Smith,  Hauser  A  Maclsaac,  Inc.,  Contractors. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller .......        $500 ,000 

SURETIES 

Fidelity    and   Deposit  Com-        National    Surety  ComxMuiy,         Globe  Indemnity  Company 

pany  of  Maryland.                          New  York,  New  York, 

$200,000.                                             $100,000.  $100,000. 

United   States   Fidelity   and  Hartford   Aoddent   and    In- 

Guaranty     Company,     New  demnity  Company,  Hartford, 

York,  Conn., 

$50,000.  $SO,000. 


Section  No.  3,  Route  48,  from  Old  Slip,  Manhattan,  under  East  river  to  Clark  and 
Fulton  streets,  Brooklyn. 

Flinn-O'Rourke  Company,  Inc.,  Assignee,  Contractor. 
Bond — For  construction,  deposited  with  the  City  Comptroller $500 ,  000 

SURETIES 

American  Surety  Company  of        Fidelity   and   Deposit  Com-        Globe  Indemnity   Company, 
New  York,  pany  of  Maryland,  New  York. 

$200,000.  $150,000.  $75,000. 

National  Surety  Company  of 
New  York, 

$76,000. 
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SEVENTH  AVENUE-LEXINGTON  AVENUE  LINK 

7.  LEXINGTON  AVENUE  BRANCH 

LXXX.  S^cuBm  — Continued 

Statement  of  the  security  deposited  under  the  provisions  of  the  various  oontraets 
for  the  construction  of  the  Lexington  Avenue  Branch  of  the  Seventh  Avenue- 
Lexington  Avenue  Rapid  Transit  Railroad  remaining  in  the  custody  of  tiie  City  of 
New  York  December  31,  1916. 


Section  6,  Lexing^n  avenue  from  East  Twenty-sixth  street  to  East  Fortieth  street. 
Bra/iley  Contracting  Company^  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $350,000 

SURETIES 

The     Title     Guaranty     and        MaiyUuid  Casualty  Company,        United   States   Fidelity   and 
Surety   Company,    Scranton,        Maryland,  Guaranty  Company  of  Marjr- 

Pa..  f75,M0.  land, 

$75,000.  $7S,000. 

Fidelity   and   Denosit   Com-  Massachusetts  Bonding  and 

pany  cd  Marylana,  Insurance  Company,  Boston, 

$7S,000.  Mass.. 

$50,000. 


Section  7,  Lexington  avenue  from  East  Forty-third  street  to  East  Fifty-third  street 
Rapid  Transit  Subway  Construction  Company,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  the  City  Comp- 
troller          $200,000 

Securities  deposited  with  the  Comptroller  —  4  certificates  of 
coupon  coiporate  stock  of  the  City  of  New  York,  aggregating  in 
value  a  sum  exceeding  $200,000. 


Section  8,  Lexington  avenue  from  East  Fifty-third  street  to  East  Sixty-seventh 
street. 

Bradley  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $300,000 

SURETIES 

American  Surety  Company  of        Massachusetts  Bonding   and        United   States   FSddity   and 
New  York,  Insurance  Company,  Boston,        Guaranty  Company  of  Maiy 

$75,000.  Mass.,  land, 

$50,000.  $75,000. 

Fidelity   and   Deposit  Comr 
pany  of  Maryland, 
$100,000. 


Section  9,  Lexington  avenue  from  East  Sixty-eeventh  street  to  East  Seventy-ninth 
street. 

Patrick  McGovem  A  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $50,000 

SURETIES 

Massachusetts  Bonding  and  American  Bonding  Company 

Insurance  Company,  Boston,  of  Baltimore,  Md., 

$25,000.  9»,99%. 
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7.  LEXINGTON  AVENUE  BRANCH  —  CofOinued 

LXXX.  Sbcubitt  —  ConHwued 

Section  10,  Lexington  avenue  from  East  Seventy-ninth  street  to  East  Ninety-third 
Btreet. 

Bradley  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $300 ,000 

SUKETIES 

American  Surety  Company  of        Fidelity  and  Deposit  Com-        United   States   Fidelity   and 
New  York,  pany  of  Maryland,  Guaranty    Company,    Balti- 

975,000.  $100,000.  more.  Md., 

$75,000. 
Mamaehusetts  Bonding  and 
Insurance  Company,  Boston, 
Mass.. 

$50,000. 

Section  11,  Lexington  avenue  from  East  Ninety-third  street  to  East  One  Hundred 
and  Sixth  street. 

Bradley  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $300,000 

SURETIES 

Amerioan  Surety  Company  of        Fidelity   and  Deposit  Com-        Maryland     Casualty     Corn- 
New  York,  pany  of  Maryland.  pany,  Baltimore,  Md., 
$75,000.                                         $100,000.  $75,000. 
Massachusetts  Bonding  and 
Insurance  Company,  Boston, 
Mass.. 

$50,000. 

Section  12,  Lexmgton  avenue  from  East  One  Hundred  and  Sixth  street  to  East 
One  Hundred  and  Eighteenth  street. 

Oscar  Daniels  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $400 ,  000 

SURETIES 
Luther  P.  FWestedt,  Chicago,        Oscar  Daniels,  Summit,  N.  J.,        Albert  E.  Dennis,  Chicago, 

m..  $40,000.  m.. 

$850,000.  $10,000. 

Bond — For  lien  of  retained  payments  foV  construction $200,000 

Luther  P.  Friestedt,  Chicago.        Oscar  Danieb,  Lake  Qeorge.        Albert  E.   Dennis,   Chicago, 
Dl.,  N.  Y..  m., 

Section  13,  Lexington  avenue  from  East  One  Hundred  and  Eighteenth  street  to 
East  One  Hundred  and  Twenty-ninth  street. 

Bradley  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $400,000 

SURETIES 

Amsrican  Surety  Company  of  American  Bonding  Company  Fidelity  and  Deposit  Corn- 
New  YcM'k,  of  Baltimore,  Md..  pany  en  Maryland, 

$75,000.  $75,000.  $50,000. 

Maryland  Casualty  Company,  Massachusetts  Bonding  and  Equitable  Surety  Company, 

Baltunore,  Md.,  Insurance  Company,  Boston,  St.  Louis,  Mo., 

$75^000.  Mass.,  $75,000. 

$50,000. 
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SEVENTH  AVENXJE-LEXINGTON  AVENUE  UNB 

7.  LEXINGTON  AVENUE  BRANCH  —  ConKnued 

LXXX.  Sbcuritt  •— Cotainued 

Section  14,  from  Lexington  avenue  and  East  One  Hundred  and  Twenty-ninth 
street  in  the  Borough  of  Manhattan,  under  Lexington  avenue  and  Hariem  river,  to 
Mott  avenue,  Borough  of  The  Bronx. 

Arthur  McMuHen  and  Olaf  Hoff ,  Contractors. 

Arthur  McMullen  &,  Ho£f  Company,  Assignees. 
Bond  —  For  oonstruction,  deposited  with  the  City  Comptroller $100 ,  000 

SURETIES 

American  Surety  Company  of  Maaaachuaetts   Bondins  and 

New  York,  Insuranoe  Company.  Boston, 

$50,000.  Maas.. 

$50,000. 


Section  15,  Mott  avenue  and  East  One  Hundred  and  Thirty-eighth  street  from 
East  One  Hundred  and  Thirty-fifth  street  to  East  One  Hundred  and  Fifty-aeventh 
street  and  to  Alexander  avenue. 

Rodgers  and  Hagerty,  Inc.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller S500 ,  000 

SURETIES 

American  Bonding  Company  The   National  Surety   Coo»-  Fidelity   and   Dcpoait    Com- 

of  Baltimore.  Md.,  pany  of  Now  York,  pany  of  Maryland. 

$100,000.  $100,000.  $75,000. 

Equitable  Surety   Company,  American  Surety  Company  of  Maryland     CoMualty      Com- 

St.  Louia.  Mo..  New  York.  pany,  Baltimore,  Md., 

$75,000.  $75.0001  $7fi.«00. 
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SEVENTH  AVENUE-LEXINGTON  AVENUE  LINE 

7.  LEXINGTON  AVENUE  BRANCH  —  Concluded 

LXXX.  SactTSiiT  —  Continued 

Station  finish.    Ck>n0tnietion  of  station  finish  of  a  portion  of  the  Seventh  Avenue. 
Lexington  Avenue  Rapid  Transit  Railroad  (Route  5,  Sections  Nos.  7  to  11  inclusive) 

John  6.  Roberts  ft  Co.,  Contractor* 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $40 ,000 

SURETIES 

National  Surety  Company  of  Hartford   Accident  and   In- 

New  Yorlc,  demnity  Company,  Hartford, 

«2t      4l.e7.  Conn., 

$is,s3S.aa. 


Station  finish.    Construction  of  station  finish  of  a  portion  of  the  Seventh  Avenue- 
Lexington  Avenue  Rapid  Transit  Railroad  (Route  5,  Sections  Nos.  12  to  15). 

A.  W.  Kmg  &  Co.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $40 , 000 

SURETIES 

Globe  Indemnity  Company  of  United  SUtes   Fidelity   and 

New  York,  Guaranty  Company  ot  New 

York, 

$20,000. 


Installation  of  tracks  —  Contract  for  the  installation  of  tracks  for  a  portion  of  the 
Seventh  Avenue-Lexington  Avenue  Line  on  Lexington  and  Jerome  avenues.  Routes 
Nos.  43,  5  and  16. 
Bond  —  For  installation  of  tracks,  deposited  with  the  City  Comptroller         $35,000 

SURETIES 

National  Surety  Company  of  Globe  Indemnity  Company  of 

New  York,  New  York, 

$17,500.  $17,600. 
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SEVENTH  AVENUE-LEXINGTON  AVENUE  LINE 

8.  JEROME  AVENUE  BRANCH 

LXXX.  Sbcumtt  —  Continued 

Statement  of  the  aeourity  deposited  under  the  provisions  of  the  various  eontraets 
for  the  construction  of  the  Jerome  Avenue  Branch  of  the  Seventh  Avenue-Lexington 
Avenue  Rapid  Transit  Railroad  remaining  in  the  custody  of  the  City  of  New  York 
December  31, 1916. 


Section  1,  Route  16,  Jerome  avenue  from  One  Hundred  and  Fifty-seventh  street 
to  One  Hundred  and  Eighty-second  street. 

Oscar  Daniels  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $100,000 

SURETIES 

Fidelity   and    Deposit   Com-  Globe    Indemnity    Compaiiy 

pany  of  Maryland,  of  New  York, 

190,000.  $10,000. 


Section  2,  Jerome  avenue  from  One  Hundred  and  Eighty-second  street  to  Wood- 
lawn  road. 

Cooper  &  Evans  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $100,000 

SURETIES 
National  Surety  Company  of        Globe  Indemnity  Company  of        Mawachuaetta  Bonding  and 
New  York.  New  York,  Inauranoe  Company,  Boetoo. 

$S3,SSS.S4.  |3S,a8S.8S.  Maaa.. 

$U,SSS.33. 


Station  finish,  Jerome  Avenue  Line,  Route  16,  Sections  1  and  2;  White  Plains 
Road  Line,  Route  18,  Sections  1  and  2. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $50 ,000 

SURETIES 

Maryland     Caaualty     Com-        United   States   Fidelity   and        Fidelity  and  Deposit  Com- 
pany, Guaranty  Company,  pany  of  Maryiano. 
$l«»M€.e7.                                          fl6,666.S7.  $1M«<.M* 


One  Hundred  and  Fifty-seventh  Duct  Line  —  Construction  of  a  railroad  duet  line, 
Walton  avenue  and  East  One  Hundred  and  Fifty-seventh  street. 

T.  H.  Reynolds  Constructing  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $1 ,000 

SURETIES 

Hartford   Accident   and    In-  National  Surety  Company  of 

denmity  Company,  Hartford,  New  York. 

Conn..  IBM. 
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SEVENTH  AVENUE-LEXINGTON  AVENUE  LINE 

9.  SOUTHERN  BOULEVARD-WESTCHESTER  AVENUE  ROUTE 

LXXX.  SBCUBirr  —  CanHnued 

Statement  of  the  security  deposited  under  the  provisions  of  the  various  contraets 
for  the  construction  of  the  Southern  Boulevard-Westchester  Rapid  Transit  Railroad 
remaining  in  the  custody  of  the  City  of  New  York  December  31,  1916. 


Section  1,  Routes  19  and  22,  from  East  One  Hundred  and  Thirty-eighth  street 
about  100  feet  east  of  Alexander  avenue,  under  East  One  Hundred  and  Thirty-eighth 
street,  private  property  and  Southern  boulevard  to  East  One  Hundred  and  Forty- 
seventh  street. 

John  F.  Stevens  Ck>nstruction  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller 175,000 


SURETIES 

of  So 

962.500.  ^  ~fl2.500. 


National  Surety  Company  of  Southwestern   Surety    Insor- 

New  York,  anoe  Company  of  Oklahoma, 

fi2,r" 


Section  1-A,  Southern  boulevard  and  Whitloek  avenue  and  One  Hundred  and 
Forty-seventh  street  to  Bancroft  street. 
Rodgers  &  Hagerty,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $160 ,  000 

SURETIES 

Fidelity   and   Deposit  Com-  Globe    Indemnity   Company 

pany  ot  Marylancf,  of  New  York, 

1140,000.  $10,000. 


Section  2,  Routes  19  and  22,  Westchester  avenue,  Bancroft  street  to  Eastern 
boulevard. 

Lawrence  0.  Manuell,  Contractor,  t 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $200,000 

SURETIES 

National  Surety  Company  of        London  and  Lanoaahire  In-  Globe  Indemnity  Company  of 

New  York,  demnity  Company  of  America,  New  York, 

fS;,00O.  125,000.  026.000.         ^    , 

Fidelity    and  Depoait    Com-        Royal  Indemnity  Company,  Hartford   Accident   and    la- 

pany  of  Maryland,  $26,000.  demnity  Company, 

026,000.  $26,000. 

Southern    Surety    Insurance 

Company, 

$20,000. 


t  Aaaicned  to  Flick  and  Manuell  ConBtruction  Company,  and  later  forfeited  and  to  be  oompletod 
by  the  City  of  New  York,  acting  by  the  PubUo  Servioe  r 
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10.  WHITE  PLAINS  ROAD  LINE 
LXXX.  Secubitt  —  Continued 
Statement  of  the  security  deposited  under  the  provisions  of  the  various  oontracts 
for  the  construction  of  the  White  Plains  Road  Line  remaining;  in  the  custody  of  the 
City  of  New  York  December  31,  1916. 


Section  1,  Route  18,  from  Bronx  Park  and  White  Plains  road,  One  Hundred  and 
Seventy-ninth  street  to  Burke  avenue. 

Oscar  Daniels  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $100, 000 

SURETIES 
Fidelity   and   Deposit   Com-  Globe   Indemnity   Company 

I>any  of  Marylano,  of  New  York, 

190,000.  $10,000. 


Section  2,  Route  18,  from  White  Plains  road  and  Burke  avenue  to  Two  Hundred 
and  Forty-first  street. 

Alfred  P.  Roth,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $100,000 

SURETIES 
The   National   Surety   Com-        New  England  Casualty  Com-        Equitable  Surety  Comp«iiy, 
pany  of  New  York,  PAoyt  St.  Louis,  Mo., 

026,000.  ,  $25,000.  025,000. 

Fidelity    and   Deposit  Com-  U.  S.  Fidelity  and  Guaranty 

pany  of  Maryland,  Company  (Md.), 

112,500.  $12,500. 


One  Hundred  and  Eightieth  Street  Storage  Yard. —  Construction  of  a  part  of  the 
White  Plains  Road  Line,  Route  18,  One  Hundred  and  Eightieth  Street  Yard. 

Thomas  J.  Buckley  Construction  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $25,000 

SURETIES 
Fidelity   and   Deposit   Com-  United   States   Fidelity   and 

pany  of  Maryland,  Guaranty  Company, 

112,500.  $12J(00. 


Two  Hundred  and  Thirty-ninth  Street  Yard. —  Construction  of  a  part  of  the  White 
Plains  Road  Line,  Route  18,  Two  Hundred  and  Thirtyn&inth  Street  Yard. 

Thomas  J.  Buckley  Construction  Company,  ContraetcM-. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $25,000 

SURETIES 
Fidelity   and   Deposit   Com-  United   States   Fidelity   and 

pany  of  Maryland,  Guaranty  Company, 

$12,500.  $12,600. 


Installation  of  tracks.    Contract  for  installing  tracks  on  the  White  Plaina  Road 
Line. 

Coast  and  Lakes  Contracting  Corporation,  Contractor. 
Bond  —  Deposited  with  the  City  Comptroller $15 ,  000 

SURETIES 
Globe  Indemnity  Company  of  Hartford   Accident   and    In- 

New  York,  demnity  Company,  Hartford, 

$7,500.  $7,500. 
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11.  8TBINWAY  TUNNEL  LINE 

LXXX.  Sbcuhitt  —  Conttfitiad 

Statement  of  the  seourity  deposited  under  the  provisions  of  the  variotu  oontntots 
for  the  construction  of  the  Steinway  Tunnel  Line  remaining  in  the  custody  of  the 
City  of  New  York  December  31,  1916. 


Route  26,  reconstruction  Steinway  Tunnel  from  Madison  avenue  and  Forty-second 
street,  Manhattan,  under  East  river  to  Davb  street,  Queens. 

Rapid  Transit  Subway  Construction  Company,  Contractor. 
Amount  m  securities  —  For  construction,  deposited  with  the  City 

Comptroller $150,000 

Corporate  stock  notes  of  the  City  of  New  York,  aggregating  in 
value  a  sum  exceeding  $150,000. 


Route  50,  Davis  street  and  Ely  avenue,  Van  Alst  avenue  to  Bridge  plasa. 
Degnon  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller    $50 ,000 

SURETIES 

National    Surety    Company  Fidelity  and  Deposit  Cobh 

of  New  York,  pany  of  Maryland. 

$2s,6eo.  $29,eoo. 


Section  1,  Routes  36  and  37,  Plasa,  Jackson  and  Second  avenues,  Ely  avenue  to 
Beebe  avenue  and  Queens  boulevard,  Jackson  avenue  to  Van  Dam  street. 

The  Snare  ft  Triest  Company,  Contractor.  • 

Bond  —  For  construction,  deposited  with  the  City  Comptroller $50,000 

SURETIES 

American  Surety  Company  of  Maaaachuflette  BondinjK  and 

New  York.  Insurance  Company  of  Mas^ 

|37»500.  sachusetts. 

I12.60e. 


Section  2,  Routes  36  and  37,  Second  avenue,  Beebe  avenue  to  Ditmars  avenue. 

Cooper  &  Evans  Company,  Contractor. 
Bond  —  For  constniction,  deposited  with  the  City  Comptroller $50^  000 

SURETIES 
National  Surety  Company  U  Globe    Indemnity    Company 

New  Yorl:.  of  New  York. 

$25,000.  $2S,00C 
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11.  STEINWAY  TUNNEL  LINE  —  C<m(iiMierf 

LXXX.  Security  —  Continued 

Beotion  3,  Routes  36  and  37,  Queens  boulevard  and  Roosevelt  avenue,  Van  Dan 
street  to  Alburtis  avenue. 

E.  E.  Smith  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $50,000 

SURETIES 

Fidelity   and   Deposit  Com-  Amerieaa  Surety  Company  of 

pany  of  Maryland,  New  York, 

125,000.  $ZBJ99%. 


Diagonal  station  connection,  Forty-eecond  street  and  Lexington  avenue,  Routes 
43  and  26. 

Rapid  Transit  Subway  Construction  Company,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  the  City  Comp- 
troller         $500,000 

Securities  deposited  with  the  Comptroller  —  Corporate  stock  of 
the  City  of  New  York  of  a  par  value  of  $500,000. 


Station  finish,  Steinway  Line,  Routes  36  and  37,  Section  2,  Queensboro  Subway. 
Charles  Meads  and  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  ComptroDer $25,000 

SURETIES 

National    Surety    Company,  New  Emdand  EqmtaUa  In- 

of  Few  York  Burance  Company, 

115,000.  $10,000. 


Station  finish,  Steinway  Line,  Routes  36  and  37,  Sections  1  and  3. 
Snare  &,  Triest  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $50,000 

SURETIES 

Casualty  Company  of  Amer-  International  Fidelity  Insor* 

I  ica,  anoe  Company, 

526,000.  $26,000. 


Installation  of  tracks,  Steinway  Line,  Routes  36  and  37,  and  50. 
Thomas  Crinmiins  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  City  Comptroller $25,000 

SURETIES 

United   States   Fidelity   and  Globe  Indemnity  Company, 

Guaranty  Company,  $12,600. 

$12,500. 
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11.  STEINWAY  TUNNEL  LINE  — CdndwW 

LXXX.  SBCtmmr  —  Continued 

Station  finish,  Route  26.    Confltraotion  of  station  finish  for  Qiand  Cential  station 
m  Queensboro  subway. 

Thomas  J.  Gates  Co.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller 12,000 

SURETIES 

American  Fidelity  Company,  International  FIdeKty 

Montpelier,  Vt,  anoe  Company, 

$1,000.  11,000. 


Hunters  Point  Avenue  Station.    Completion  of  permanent  station  finish  at  Hunters 
Point  Avenue  station.  Route  No.  5. 

DegnoD  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $10,000 

SURETIES 

National  Surety  Company  of  Fidelity  and   Deposit  Com- 

^ew  York  pany  ot  Maryland 


Signal  towers,  Jerome  avenue.  White  Plains  Road  and  Queensboro  lines,  Routes 
Noe.  16  and  18,  36  and  37.    Construction  of  signal  towers. 

H.  G.  Stowe  Construction  Company. 
Bond  —  For  oonstnictbn,  deposited  with  the  City  Comptroller 17,000 

SURETIES 

National  Surety  Company  of  Aetna  Accident  and  liability 

New  York,  Company, 

$S,000.  $2,000. 


Construction  of  storm  drain,  Steinway  Line,  Queensboro  Subway. 
Murphy  Bros.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $3,000 

SURETIES 

New  England  Equitable  In-  Casualty  Company  of 

oe  Company,  ica, 

11,600. 


auraaoe  Company,  ica, 

fMOO. 


Station  finish,  Steinway  Line,  Hunters  Point  Avenue  Station. 
Station  Construction  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $500 

SURETIES 

Casualty  Company  of  Amer-  Southwestern    Surety    Incui^ 

ica,  anoe  Company, 
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12b.  EASTERN  PARKWAY  LINE 

LXXX.  BmcuBvrt'—Coniinuei 

Statemeiii  of  the  seeurity  depomted  under  the  proyinons  of  the  varioiw  ooatneti 
for  the  oonstniction  of  the  Eastern  Parkway  Rapid  Transit  Railroad,  remaining  in 
the  custody  of  the  City  of  New  York  December  31, 1916. 


Route  12,  Section  1,  under  Flatbush  avenue  and  St.  Felix  street,  Fulton  street  to 
Prospect  place. 

Cranford  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $200,000 


SURETIES 

Amerioan  Surety  Company  of        Globe  iDdemnity  Compaay, 
New  York.  New  York, 

$75,Me.  SM^Mt. 

National    Surety    Company, 
New  York 


Fldeltty  and  Deposit  Com- 
pany of  Marylaad. 


Route  12,  Section  1-A,  under  Flatbush  avenue,  from  Prospect  place  to  Plasa  street. 
Cranford  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $200,000 

SURETIES 

American   Surety  Company,        Fiddity  and  Deposit  Com-        National    Surety    Company 
New  York.                                       pany  of  Maryland.  New  York, 

fM,6iCe7.  $66,6S«.e7.  fSt»6iCCS. 


Route  12,  Section  2,  under  Eastern  Parkway  from  Prospect  Park  plasa  to  Nostrand 
avenue. 

Inter-Continental  Constructbn  Corporation,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $250,000 


pany, 


962,000. 


National  Surety  Company, 
of  New  York. 


SURETIES 

Sta 
ity 
more,  Md., 


Maryland     Casualty     Com-        United   States  Fidelity  and        Fidelity  and   Deposit  Com 
Guaranty     Company.  Balti-        pany  of  Maryland. 


$47,000. 

$47,000. 

Globe  Indemnity  Company*        Royal  Indemnity  Company, 
New  York,  """  *"" 

$47.0001 
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12a.  EASTERN  PARKWAY  UNE  — Concluded 

LXXX.  Sbguritt  —  Continued 

Route  12,  Section  No.  3,  under  Eastern  parkway,  Nostrand  avenue  to  Buffab 
avenue. 

Rodgen  io  Hagerty,  Inc.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $200,000 

SURETIES 

Fidelity   and    Deposit   Com-        National    Surety    Company,        Globe    Indemnity   Company 
pany  of  Maryland.  of  New  York.  of  New  York. 

flMtOOO.  f26,M0.  $26,M0. 


Route  29.  Section  1,  Nostrand  avenue,  Eastern  parkway  to  Church  avenue. 

Newman  &  Carey  Subway  Construction  Company,  Inc.,  Assignee,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $200,000 

SURETIES 
Henry  Roth,  Sylvan  Levy,  Benjamin  Levy, 

fX0O,Mt.  960,000.  960,000. 


Route  29,  Seetk>n  2,  Nostrand  avenue.  Church  avenue  to  Flatbuah  avenue. 
Doek  Contractor  Company,  Contractor. 
Bond  ~  For  construction,  deposited  with  the  City  Comptroller $175 ,  000 

SURETIES 

National  Surety  Company.  Fidelity  and   Deposit  Com-        International  Fidelity  Inmir- 

ei  New  York,  pany  of  Marylana.  anoe  Company, 

960.000.  926»000. 
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12b.  BROADWAY-FOURTH  AVENUE  LINE 

(ROUTE  12,  FLATBUSH  AVENUE  ROUTE) 

LXXX.  Bmcunm  —  Cofidnued 

Section  1-b  under  L.  I.  R.  R.,  Hanson  place  to  connection  with  Section  l-a  at 
Flatbiush  avenue. 

Degnon  Contracting  Co.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $200,000 

SURETIES 
Fidelity  and   Deposit  Com-  National    Surety    Company 

paay  of  Marylano.  of  New  York 

1100,000.  flOO^OOO. 


Section  2-a  under  Flatbush  avenue,  from  Prospect  Park  plasa  to  Malbone  street 
Degnon  Contracting  Co. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $100,000 

SURETIES 

National    Surety    Company,  American  Surety  Company, 

New  York.  New  York, 
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13.  BROADWAY-FOURTH  AVENUE  LINE  (BROADWAY  BRANCH) 

LXXX.  8mcuRiTT  —  ConHnued 

Statement  of  the  seciirity  deposited  under  the  provisionB  of  the  various  oontracta 
for  the  eonstruction  of  the  Broadway  Subway  remaining  in  the  custody  of  the  City 
of  New  York  December  31, 1910. 


Section  1,  from  Trinity  phuse,  near  Morris  street,  under  Trinity  place  and  Church 
street  to  Dey  etreet. 

Frederick  L.  Cranford,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  the  City  Comp- 
troller   175,000 

Securities  deposited  with  the  Comptroller  —  75  certificates  of 
coupon  corporate  stock  of  the  City  of  New  York,  aggregating  hi 
value  a  sum  exceeding  175,000. 


Section  1-A,  under  Church  street,  north  of  Dey  street,  private  property;  Vesey 
street,  private  property  to  Broadway  between  Vesey  street  and  Barclay  street;  thence 
under  Broadway  to  Park  place. 

Frederick  L.  Cranford,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  the  City  Comp- 
troller   $50,000 

Securities  deposited  with  the  Comptroller  —  50  certificates  of 
coupon  corporate  stock  of  the  City  of  New  York,  aggregating  in 
value  a  sum  exceeding  $50,000. 


Section  2,  under  Broadway,  from  Park  place  to  Walker  street. 
Degnon  Contracting  Company,  Contractor. 
AiDount  in  securities  —  For  construction,  deposited  with  the  City  Comp- 
troller   $76,000 

SURETIES 

Fidelity  and   Deposit  Com-  National    Surety    Company, 

peny  of  Maryland,  New  York, 

M7.500.  $37,500. 


Section  2-A,  under  Broadway,  from  Walker  street  to  Howard  street 
O'Rourke  Engineering  Construction  Company,  Contractor. 
Bond  —  For  constructwn,  deposited  with  the  City  Comptroller $50,000 

SURETIES 

National  Surety  Company  of  American  Bonding  Compaoy 

New  York,  of  Baltimore,  Md.. 

125,000.  $28,000. 
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13.  BROADWAY-POURTH  AVENUE  LINE  (BROADWAY  BRANCH)- 

Concluded 

LXXX.  Sboubitt  —  CanHnued 

Section  3,  under  Broadway,  from  Howard  street  to  Bleecker  street. 
The  Underpinning  and  Foundation  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $60,000 


SURETIES 
Globe  Indemnity  Company,  United   States   Fidelity   and 

"'      "    ■  -  -    Comp 

$20.0 


New  York, Guaranty  Company, 


Section  4,  under  Broadway,  from  Bleecker  street  to  Union  square. 
Dock  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $75,000 

SURETIES 

International  Fidelity  Insur-        Casualty  Company  of  Amer-  Southweetem    Surety   Imor 

anoe  Company  of  N.  J.,  ioa,  anoe  Company  of  Oklabooo, 

125,000.  $25,000.  $25»000. 


Station  finish,  Broadway  Route  No.  5,  Sections  1  to  4. 
D.  C.  Serber,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $40,000 

SURETIES 
Hartford    Accident   and    In-  Aetna  Accident  and  Liabilitir 

demnity  Company,  Hartford,  Company  of  New  York, 

Conn.,  $20,000. 

iaO.000. 
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14  BROADWAY-FOURTH  AVENUE  LINE 
(BROADWAY-FIFTY-NINTH  STREET  ROUTE) 
LXXX.  Secubitt  —  Continued 
Statement  of  the  security  deposited  under  the  provisions  of  the  various  contracts 
for  the  construction  of  the  Broadway-FLfty-ninth  Street  Rapid  Transit  Railroad 
remaining  in  the  custody  of  the  City  of  New  York  December  31,  1916. 
Section  1,  Routes  4  to  36,  under  Broadway,  Union  square  to  Twenty-sixth  street. 
E.  E.  Smith  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $75,000 

SURETIES 
Fidelity  ^and  Deposit  Com-  American^  Surety   Company 


pany  of  Maryland,  of  New  York, 


Section  2,  Routes  4  and  36,  under  Broadway  from  Twenty-sixth  street  to  Thirty- 
eighth  street. 

United  States  Realty  and  Improvement  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $225,000 

SURETIES 

Casualty  Company  of  America       New  En  ^and  Casualty  Com-        United      SUtea     Guarantee 
(N.  Y.).  pany  (N.  Y.),  Company,  New  York, 

$62,000.  $7S,600.  $50,000. 

International  Fidelity  Insur- 
ance Company, 

M7,600. 


Section  3,  Routes  4  and  36,  under  Broadway  and  Seventh  avenue,  from  Thirty- 
eighth  street  to  Fifty-first  street. 

Holbrook,  Cabot  &  Rollins  Corporation,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $600,000 


SURETIES 

.    , .,  obusetts  Bondi 

$200»000.  Insurance  Company,  Insurance  Company, 

0100,000.  $100,000. 

Globe  Indemnity  Company,  Aetna  Accident  and  Liability  Hartford  ^Accident   and    In- 

'$50,000. 


National  Surety  Company,  Massachusetts  Bonding  and  New      Emdand      Equitably 

Insurance  Company,  Insurance  Company, 
0100,000.  $100,000. 

^ , ,.  cadent  and  Liability  Hartford   Acci " 

$100,000.  Company, dcmnity  Company, 


Section  4,  Routes  4  and  36,  under  Seventh  avenue,  from  Fifty-first  to  Fifty-ninth 
street. 

Litchfield  Constructbn  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $200,000 

SURETIES 

United   States   Fidelity   and  Globe  Indemnity  Company, 

Ooaranty  Company,  $100,000. 

|ioO,000. 


Section  5,  Routes  4  and  38,  under  Fifty-ninth  and  Sixtieth  streets  from  Seventh 
avenue  to  Second  avenue. 

Degnon  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $300,000 

SURETIES 

American  Surety  Company  of        National    Surety    Company,        Fidelity  and  Deposit  Corn- 
New  York,  New  York,  pany  of  Maryland, 
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14.  BROADWAY-FOURTH  AVENUE  LINE  —  ConduArf 

(BROADWAY-FIFTY-NINTH  STREET  ROUTE)— Conduderf 

LXXX.  Sbcubitt  —  CofiKnued 

Station  finish.    Construction  of  station  finish,  at  Twwily-thiri  street,  Twenty- 
eighth  street,  and  Broadway.    Stations  of  Routes  4  and  36,  and  Route  20. 

Serber-Stander  Co.,  Inc.,  Contractors. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $20,000 

SURETIES 

National  Surety  Company  of  Aetna  Accident  and  liability 

New  York,  Company,  New  York, 

$I0»00«.  910,000. 


(BLACKWELL'S  ISLAND  TUNNEL,  ROUTE  No.  61) 
I.  Route  61.    Sixtieth  street,  Manhattan  to  North  Jane  street.  Queens. 


Patrick  McGovem  &  Co.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $400,000 

SURETIES 

Mwaohuaetts  Bonding  and  American  Surety  Company  of 
Insurance  Company,  New  York, 

$100,000.  $100,000. 

Globe   Indemnity  Company,  United   States   Fldebty   and 

Mew  York,  Guaranty     Company,     New 

$100,000.  York, 
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15.   BROOKLYN-MANHATTAN   LOOP  LINES   (MANHATTAN  SECTIONS) 

OONTRACTS 

LXXX.  SxcuBirr  — Con^niied 

Statement  of  the  security  deposited  under  the  provisions  of  the  various  contracts 
for  the  construction  of  the  Brooklyn-Manhattan  Loop  Lines  (Manhattan  Sections) 
remaining  in  the  custody  of  the  City  of  New  York  December  31,  1916. 


Section  9-0-1,  Centre  street  from  Pearl  street  to  Park  Row. 
Bradley  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $160,000 

SURETIES 

Th«  Title  Guaranty  and  Surety       *The  National  Surety  Com-        People's    Surety    Company, 
Goaipany.  Seranton,  Pa.,  paay  of  New  York,  New  York, 

|55,0M.  $55,000.  $50,000. 


Bond  —  For  constructbn  deposited  with  the  City  Comptroller $50,000 

SURETIES 

Globe  Indemnity  Company,  United    States   Fidelity   and 

New  York,  Guaranty     Company,     New 

$25,000.  York. 


Section  9-0-2,  Centre  street  from  Pearl  street  to  Canal  street. 
The  Degnon  Contracting  Company,  Contractor. 
Bond  (continuing)—  Deposited  with  the  City  Comptroller $300,000 

SURETIES 

Bankera'    Surety    Company,        Fidelity   and   Deposit  Com-        Massachusetts  Bonding  and 
Clereland,  Ohio,  pany  of  Maryland,  Insurance  Company,  Boston, 

$55,000.  $00,000.  Mass., 

$50,000. 
The   National   Surety   Com-  The  Title  Guaranty  and  Surety 

pany  of  New  York,  Company,  Seranton,  Pa., 

$•0,000.  $75»000. 


Section  9-0-4,  new  extension  of  Delancey  street  from  Centre  street  to  the  Bowery. 

Bradley  Contracting  Company,  Contractor. 
Section  9-0-5,  Delancey  street  between  the  Bowery  and  Norfolk  street. 

Bradley  Contracting  Company,  Contractor. 
Bond  (continuing)—  Deposited  with  the  City  Comptroller $50,000 

SURETY 

The  Title  Guaranty  and  Surety 
Company,  Seranton,  Pa., 


*  A  surety  bond  of  $65,000,  formerly  deposited  by  the  Empire  State  Surety  Company  of  New 
York,  waa  reinsured  by  The  National  Surety  Company  of  New  York. 


Digitized  by  LjOOQIC 


218       Public  Sbbvicb  Commission  —  Fikst  District 


16.   BROOKLYN-MANHATTAN   LOOP  LINES   (MANHATTAN  SECTIONS) 

CONTRACTS  —  Conduded 

LXXX.  Secuiutt  —  Confiniied 

Seetioii  &-0-3|  Centre  street  from  Canal  street  to  Broome  street. 
Cranford  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $150,000 

SURETIES 
Empire  State  Surety  Company       Title  Guaranty  and   Surety        People's    Surety    Company, 
of  New  York,  Company,  Soranton,  Pa.,  New  York, 

$50,000.  $50,000. 


Changes  at  Chambers  Street  station,  Brooklyn-Manhattan  Loop  Lines.    Removal 
of  stairway  Chambers  Street  station. 

The  Snare  &  Triest  Co.,  Contractor. 
Bond  —  For  constructbn,  deposited  with  the  City  ComptroU^ 1500 

SURETIES 

Olobe  Indemnity  Company  of  United   States   Fidelity   and 

New  York,  Guaranty  Company  of  New 

$250.  York, 

$250. 


BROADWAY-FOURTH  AVENUE  LINE 

16.  BROOKLYN  (FOURTH  AVENUE)  CONTRACTS 

LXXX.  SECURmr  —  Continwd 

Statement  of  the  security  deposited  under  the  provisions  of  the  various  contracts 

for  the  construction  of  the  Brooklyn  (Fourth  Avenue)  Subway  remaining  in  the 

custody  of  the  City  of  New  York  December  31, 1916. 


Modifying  agreements  under  contract  for  Section  9-C-l,  Willoughby  street  to 
Ashland  place. 

William  Bradley,  Contractor. 
Sectbn  11-E-l  and  11-A-l,  Ashland  place  to  Sackett  street. 
William  Bradley,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $150,000 

SURETIES 

United    SUtes   Fidelity    and        Hartford   Accident  and    In-        Globe    Indemnity    CompaDy 
Guaranty  Company  of  Mary-        demnity  Company,  New  York, 

$26,000.  9«%SM. 

$62,600. 


Section  ll-A-2,  Sackett  street  to  Tenth  street. 
Section  ll-A-4,  Twenty-seventh  street  to  Forty-second  street. 
E.  E.  Smith  Contracting  Company,  Contractor. 
Bond  (continuing) —  Deposited  with  the  City.  Comptroller $50,000 

SURETY 


Fidelity   and   Deposit   Com- 
pany of  Maryland, 
$60,000. 
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BROADWAY-FOURTH  AVENUE  LINE 

16.  BROOKLYN  (FOURTH  AVENUE)  CONTRACTS  —  Concluded 

LXXX.  SmcwTT —  Contifnted 

Section  11-B-l,  Fortieth  street  to  Sixty-fint  street. 
The  Degnon  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller 140,000 

SURETIES 
Amerieui  Surety  Company  of        National  Surety  ComzMuiy  of  Fidelity   and   Deposit  Coin- 
New  York.                                      New  York.  p«iy  of  Maryland; 
HXMS.                                           $1MM.  $1S,S3S. 


Section  ll-B-2,  Sixty-first  street  to  Eighty-nmth  street. 
The  Degnon  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller : .  •  $50,000 

SURETIES 

American  Surety  Company  of        National  Surety  Company  of        Fidelity .  and  Deposit  Corn- 
Now  York,  New  York.  pany  of  Maryland. 
$lt.M7.                                             $lt,Mt.  «lt,M7. 


Track  instaUation,  Broadway-Fourth  Avenue  line.  Route  39,  Section  2  (New 
Utrecht  avenue). 

Ward  A  Tully,  Inc.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $7, 135  50 

SURETIES 

Fidelity  and   Deposit  Com-  Globe  Indemnity  Company, 

pany  of  Maryland.  $S»567.75. 

M.M7.76. 


Reconstruction  of  platform  edges  at  stations  on  Fourth  Avenue  Subway,  Brooklyn. 
Irving  Iron  Works,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  City  Comp- 
troller. 
(Certified  check  for  $500) $500 


Completion  of  constructbn  and  station  finish  on  a  part  of  the  Fourth  Avenue 
Subway,  Brooklyn. 

D.  C.  Serber,  Contractor. 
Bond  —  For  oonstructk>n,  deposited  with  the  City  Comptroller $10,000 


SURETIES 

Equitable  Surety  Company,  Hartford   Aoddent   and   In- 

|5»000.  demnity  Company, 
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BROADWAY-FOURTH  AVENUE  LINE 

17.  NEW  UTRECHT  AVENUE  CONTRACTS 

LXXX. .  Securitt  —  ConHnued 

Statement  of  the  security  deposited  under  the  proyisiona  of  the  various  oontnob 
for  the  construction  of  the  New  Utrecht  Avenue  Line  remaining  in  the  custody  of 
the  City  of  New  York  December  31,  1916. 


Section  2,  Route  39,  New  Utrecht  avenue,  Eighty-eixth  street  and  Stillwell  avenue. 
Thirty-ninth  street  to  Coney  Island. 
Post  &  McCord,  Contractor. 
Amount  in  securities  —  For  construction,  deposited  with  the  City  Comp- 

tfoUer $100,000 

Securities  deposited  with  the  Comptroller  — 101  certificates  of 
coupon  corporate  stock  of  the  City  of  New  York,  aggregating  in 
value  a  sum  exceeding  $100,000. 

Station  finish,  Broadway-Fourth  Avenue  Line. 
Route  39,  Section  No.  2  (New  Utrecht  Avenue). 
A.  L.  Guidone  &  Son,  Inc.,  Contractor. 
Bond  •—  For  construction,  deposited  with  the  City  Comptroller $50 ,000 


SURETIES 

^ualty  Gomiaany  of  Ami 

ioa. 


Casualty  Company  of  Amer-  DUnoiB  Surety  Company, 


$2S,000. 


Section  2,  Route  39,  continuing  bond  —  deposited  with  the  City  Comp- 

troUer $30,0(» 

As  security  against  claims  arising  from  the  prosecution  of  the  work  which  were 

unsatisfied  or  had  not  been  presented  at  the  time  of  final  certificate  of  completion  of 

work. 
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BROADWAY.FOURTH  AVENUE  LINE 

18.  WHITEHALL-MONTAGUE  STREET  ROUTE 

LXXX.  Sbcubitt  —  Continued 

Statement  of  the  security  deposited  under  the  provisions  of  the  various  oontraets 
for  the  oonstniction  of  the  Whitehall-Montague  Street  Rapid  Thuurit  Railroad 
ramaining  in  the  custody  of  the  City  of  New  York  December  31, 1916. 


Section  1,  Route  33,  under  Whitehall  street  from  Battery  place  to  South  street, 
Manhattan. 

Booth  A  Flinn,  Ltd.,  Contractor. 
Bond— -For  construction,  deposited  with  the  City  Comptroller $200,000 

SURETIES 

United     SUtes      Quanntee      Casualty  Company  of  Amof        International  Fidelity  Insur- 
Company,  New  York,  iea,  anoe  Company, 

$60,000.  $50,000.  $37,600. 

Ameriean  Fidelity  Company,  Southweetem   Surety    Ineur- 

$67,600.  anoe  Company  of  Oklahoma, 

$26»000. 


Section  2,  Route  33,  under  the  East  river  from  Whitehall  street,  Manhattan,  to 
Montague  street,  Brooklyn. 

Flinn-O'Rourke  Company,  Inc.,  Assignee,  Contractor. 
Bond  —  For  constructbn,  deposited  with  the  City  Comptroller $500,000 

SURETIES 

American  Surety  Company  of        Fidelity  and   Depoeit  Com-        Globe  Indemnity  Company, 
New  York,  pany  of  Maryland,  New  York, 

0.  $160,000.  $76,000. 

National    Surety    Company, 
New  York. 

$76,000. 


Section  3,  Route  33,  under  Montague  street,  Fulton  street  and  Willoughby  street, 
from  Clinton  street  to  Flatbush  avenue  extension,  Brooklyn. 

Flinn-O'Rourke  Company,  Inc.,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  ComptroU^ $360,000 

SURETIES 
American  Surety  Company  of        Fidelity  and  Depoeit  Com-        National    Surety    Company 
New  York.  pany  of  Maiylandt  New  York. 

$07,600.  $li6,000.  $60,000. 

United  SUtes  Fidelity  and 
Guaranty  Company.  New 
York, 

$87,600. 
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BROADWAY-FOURTH  AVENUE  LINK 

19.  CANAL  STREET  ROUTE 

LX^OL  BKcuKm  "  CanHnued 

Statement  of  the  Mcurity  deposited  under  the  provisions  of  the  various  eontnct' 
for  the  construction  of  the  Canal  street  route  remaining  in  the  custody  of  the  City 
of  New  York  December  31, 1916. 


Section  2,  Route  20,  under  Canal  street,  from  Broadway  to  Bowery. 
Underpinning  and  Foundation  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $300, (XW 

SURETIES 
Globe   IiKiemmty  Company,        FideUky   and   I>epoatt  Com-        United   Statea   Fidelitjr  aod 
New  York,  pany  of  Maryland,  Guaranty     Company,     N>« 

«1(M,00«.  $7S,0M.  York. 

976,MMi 
Maasaehueette  Bonding  and 
Inauranoe  Company, 
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CULVER  LINE 

20.  GRAVESEND  AVENUE  ROUTE 

LXXX.  Secukity  —  Continued 

Route  49,  Seetioii  1  —  Qravoflend  avenuei  Thirty-fleventh  street  to  Bay  Parkway. 
Post  ft  McCord,  Inc.,  Contraotor. 
Amount  in  aecuritiee  —  For  confltnietbii,  deposited  with  the  City  Comp- 
troller         $100,000 

Seourities  deposited  with  the  ComptroUer  —  39  eertificates  of 
eoupon  corporate  stoek  of  the  City  of  New  York,  aggregating  in 
value  a  sum  exceeding  $100,000. 


Route  49,  Section  2  — Gravesend  avenue  and  Shell  road,  Twenty-second  avenue 
to  Avenue  X. 

Oscar  Daniels  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  ComptroUer. 

SURETIES 
Fidelity   and   Deposit  Com-  Globe  Indemnity  Company, 

pany  of  Maryland,  New  York, 

$9S.000.  $10,0M. 


Route  49,  Section  1  —  Installation  of  tracks. 
Kaufman  ft  Garcey,  Contractors. 
Bond  —  For  mstallation  of  tracks,  deposited  with  the  City  Comptroller         $15,000 

SURETIES 

National  Surety  Company  of  Globe    Indemnity    of    New 

New  York,  York. 

$7,600.  $7,600. 


Route  49,  Sections  1  and  2— Construction  of  concrete  track  floors  and  platforms, 
Gravesend  avenue.  Route  49. 

The  Snaie  &  Triest  Company. 
Bond  —  For  constructwn,  deposited  with  the  City  Comptroller $2,000 

SURETIES 

Globe    Indemnity    Company  Fidelity  and   Deposit  Corn- 

el New  York,  pany,  Maryland, 

$1,000.  $1,000. 
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21.  FOURTEENTH  STREET-EASTERN  LINE 

LXXX.  Secueitt  —  Continued 

Route  8,  Section  1  —  Under  Fourteenth  street  from  Sixth  avenue  to  Irving  place 
Booth  4b  Flinn,  Ltd.,  Contractors. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $500,000 

SURETIES 

Ameriean  Surety  Company  of  Fidelity  and  Dmait  Corn- 

New  York,  pany  of  Maryland, 

$ioo»ooa.  $100,000. 

United    States    Fidelity  and  Globe  Indemnity  Company, 

Guaranty     Company,     New  New  York, 

York.  $100,000. 

$100,000. 
Hartford    Accident   and    In-  Maasachuaetta   Bonding  and 

demnity  Company,  Insurance  Company, 

$50,000.  $60,000. 


Route  8,  Section  2  —  Under  Fourteenth  street  from  Irving  place  to  Avenue  B. 
Degnon  Contracting  Company,  Contractor. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $175,000 

SURETIES 
National  Surety  Company  of  Fidelity   and   Deposit  Coin- 

New  York,  pany  of  Maryland, 

$87,600.  $87,600. 


Route  8,  Section  3  —  From  under  Fourteenth  street,  Avenue  B,  Manhattan,  to 
North  Seventh  street,  Brooklyn. 

Booth  ^  Flinn,  Ltd.,  Contractors. 
Bond  —  For  construction,  deposited  with  the  City  Comptroller $500,000 

SURETIES 

American  Surety  Company  of  Fidelity   and   Drooeit  Corn- 

New  York,  pany  of  Maryland, 

$100,000.  $100,000. 

United   States    Fidelity   and        Hartford    Accident   and    In-        Globe  Indemnity  Company  of 
Guaranty  Company  of  New        demnity  Company.  Hartford,        New  York, 
York.  Conn.,  $10i,000. 

$100,000.  OlO^^OOOi 
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21.  FOURTEENTH  STREET-EASTERN  UNB  —  Conliniied 

LXXX.  SBCUBirr  —  ContiiiiMd 

Route  S,  Seetion  4  —  FVom  North  Seveath  street  and  Metropolitan  avenue,  Bedford 
avenue  to  Manhattan  avenue,  Brooklyn. 

MaoArthur  Bros.,  Ino.,  assigned  to  Mason  A  Hanger  Company,  Contractors. 
Bond  —  For  oonstruetion,  deposited  with  the  City  Comptroller $150,000 


SURETIES 

Fidelity  ^and   Deposit  Com-        Hartford   Aoddent   and   In-  Ameriesn  Surety  Company  of 

demnity  Company,  Hartfoid,  New  York, 
Conn.,  ISO^e. 


pony  of  Maryland,  demnity  Company,  Hartford,        New  York,^ 


Route  8,  Seetion  6  —  Metropolitan  and  Bushwick  avenue,  Manhattan  avenue  to 
Meserole  street. 

MaeArthur  Bros.,  Inc.,  assigned  to  Mason  &  Hanger  Company,  Contractors. 
Bond  —  For  oonstructbn,  deposited  with  the  City  Comptroller $100,000 

SURETIES 

Kdelity  and   Depoitt  Com-        Hartford    Accident   and    In-  American  Surety  Company  of 

pany  of  Maryland.  demnity  Company,  Hartford,  New  York. 

$SMSS.U.  Conn.,  
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LXXXn.  TRUST  FUND  ACCOUlfTS 

1.  Statement  relative  to  funds  oolleeted  by  the  "PMic  Service  Commnrion  for  the 
First  District,  New  York,  and  paid  into  the  ci^  treasury  to  the  credit  of  the  General 
Fund. 


ACCOUNT 


A.  AfiaeaOaiMOiM  Suvpliea  Acootmi 

January  1,  1916.  to  Deoember  81.  1916.  Total  prooMdt  of  tha 
sales  of  oontraets,  drawioss,  reports  and  records,  tto..  of  the 

Public  Service  Commission  of  the  First  District 

Bt  Gat  MeUr  Account 

January  I.  1916,  to  December  81.  1916.    Net  amount  coUeoted 
from  various  complaints  for  fees  charted  for  the  testinc  of 
MS  metecs  by  the  Public  Service  Commission  for  the  Ii 
District 

January  1. 1916.  to  December  81. 1916.  Total  amount  coUeoted 
from  the  various  gam  companies,  in  pasrments  for  tests  ofcas 
meters,  by  the  Public  Bsrvioe  Commissioo  for  the  Fbst 
District 


94.479  39 


$760  76 
879  00 


C. 


gleetrie  Mdw  Aeetmnt 
January  1.  1916,  to  December  81,  1916. 


i,a»  76 


Net  amount  coOeeted 


from  the  various  complainsnts  for  fees  charged  for  the  testing 
of  electric  meters  by  the  Public  Service  Commission  for  the 

Krst  District 

January  1. 1916,  to  December  81. 1916.  Total  amount  collected 
from  the  vanous  electric  companies  in  payment  of  tests  of 
electric  meters  by  the  Public  Service  Ocunmission  for  the 
First  District 


9884  ao 
68  00 


O,  QtHcial  Pm9  Account 

January  1,  1916,  to  December  81.  1916.    Net  amount  collected 
in  payment  of  subpoena  and  witness  fees  to  credit  of  General 


'Assr: 

Net  amount  collected  in  payment  of  fees  and  costs  in  litigation 
to  credit  of  General  Fund. .  < 


9S81  88 
849  40 


942  00 


480  68 


97.831  n 


2.  Statement  relative  to  funds  received  by  the  Public  Service  GommisBion  for  the 
First  District,  New  York,  and  depoaited  with  the  City  Chamberlain  awaiting  deter- 
mination of  pending  litigation. 

A,  Litiffation  Account 

January  1, 1916.  to  December  81, 1916.  Total  amount  received 
in  costs  and  fees  in  pending  litigation  of  the  Public  Service 
Commission.  First  District,  and  deposited  with  the  City 
Chamberlain 


Total  amount. 


9188  U 


9128  12 
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LXX?tlll,   RSCAFITD 
4  GENERAL 

DlflBUBfll 


YEAR 


The 


EnoutiTo 
Depvt- 


Gmanl 


Ofiee 


DepHtp 


Total  amount  of  dS»- 
buraements  mada 
under  the  direo- 
tion  of  the  PubBo 
Service  Coiiuiiia> 
■on  for  the  Fmt 
Distriot  durbg 
the  period  of: 

tl007.  Amoont  of 
disbonaneotB. 

1908.  Amonnt  of 
disbunemente. 

1009.  Amount  of 
disbureemoita 

1910.  Amount  of 
disbonementB. 

1911.  Amount 
diebursemente  < 

1912.  Amount 
diflbiirMments 

1013.     Amount 

djfbunements 

1914.     Amount 


1916.  Amount  of 
dieburBemente 

1016.  Amount  of 
diabunements 


944,802  45 
91.000  00 
01,000  00 
01.000  00 
01,060  00 
02.700  28 
08.372  70 
02.251  00 
00,475  81 
88.051  62 


18860,706  05 


170.761  47 
104.148  45 
144.783  88 


181.066 
100.774 
112.535 
115.270 
142.560 
80.042 
106.041 


107,604  05 
06.302  66 
77.838  71 
07.117  82 
155.541  17 
160,011  72 
187,615  38 


1400.683  80 


$748,101  63 


8880,711  51 


825,827  07 
67,828  68 
86,168  88 
40,005  62 
51,618  70 
40.728  60 
58,134  40 
72,248  76 
72.740  03 
68,888  60 


88,006  06 
15.724  82 
20,081  70 
18,847  00 
21,170  70 
10,200  74 


$507,080  14 


$1,012  04 
20,299  35 
31.108  94 
25.550  07 
31.062  8 
88,5010 
80.783  00 
57,2H06 
60.637  61 
60.80  » 


$102,705  00 


8377.712  18 


Total  amount  of  the  Oencral  Fund  (figbumanttte  of  the  Public  Service  CoomiaiaB  for  the  Fliil  Dirtnctk 

*  Chargeable  to  the  SUte  Fund.  f  Claanfied  diBbursementa  for  the  nz  montfai  ended  Deeombcr  31 ,  1007. 

i  DisLuraements  applied  to  the  Engineering  Department.    **  Inoludes  $6,384j07  di^uiMBMiiti  for  the  npv- 
a  Bureau  of  Equipment  Inqpeetion.       6  Bureau  of  TVanat  LHpeetion. 


Digitized  by  VjOOQIC 


Auditoe's  RepokI? 


^33 


LATION  —  Coniiwi^ 
FUND  — 1907-1916 
MSMTB  —  Concluded 


Bnrawiof 
GasMxi 

Bkctridty 


Chitf 

Enniieer's 

(Sfioe 


Buntuof 

Subway 

Gooftruotkm 


DqMtftnMDt 


TVampor- 
tati(uiD&> 
puiment 


Appraisal 

D^part- 

mont 


For    

of  th«  Rapid 

TnxMt 
ConmuBMoii 


Total 


29.7S2 
42.007 
S9,808 
43,661 
46,506 
46,741 
47,215 
48,358 
68.740 


110.060  42 
21.174  70 
24,066  96 
20.910  61 


1265.506  49 
408.279  44 
547.206  29 
738,542  10 


04  I. 
80.. 
87.. 
38.. 


1632,634  28 
899,789  82 
1,361,066  28 
2,278.622  89 
2.947,736  72 
2,915,279  44 


$13,676  32 

103.752  50 

09,355  73 

123,616  39 

127.010  31 

114.947  67 

115,237  15 
all4.64611 

M8.48256 
al43.491 68 

678,443  14 
f  al78,441 45 

678,502  60 


6406.362  17 


185,231  68 


12.034.533  32 


$11,035,149  38 


$U59,503  66 


ifrrtiM  period  1907-1916. 


$40.792  67 
102.104  04 


$14,363  12 
2,435  20 


$400,469  17 
982.844  76 
1,093.111  36 
1.208.010  57 
1,101,981  43 
1,354.705  16 
1,849.589  38 
2.936,613  06 
8,619.362  52 
3,651,872  00 


$142,896  61 


$16,798  82 


$18,198,559  49 


pitesenenta  aggreiated  and  applied  to  the  acoounta  of  '*  General  Accoant "  and  "  Secretary's  Offioo." 
rautt  01  tlie  HiMJnation  of  grade  craasinfi,  and  charged  to  State  Funds  available  for  this  purpose. 
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LXXXIV.  RECAPITULATION 

CORPORATE  STOCK 

1.  MANHATTAN-THl  BBOMZ  OOmTBUOTION  FUIIB 


Total  amount  of  proceeds  cred- 
ited of  the  corporate  stock 
iaBoed  by  the  City  of  New 
York  for  the  construction  of 
the  Manhattan-The   Bronx 


Rapid  Transit  Raihoad  dur- 
ing the  period  of: 

1900 

1901 

1902 

1903 

1904 

1905 

1906 

Corporate 
stock 

$1,000,000  00 
11,000,000  00 
12,500,000  00 
11,865,000  00 
5,885,000  00 
2,300,000  00 

IrBDUUm 

$105,400  00 

635,361  46 

8a3,663  70 

237,487  72 

82,938  37 

16,391  10 

Proceeds 
$1,105,400  00 
11,635,361  46 
13,303,663  70 
12,102,487  72 
5,967,938  30 
2,316,391  17 

•1907 

Total 

tl907 : 

144,550,000  00 

683,000  00 

968,722  38 

250,500  00 

1,104,200  00 

989,892  65 

166,109  33 

80,954  90 

22,300  00 

5.000  00 

16,000  00 

$1,881,242  35 

$46,431,242  35 
683,000  00 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

18,140  48 

1,993  84 

12,279  17 

9,742  55 

801  40 

419  47 

986,862  86 

252,493  84 

1,116,479  17 

999,635  20 

167,000  73 

81,374  37 

22,300  00 

1915 

5,000  00 

1916 

16,000  00 

Grand  totab 

$48,836,679  26 

$1,924,709  26 

$50,761,388  52 

: 

^  For  the  six  noonths  ended  June  30, 1907. 

t  For  the  six  ntonths  ended  December  31, 1907. 
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LXXXIV.  RECAPITULATION  —  Conlintud 
CORPORATE  STOCK  —  ConHnued 

2.  BBOOKLTN-lCAlfHATrAN  OONSTBUCTION  rUXCD 


Total  amount  of  proceeds  cred- 
ited of  the  corporate  stock 
issued  by  the  City  of  New 
York  for  the  construction 
of  the  Brooklyn-Manhattan 
Rapid  Transit  Railroad  dur-  Corporate 
ing  the  period  of:  stock 

1908 $301,000  00 

1904 1,065,000  00 

1906 200,000  00 

1906 750,000  00 

•1907 36,000  00 

Total $2,352,000  00 


Premium 

$715  29 

15,359  13 

1,425  32 

4,435  00 


Proceeds 

$301,715  29 

1,080,359  13 

201,425  32 

754,435  00 

36,000  00 


$21,934  74      $2,373,934  74 


tl907. 
1908.. 
1909.. 
1910.. 
1911 . . 
1912.. 
1913.. 
1914.. 
1915.. 
1916.. 


313,500  00 
850,000  00 

98,900  00 
222,600  00 
140,400  00 
732,000  00 
285,646  60 

91.000  14 
287,000  00 

20,000  00 


Grand  total $5,399,045  74 


*  For  the  six  months  ended  June  30, 1907. 

t  For  the  six  months  ended  December  31,  1907. 


22,028  68 
1,167  61 
2,830  76 
1,589  90 
5,105  95 
334  42 


313,500  00 
872,026  68 
100,067  61 
225,430  76 
141,989  90 
737,105  95 
285,980  02 

91,000  14 
287,000  00 

26,000  00 


$54,990  06      $5,454,035  80 
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ISXXSV.  RBCAPITUIATIOlf  —  CtmHnusd 
OORPORATE  STOCK  •-  C<mtinMed 
tmwmmns,  ▲vxMna-uuaNaTOM  awnub  lemb  oammvaaxm 
3.  SepenA  Avrnim  Brawk 


Total  amoont  of  tlie  proceeds 
eradited  of  the  oorporata 
Btoek  iaeoed  by  the  City  of 
New  Yoik  for  the  conetruo- 
tion  of  the  Seventh  Avenue 
Subway  during  the  period: 

Section  No,  1 

Under  Greenwich  street  from 
Battery  place  to  Vesey 
street.  Borough  of  Manhat- 
tan. 

1916 

1916 


Corporate 


Fkemium 


Ftooeedt 


Total 


$46,000  00 
88.000  00 


846.000  00 
88.000  00 


8,000  00 


Section  No,  la 
South  Ferry  to  Battery  place 
and  Greenwich  street  under 
Battery  park«  Borough  of 
Manhattan. 

1915 

1916 


laa.ooooo 

66.000  00 


132.000  00 
06.000  00 


198.000.00 


Section  No.  2 
Under  West  Broadway  from 
Vesey  street  to  Beach  street, 
Borough  of  Manhattan. 

1916 

1916 


60.000  00 
44.000  00 


60.000  00 
44.000  00 


8113.000  00 


Section  No,  3 
Under  Seventh  avenue  exten- 
sion and  Seventh  avenue 
from  Beach  street  to  Com- 
merce street.  Borough  of 
Manhattan. 

1916 

1916 


49.000  00 
63.000  00 


49.000  00 
63.000  00 


102.000  00 


SecHon  No,  4 
Under  Seventh  avenue  from 
Commerce  street  to   16th 
street.    Borough   of   Man- 


1916 

29.000  00     

29.000  00 

1916 

36.000  00 

.....             86.000  00 

Sectian  No,  5 

Under  Seventh  avenue  from 

16th  street  to  30th  street. 

Borough  of  Manhattan. 

1916 

66,000  00 

66,000  00 

66,000  00 

1916 

23.000  00     , 

23.000  00 

Section  No,  6 

aoth  street  to  43d  street, 
Borough  of  Manhattan. 

1916. rrrr. 

61.000  00 

61,000  00 

878.000  00 

1916 

19.000  00     , 

19.000  00 

70.000  00 
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LXZXIV.  BBCAFITULATION  — CofiliiMietf 

CORPORATE  STOCK  —  ConfiiiiMi 

nySMtB  ▲TBHUB-LUONOION  ATBHUB  UHS   OOKSntUCnON  FUHlMi 

3.  SevefOh  Avenus  Brands  —  Conduded 


ToUl 
SectUm  No,  6a 
Under  Seventh  avenue  from 
43d  street  to  4Mh  etnet, 
Boroufh  of  Manhattan. 

JJIJ 12.000  00     12.00000 

W16 a0,979  81     20.079  81 

Sedum  No.  1 
Wrecking     building,     111 
Greenwioh  etivet. 
1M8 e.gOO  00    ^^^^^^^^^^^^^^  O.SOOOO  0.50000 

Grandtotal $757.479  81     $757,479  81        $757.479  81 


$41,979  81 
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LZXXIV.  RBCAPrrULATION  —  CoiifimiMl 
CORPORATE  STOCK  — CofiiifittMl 

UVJUITU  ▲▼■Him-LBZINQTON  ArMKUM  Um   OONBTRUOnON  itlNDB  — *  CoiNifltIdd 

4.  Park  Place,  WiOiam  and  Clark  Street  Route 

Corporato 
■toek  PkoDium  PtooMdt  Total 


Total    amount    of    proceeds 
credited   of  the   corporate 
etock  issued  by  the  City  of 
New  York  for  the  eonstruo- 
tion  of  the  Park  Place,  Wil- 
Vam  and  Clark  Street  Routt 

Section  No,  1 
West  Broadway  to  William 

street. 
1916 

$217,000  00     

$217,010  00 

1916 

277,000  00     

• • • • •           277,000  00 

SeetUm  No.  2 
William  street  to  Old  Slip. 
1915 

686.000  00     

$686,000  00 

$404.000  00 

1916 

889,000  00     

889,000  00 

074,000  00 

Section  No.  3 
Old  SKp,  Borouah  of  Man- 
hattan, East  River.  Clark 
street,  Boroufh  of  Brooklyn. 

1914 2,00000     $2,00000 

1916 62,000  00     62.000  00 

1916 176,000  00     176.000  00 


240,000  00 


Part  of  R.  6,  See.  2.  Broadway 

and  Park  place. 
1016 22,06606     $22,066  06  22,066  06 


Grand  total $1,780,066  06     $1,730,066  06    $1,780.066  06 
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IXXXPf.  BSC^frVLAnOJX -—CanHnued 
CJORPORATE  STOCK  — ConKmied 

miVMOTU  ATmm-UBZINGION  ATBRUB  UNB   OONBTEUCTION  FURDS  —  ConHmud 

5.  LeaeingUm  Avenue  Branch 


Section  No,  6 

Leiington  avenue  from  East 
Twenty-eixth  street  to  East 
Fortieth  street,  Boroush  of 
Manhattan,  New  York 
City. 

1911 

1912 

1913 

1914 

1915 

1916 


Corporate 


$21,600  00 

152,613  50 

68.000  00 

58,000  00 

11.000  00 


Section  No,  7 

Lexington  avenue  from  East 

Fortieth    street    to    East 

Fifty-third  street.  Borough 

of  Manhattan,  New  York 

aty. 

1911 

1912 

1913 

1914 

1916 

1916 


Section  No,  8 

Lexington  avenue  from  Eaat 
Fifty-third  street  to  East 
Sixty-eeventh  street.  Bor- 
ough of  Manhattan,  New 
York  aty. 

1911 

1912 

1913 

1914 

1915 

1916 


Section  No.  9 
Lexington  avenue  from  East 
Sixty-seventh  to  East  Sev- 
enty-ninth street.  Borough 
of  Manhattan.  New  York 

aty. 

1911 

1912 

1913 

1914 

1915 

1916 


35,000  00 
344,000  00 
328,000  00 


43.484  20 
599,000  00 
778.000  OO 
779,000  00 
424.000  00 
108.000  00 


381,997  00 
771,000  00 
708,000  00 
124,000  00 
338,509  44 


Section  No.  10 

Lexington  avenue  from  East 
Seventv-ninth  street  to 
East  Ninety-third  street, 
Borough  of  Manhattan, 
New  York  City. 

1911 

1912 

1913 

1914 

1915 

1916 


Plenumi 


$21,600  00 

152,613  50 

68.000  00 

58.000  00 

11.000  00 


$36,000  00 
344,000  00 
828,000  00 


$48,484  20 
509.<X)0  00 
773,000  00 
779.000  00 
424,000  00 
108.000  00 


$381,997  00 
771,000  00 
708.000  00 
124,000  00 
338,509  44 


8.072  80  $8,072  80 

347,000  00  847,000  00 

1,023.000  00  1.023.000  00 

625.000  00  625,000  00 

171.000  00  171,000  00 

316.000  00  316,000  00 


Totat 


$811,213  50 


707.000  00 


2.728.484  20 


2.823,506  44 


2,490.072  80 
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IXZXIV.  RXCAPTTDLATION  —  Cmtimud 

CORPORATE  STOCK— Cwiftntiad 

MVJftw'iH  ATnnn-UBZiNGTON  ATBNUB  LiNB  ooiw»TJcnoH  FUNDS  —  CofiHnued 

5.  Lexington  Awenw  Branch  —  Continued 

ToUl 


iSf«dion  No,  11 

Ninety-third  street  to  East 
One    Hundred    aod    Sixth 
street,  Borough  of  lUnhat^ 
tan.  New  York  Qty. 
1911 7. 

3SSS                 Pwmium          lYoeeeds 
$51,000  00     S51.000  00 

1912 

709,195  05     

709,195  05 

1913 

875,000  00     

875.000  00 

1914 

554,000  00     

554.000  00 

1915 

195,000  00-    

195,000  00 

1916 

aoo.ooo  00   

300.00000 

$2,744,195  05 


Section  No.  12 
Lexington  avenue  from  East 

One    Hundred    and    Sixth 

street  to  East  One  Hundred 

and  Eighteenth  street.  Bor^ 

ough  of  Manhattan.  New 

York  City. 

1911 11.00000     $11.00000 

1912 1.264,740  74     1,254,740  74 

1913 708,000  00     768.000  00 

1914 249.000  00     249.000  00 

1915 258,000  00     268,000  00 

1916 98.736  86     98,735  86 

Section  No.  13 
Lexington  avenue  from  East 
One  Hundred  and  Eight- 
eenth street  to  East  One 
Hundred  and  Twenty-ninth 

street.  Borough  of  Manhat-  ' 

tan.  New  York  City. 

1911 

1912 361.416  50  $361,416  50 

1913 942,000  00  942,000  00 

1914 1.256,000  00     1,256,000  00 

1915 687,000  00     687,000  00 

1916 285,000  00     266.000  00 

Section  No.  14 
F^om  Lexington  avenue  and 

East    One    Hundred    and 

Twenty-ninth  street  in  the 

Borough      of     Manhattan 

under     Lexin^n    avenue 

and  Harlem  nver  to  Mott 

avenue  in  the  Borough  of 

The  Bronx. 

1911 

1912 12,775  05     $12,775  05 

1913 1,196,000(0     1,196,000  00 

1914 1,985.000  OJ     1.986.000  00 

1916 601.000  00     ;.  601.000  00 

1916 18,000  00     18.000  00 


2.639,476  00 


8,611.410  60 


8.902,776  06 
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LXXXIV,  RBC APTTULATION  —  ConHnued 
CORPORATE  STOCK  —  ConHmied 

BBVEMTH  AYEMTJB-LEZINOTON  AVXNUB   UNS   OONBTBUCTION  FUNDB  —  ConHmud 

5.  Lexington  Avenue  Brandi  —  Candvded 

Corporation 

stock  Fremiam  Fkooeeds  Total 

Section  No,  16 
Mott  avenue  and  East  One  .   . 

Hundred  and  Thirty-eighth 
street,  from  East  One  Hun- 
dred and  Thirty-fifth  street 
to  East  One  Hundred  and 
Fifty-seventh  street,  and  to 
Alexander  avenue.  Borough 
of  The  Bronx,  New  York 

aty. 

1911 

1912 $868,129  75     S868.129  75 

1913 1,528,000  00     1,528,000  00 

1914 1,093,000  00     1.093,000  00 

1915 188,489  61     188,489  61 

1916 544.510  39     544,510  39 


42d  Street  Connection,  Routes 
43  and  20. 

1915 609,000  00     $609,000  00 

1916 473,990  00     473,990  00 

REAL  ESTATE  (entire  route) 

1911 

1912 258.000  00     $258,000  00 

1913 9,250  39     9,250  39 

1914 

1915 

1916 


$4,222,129  75 


1.062.990  00 


267,2S0  39 

Grand  total $26,928,600  28     $26,928,600  28  $26,928,600  28 
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IZXXIV.  RBCAPTTULATCOir  — Coneiniied 

CORPORATE  STOCK  — CofiKnuMl 

BBvairas  ATBNua-LBxmGTON  AyBNTTB  uifB  ooNSTBTJcnoN  FOMiMS  —  Continued 

6.  Jerome  Avenue  Route 

Corporate 

•took  Premhiin  Fiooeedi  Total 

Total  amount  of  the  proeeeda 
credited  of  the  corporate 
stock  iaaued  by  the  City  of 
New  York  for  the  oon- 
etruction  of  the  Jerome 
Avenue  Houte  durixic  tht 
period: 

SedUm  No,  1 
On  Jerome  avenue,  from  One 
Hundred  and  Fif  ty-«eventh 
street  to  One  Hundred  and 
Eighty-eeoond  street,  Bor- 
ough of  The  Bronx. 

1014 99.89890     99.898  90 

1915 40,000  00     40.000  00 

1910 49.096  97     49,095  97 

906.994  87 

SeeHon  No.  2 
On  Jerome  avenue  from  One 

Hundred      and      ELdkty- 

second  street  to  Woodlawn 

road.     Borough     of     The 

Bronx. 

1014 9.841  66  99,841  66 

1915 89,000  00  89,000  00 

1910 47,200  00  47,200  00 

96,041  65 

STATION  ransH 

SecHone  Noe.  1  and  2 

1016 6,00000  96,00000 

1016 241,000  00  241,000  00 

247,000  00 

B.  B.  DUCT  Um 
Walton    avenue,    E.    167th 

street,  Seotkm  1. 
1016 10.907  00  910,807  00  10,307  00 

Grandtotal 9462,343  42     9462,343  42        9452,343  42 
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LXZZIV.  SSCAPITOLATION  — CofiliMfitf 
CX)RPORATE  STOCK  — CofiliiiiMi 

BBYSNTB  ATBNUB-LBZIMGTON  ATBN17X  Lm   CX>NBTBUCnOK  FUMDB  —  Comdudei 

7.  Southern  BovXnard  and  Wettekeiter  Avenm  RouU 

Gorporftto 

stock  PMmiam  Ftoooedi  Total 

Section  No,  1 
Undor    Southern    Boulerard 

from    One    Hundred    and 

Thirty-eishth  street  to  One 

Hundred  and  Forty-eeventn 

street.    Borough    of    The 

Bronx.  New  York  City. 

1913 $176,281  76     $176,281  76 

1914 678.000  00     678.600  00 

1916 979,000  00     979,000  00 

1916 463.000  00     463.000  00 


$2,288,281  79 


SeeUon  No.  la 
Under    Southern    Boulevard 

from   East    One    Hundred 

and    Forty-aerenth    street 

to    Bancroft    street,    Boi^ 

ouch  of  The  Bronx,  New 

York  City. 

1914 22.067  96     $22,057  96 

1916 66.000  00     66.00000 

1916 33,000  00     33,000  00 


111.087  96 


Section  No,  2 
Bancroft    street   to   Eastern 

Boulevard. 
1916 49.000  00     $49.000  00  49.000  00 

Grandtotal $2,446,339  71     $2,446,339  71     $2.446.339  71 
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LXZZIV.  SBCAPirULATION  — CoitfiiNMcl 
OORPOIUTE  STOCK  —  CanHnved 

8.  WHim  PLAINS  BOAD  UNB  OONSTB0CTION  VUim 

Corporato 

■took  Franiiim  Fh>oeecb  Total 

Total  amount  of  prooeeda 
ereditad  of  the  ooxporate 
■toek  iaaued  by  the  City  of 
New  York  for  the  coiifitrao- 
tion  of  the  Ynat/B  Plaina 
RocmI  Roate  during  the 
penoa. 

Section  No.  1 
Alone  Bronx  Park  Eaat  to 
WUte    Plaina    Road    and 
Burke  atreet.  Borough  of 
The  Bronx. 

1914 $6,720  01     16.730  01 

1916 81.000  00     81,000  00 

1916 22.00000     22.000  00 

$69,720  01 


Section  No.  2 

Along   White    PUitts    Road, 
from  Burke  street  to  Two 
Hundred    and    Forty-first 
street.    Borough    of    The 
Bronx. 

1914 

23.924  20     

$23,924  20 

1916 

22,000  00     

22,000  00 

1916 

41,781  62     

41,781  62 

7,000  00 

OTATioIr  nmsa 

Sectione  Noe.  land  2 
1915 

$7,000  00 

1916 

192.000  00     

192.000  00 

Qnad  total 

$846,426  83     

$846.426  88 

87,706  82 


199,000  00 
$346,426  88 
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LXXXIV.  RECAFirULATION  — ConttniMtf 
OORPORATE  STOCK  — Contimied 

0.  OOMTBAOr  NO.  3,  0niNWAT  hOm   OONSTBUCnON  rUMM 


Total  ammut  of 
oredited  of  the  eorporate 
•took  inu«d  by  the  City  of 
New  York  for  the  oonatruo- 
taon  of  the  Steinway  line. 


Corporate 
etook 


FhMeedi 


Tvtel 


Routes  36  and  37,  SeOUm 

No.  1 

Queenaboro  Bridce  Plasa,  Ely 
avenue,  Jaokaon  avenue  to 
Beebe  avenue  with  a  branch 
along  Queena  boulevard  to 
Van  Dam  street,  Borough 
of  Queens. 

1M4 

1916 

1«1« 


$378,850  00 
422.000  00 
226.000  00 


tTraxHfer  to  Contract  No.  4        9890,087  89 


Routes  36  and  37,  Section 

No,n 
Oyer  Second  avenue,  Beebe 

avenue  to  Ditmara  avenue. 

Borough  of  Queena. 

1918.« QCM,743  60 

1914 256.000  00 

1916 

1916 884  16 


9378,859  00 
422.000  00 
225.000  00 

8800,087  89 


$004,748  60 
256.000  00 


$686,771  71 


884  16 


861,077  66 


Bouiee  36  and  37,  SeOion 

No,Z 
Over  Queens  boulevard  and 

Roosevelt     avenue;      Van 

Dam    street    to    Alburtia 

avenue.  Borough  of  Queens. 

1913 220.588  00 

1914 1,764.000  00 

1915 390.000  00 

1916 49,000  00 


Route  No.  26 

Eorty-second  street  and  Lex- 
ington avenue,  Manhattan, 
East  River  to  Fourth  street 
and  Van  Alst  avenue, 
Queens. 

1914 

1915 

1916 


$220,588  00 

1,764,000  oe 

890,000  OG 
49,000  00 


8,428.588  00 


239,910  75  $289,910  76 

130.000  00  130,00000 

26.584  29  26,684  29 


Route  No.  50 

Ttom  Fourth  street  and  Van 
Alst  avenue,  to  Queensboro 
Bridge  Plasa,  Queens. 

1914 

1915 

1916 


8.892  82 
40,000  00 
66.000  00 


$8,802  88 
40,000  00 
66.000  00 


396.495  04 


114,898  83 


t  AdjustoMnt  of  aUotmants  tranafetred  to  Contraot  No.  4. 
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LXXZIV.  BBC APITULATION  —  CoiifiiMietf 
CORPORATE  STOCK  —  CanHnwd 
9.  ooMTKAOT  NO.  3.  gTKHWAT  hom  ooNSVBUonoN  FUNDS  —  Concluded 
Corporato 


■TATION  VINIBH 

Cofdraa  No,  3,  Rouka  36, 

37  and  50,  Section  Noe. 

land  3 

1915 $13,000  00     $13,000  00 

l»ie 267.00000     287,00000 


STATION  FINISH 

Rotdee  36  and  37 

1915 21.000  00     S21.000  00 

1216 171,000  00     171.000  00 


$280,000  00 


102.000  00 


STORM  DBAIN 

Routes    No,  36  and  27, 

Section  No,  3 
1216 7.004  63     $7.004  68  7,004  68 

B.  B«  DTJCT  UNB  IN  44iaL 


Routes  26  and  60 
1016 21,00000     21.000  00  21.000  00 

CHANON8  AT  OBAND  CBN— 
TBAL 

BouU2ld 
1016 8.00000     8.00000  8.000  00 

HUNTB  FOINT  AYBNtni 
STATION 

Route  60 
1016 26.000  00     26.000  00  26.000  00 

Grmndtotol $4,066,820  86 $4,066,820  86    $4,066,820  86 
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LXZnV.  RBCAPtTULATION  —  CofUinnaJ 
CORPORATE  STOCK  —  ConHnwd 

10.   SABTBBN  PAKXWAT  UMS    OOlVaTBVCnON  VONDfl 


Total  amount  of  proceeds 
credited  of  the  corporate 
stock  issued  by  the  City  of 
New  York  for  the  oonstruo- 
tion  of  the  Eastern  Parkwaj 
line. 


Corporate 
Btoek 


Prfmtfam 


Frooeedf 


T^>tal 


OONTRACT  NO.  S 

RouU  12,  Section  No.  1 
Flatbuah  avenue  and  St.  Felix 
street,   to   Prospect   place, 
Borough  of  Brooklyn. 

1914 : 

1915 

1916 


$36.00000     636.00000 

275.000  00     275.000  00 

270.00000     270,00000 


CONTRACT  NO.  4 

Route  12,  /Section  No,  1 

1914 

1915 

1916 


36.000  00     $36.000  00 

309.000  00     309.000  00 

270,000  00     270,000  00 


$1,196.000  00 


CONTRACT  NO.  4 

RouU  12,  Section  No.  lb 
Hansen     place    to 

avenue. 
1916 


4,000  00 


4.000  00 


4.000  00 


CONTRACT  NO.   3 

RotOe  12,  Section  No.  la 
Ilatbush    avenue.     Pinospeot 

place  to  Plasa,  Borough  of 

Brooklyn. 

1914 

1915 

1916 


106,000  CO     $105.000  00 

754,000  00     754.000  00 

451,000  00     451.000  00 


CONTRACT  NO.   4 

Route  12,  Section  No.  la 
1914 

1915 

1916 


53.000  00  $63.000  00 

377.000  00  877,000  00 

225.020  03  225.020  03 


1.965.030  03 


CONTRACT  NO.   4 

Route  12,  Section  No.  2o 
Under  Flatbush  avenue,  St. 
John's  place  to  Ocean  ave- 
nue and  Malbone  street. 
1916 


92.000  00 


92.000  00 


92.000  00 


CONTRACT  NO.   3 

Route  12,  Section  No.  2 
Eastern    Parkway,    Prospect 

Park    Plasa    to    Nostrand 

avenue. 

1915 

1916 * 


11.000  00 
32.000  00 


$11.000  00 
30.000  00 


43.000  00 
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LXXXIV.  SSCAPTTDLATION  —  Con^fiued 

CORPORATE  STOCK  —  Continued 

10.  BAarasN  pabkwat  itotm  oonbtbuction  funds  —  Concluded 

Corpormte 
stook  Fnainm  Frooeedf  Total 

OOimtACT  NO.  3 

RouU  12,  Section  No,  3 
Eastern   Parlrway,   NoBtraiul 
avenue  to  Buffalo  airenue. 
1016 9604.00000     $604.000  00        $604.000  00 

CONTRACT  NO.   3 

Route  29,  S.eUon  No.  1 
Noetrand     avenue,     Eastern 
Parkway  to  Church  avenue. 

1915 1.00000     1.00000 

1910 25.00000     25.00000 


26.000  00 


CONTRACT  NO.  3 


Route  29,  Section  No.  2 
Noetrand  avenue,  Cliuroh  ave- 
nue to  Flatbuah  avenue. 
1916 82.000  00     82.00000  82.000  00 


Grandtotal $3,962.020  03     $3,962,020  03    $3,962,020  03 
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LXZXIV.  RSCAPmTLATION  — ConiinuAi 
CORPORATE  STOCK  —  Continued 

11.   CONTRACT  NO.  3  —  CITY  OF  NBW  TOBK  OONBTBUCTIOM  TOHDB 

Corporate 
stoek  Premium  Fkoceedi  Total 

Total  amount  of  prooeede 
credited  of  the  corporate 
stock  issued  by  the  City  of 
New  York  for  miscellaneous 
purposes  pursuant  to  con- 
tract No.  3. 
Real  estate  and  interest 
therein. 

1913 $182,000  00     $183,000  00 

1914 68,000  00     68.000  00 

1915 126.000  00     126,000  00 

1016 869.000  00     860.000  00 

$1,245.000  00 

^xira  Work  and  Materials 

1914 1.29000     $1.20000  1.200  00 

Interest  on  Corjiwalc  Stock 

1^14 644,000  00     644,000  00 

1915 1,731.662  26     1,731.662  26 

1916 1.278.337  61     1.278.337  51 

3.653.909  77 

Track  Materials 
1916 1.346.00000     1.346.000  00       1,346.000  00 

Track  InstaUation 
1916 214.000  00     214.000  00  214.000  00 

Maintenance 
1916 60000     50000  50000 


Qrandtotal $6,460,789  77     $6,460,780  77     $6.4«0.7S9  77 
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LXXXIV.  K&CKPmJLATlOJX -—ConHnued 
CORPORATE  STOCK  —  Continued 

BBOADWAT-roUBTH  AYBNUB  LINB   CONSTBUGTXON  FUNDS 

12.  Broadiway  Route 


Total  amount  of  prooeedb 
credited  of  the  oorporata 
stock  iflsued  by  the  City  of 
New  York  for  the  eooBtmo- 
tion  of  the  Broadway  Sub- 
way during  the  period  of; 


Corporate 
•took  Fk«iniiim  PMoeeda  Total 


Section  No,  1 

Under     Trinity    plaoe    and 
Morrie  street,  Church  street 
to  Dey  street,  Borough  of 
Manhuittan,     New     York 
City. 

1911 

1912      

1913 

$372 , 269  20     

$372,269  20 

1914      

770,000  00     

770,000  00 

1915 

206,000  00     

208,000  00 

1916 

36,000  00     

36,000  00 

Seetian  No.  la 
Dey    stieet  ^  under    Chureh 
street,     private    proparty, 
Vesey  street,  private  prop- 
erty to  Broadway,  to  Park 
place.  Borough  of  Manhat- 
tan, New  York  City. 
1911          

$1,386,260  20 

1912 

1913 

230.740  70     

$230,740  70 

1914 

762,000  00     

752,000  00 

1916 

1916 

982,740  70 

Section  No,  2 
Under  Broadway  from  Parie 
place  to  Walker  street,  Bor- 
ough of  Manhattan,  New 
York  City. 
1911.    ... 

1912                 

610,828  60     

$610,828  60 

1913 

037,000  00     

, 937,000  00 

1914                 

489.000  00     

489.000  00 

1915                           

140.000  00     

, 140,000  00 

1916     

888,990  05     

388,990  05 

2.666.818  65 

Section  No,  »a 
Under  Broadway  from  WaDcor 
street  to  Howard  street,  in- 
ducfing  the  underlying  por- 
tion of  the  Canal  Street 
route  at  Canal  street  and 
Broadway,  Borough  of 
Manhattan,  New  York 
City. 

1912:;;;;:;;;;;::;;.';;!;:!  ""6i;36i'66  ::::::::!!:!!  "fMilss 

1913 389.000  00  889,000  00 

1914 331.00000  831,00000 

1915 84.00000   Si'222  29 

1916 63,837  91  63.837  91 


900.180  61 
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LZZXIV.  SBCAPIT0LATION  —  ConliiiiMl 
CORPORATE  STOCK —  ConliiMied 

BBOADWAT-VOUBTH  AYUnTB  LDOi   CONSTRUCTION  rUNDB  —  ContifmeA 

12.  Broadway  BouU  -—  Cmnduded 


Corporate 


Prwttium 


Prooeedi 


Totel 


Sedion  No.  3 

Under  Broadway  from  Hoir- 
ard  street  to  Bleecker  street. 
Borough  of  Manhattan, 
New  York  City. 

1911 

1912 

1913 

1914 

1915 

1916 


Section  No.  4 

Under  Broadway  from 
Bleecker  street  to  Union 
BQuare,  Borough  of  Man- 
hattan, New  York  City. 

1911 

1912 

1913 

1914 

1916 

1916 


$680,086  50 

917.000  00 

191.000  00 

74.000  00 

830.706  45 


$680,086  60 

917.000  00 

191,000  00 

74.000  00 

830,706  45 


$2,182,702  » 


178.000  00  $178.000  00 

1.651,078  00  1.551.078  00 

503.000  00  598.000  00 

260,000  00  260.900  00 


2,582.078  00 


STATION  FINISH 

Route  5,  Sections  No. 

lto4 
1916 


187,000  00 


187.000  00 


137,000  00 


Gtand  total $10,755,888  91     $lp. 755,888  91  $10,755,888  01 
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IXmV.  RBCAFirOLATION  —  ConliiMiail 

OOBPORATB  STOCK  — CrnitmiMd 

SBOADWAT^rouBTB  ATBiruB  uxM  ooimntvoiioM  FOMDB  —  CimtimMd 

13.  Broodway^iftif^mtUh  Strmt  Rauie 

Corporate  ^  .  , 

•took  Fk«niiim  FkooMds  Totel 

Total  amoant  of  prooeada 
eredited  of  the  oorporato 
stook  iasued  by  the  City  of 
New  York  for  the  oonstnio- 
tion  of  the  Broadway-Fifty- 
ninth  Street  Subway  duruc 
thaperiodof: 

Section  No.  1 
Under  Broadway  from  Union 
aquare     to     Twenty-sijEth 
•treet,  Borouch  of  Manhat- 
tan, New  Ym*  aty. 

1913 $71,702  50     $71,792  80 

1914 1,054.000  00  1.054.000  00 

1915 607.000  00  607.000  00 

1916 195.000  00  195.000  00 

$2,017,702  60 


SteHon  No.  2 
Under     Broadway      from 
Twenty-sixth      street      to 
Thirty-eichth  street.   Bor- 
ough of  Manhattan. 

1913 

1914 

09^000  00     

$69.000  00 

1915 

1,108.000  00     

1,108,000  00 

1916 

807.000  00     

807.000  00 

Section  No.  S 
Thirty-eighth  street  to  FSfty- 

1916 

77,000  00     

$77.000  00 

1,984.000  00 

1916 *, 

1,150,000  00     

1.160,000  00 

Section  No.  4 
Fifty-first    street    to    FSfty^ 

ninth  street. 
1915 

105.000  00     

$105.000  00 

1,227,000  00 

1916 

684,000  00     

634,000  00 

SteHon  No.  6 
Under   nfty-ninth  and  Sb- 
tieth  streeta  from  Seventh 
avenoe  to  Second  avenue. 
Borough  of  Manhattan. 

1913 

1914 

" "isiooooo   '.!*.!!!! 

!!!!'.!    ""isiooooo 

739,000  00 

1915           

348.000  00     

348,000  00 

1916 

588.000  00     

588.000  00 

STATION  FIinSB 

RouUa  4ttnd  36 
Tiienty-third    and    Twenty- 
eighth  street  Stataona. 
1916 

8.000  00     

$3.00000 

079,000  00 
3.000  00 

Qmidtotal $6,949.702  60     $6,949.702  50    $6.949.702  50 
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UUIV.  SBCAPITULATION  — CohIiiiimI 
OORFORATE  STOCK  —  CofKifMMd 

OOMTBACT  NO.  4,  BBOADWAT-VOUBXH  AYVKUM  UMX  OONafTBUCnON  TOimS 

14.  Queeru  Linet 

_     ,  ttook  PMnium  Prooeeds  Total 

Total    amount    of    proceeds 

credited   of   the   corporate 

■took  iMued  by  the  City  of 

New  York  for  the  oonstnio- 

tion     of     the    Broadway*- 

Fourth  Avenue  Line,  Bo^ 

ough  of  Queens. 

Routes  36  and  37,  Sedvm 

No.  1 
Portion  of  structure  at  Queena- 

boro  Bridge  Plasa. 
1010.    Transferred  from  Con- 
tract No.  3 $390.087  29     $390.087  20 

1916 114.000  00     114,000  00 

$SOi.087  28 

STATION  nNISH 
CONTRACT  NO.   4 

Routes  36,  37  and  50,  Sec- 
tion No,  1 
1916 81,00000     $81,00000  U. 000  00 

blackwell's  island 

TUNNEL 

RouUQl 
1916 121.000  00     121.00000  121.000  00 

Grandtotal $666,087  29     $666.067  20        $656. 087  29 


Digitized  by  VjOOQ  IC 


Auditob's  Hepobt 


277 


IJUULiV.  RECAPITULATION -— Cofifimiei 
CORPORATE  STOCK  —  ConHnued 

BBOADWAT-VOUBTH  AYVKXTE  UMB  OONBTRUCnON  ITmDS  —  ConHnuei 

15.  Brooklyn-Manhattan  Loop  Lines  (Manhattan  SeetUms) 


Total  amouBt  of  proceeds 
credited  of  the  oorporate 
stock  JMuad  by  the  City  of 
New  Yoric  for  the  coostrue- 
tioii  of  the  Brooklyn-Man- 
hattan Loop  Lines  (Man- 
hattan Sectiona)  durinc  the 
period  of: 


Corporate 
■took 


FMBiiun 


Ftooeeda 


Total 


Section  9-01 

Centre  street  from  Pearl  street 
to  Park   row,  Borouch  of 
Manhattan,      New     Toik 
City. 

•1907 

$46,000  00     . 
170.000  00 
80.000  00 
86.600  00 
516,068  00 
519,661  74 
268.760  00 
173,000  00     . 

.$46,000  00 

1908 

65.190  18 

686  12 

626  08 

4,090  67 

3,010  06 

1.728  46 

176,190  18 

1909 

80  586  12 

1910 

86,226  08 

1911 

520,158  67 

1912 

522.671  70 
200  478  46 

1913 

1914 

173,000  00 

1915 

1916 

6M4  B7     . 

168.000  00     . 
1.276.602  80 
810.000  00 
370.000  00 
230.000  00 

6M4  87 

Section  9-0-2 
Centre  street  from  Pearl  street 

*. 

1906 

*'42;658d6 
7,002  19 
2.772  03 
1.841  78 

^         $1,868,785  14 

$163,000  00 

1.318.160  80 

817.002  10 

381,772  03 

1909 

ItlO 

1911 

231.841  78 

1912 

1913 

1914 

67.548  20 

505  08 

68,054  18 

1915 :  '         : . 

1916 ;.. 

43,842  27     . 

91.000  00     . 
850.000  00 
677,865  00 
310.500  00 

43,842  37 

8ection9^0-S 

Centre    street    from    Canal 
•treat    to    Broome   street, 
BorouMh     of     ManhattMi. 
N€ir  Yoric  Oty. 

•lfl07 

8,028,768  84 

$01,000  00 

1908 

32,176  63 
6,546  53 
2.336  84 

882  176  63 

1909 

683,901  58 

mo 

321.836  84 

1911 

m2.... :::::.::::::   ;;•;;•;;;;   ::::::::: 

1913 

61,286  00 

450  07 

61.746  07 

1914 

iw5 :..:.:: 

im :.  

877  46     . 

877  46 

2,089,782  61 
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IjuuuV.  RBC APITULATION  —  CtfiUimMd 
CORPORATE  STOCK  —  CanHmed 

BBOAOWAT-lOUBffB  AYMnVM  UlOB  OOMBmUCTION  FUNDS  —  ConHwMi 

16.  Brooklyn^Manhattan  Lovp  Zaiim  {ManhaUain  SeeHonB)  —  Candvdei 


CSorporate 


Pranium 


IbUl 


Section  9-0-4 

New  eKtennon  of  Delanoejr 

■treet  from  Centre  street  to 

the    Bowery,    Borough    of 

Manhattan.      New     York 

#• 

$15,000  00     . 
399.000  00 
709.000  00 
310.000  00 
236.943  00 
18.000  00 

$14,194  32 

6.039  01 

2.267  34 

2.049  08 

134  83 

$15,000  00 
413.194  S2 
715.039  01 
312.267  34 
238.992  03 
18.134  8S 

i§08.;:::::::::::::::::::: 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

77$  99     . 

95.000  00     . 
670.000  00 
194,000  00 

77jI  99 

• 

il. 711.864  51 

Section  9-0-5 
Delano^  street  between  the 

Bowery  and  Norfolk  street. 

Borouch     of     Manhattan. 

New  York  aty. 
♦1907 

95.000  00 
692.980  54 
195.578  85 

1908 

1909 

22.980  64 
1.578  85 

1910 

1911 

180,436  00 

1,663  99 

191.099  99 

1912 

1913 

1914 

1915 

1916 

l.J^SO  30     . 

l,4eO  90 

3€dion$   9-0-1,   9-0-2, 

M>-8,   9-0-4,   9-0-6 

(finHre  rouU) 
Real     estate     and     interest 

.iSferf". 

1.173.199  08 

1908 

255.145  00 
144.000  00 
23.460  00 
1,732.795  00 
821,000  00 
133.000  00 

6,66606     '. 

6.812  79 
43  89 
46  81 
14.138  51 
14  98 
82  41 

$261,957  79 

144.043  89 

23.506  81 

1.746.933  51 

821,014  98 

133.062  41 

iiooo'do 

1909 

1910 

1911 

1912 

1913 

1914 

1916 

1916 

•1907 

S.1S5.5S8  39 

1908 

1909 

1910 

900  00     . 
I.IOO  00 
2.000  00 
1,000  00     . 

y47  9e   '. 

$12,052,789  57     . 

$900  00 
1.109  68 
2.003  75 
1.000  00 

i'^a 

1911 

1912 

1913 

9  68 
3  75 

1914 

1915 

1916 

4.865  47 

Grand  total 

$12,952,780  67  1 

$13,962,789  57 

*For  the  tax  months  ended  Deoember  31,  1907. 
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UDmV.  RECAPITUIA'nOll  — ConliiMiafi 
CORPORATE  STOCK  —  ConHnu^ 

BBOADWAT-FOUBIH  AYSNUB  UMI   CONSTRUCTION  TUNUB  —  CottHimai 

10.  WhUehaU^MorUague  Street  Route 

Corporate 
-_^  ,  stook  Fnudam  Roowdi  Total 

Total  amount  of  tiM  prooeeds 

credited   of  the  oorporato 

■toek  issued  by  the  City  of 

New  York  imr  the  construo- 

tion  of  the  WhHehall-Moii- 

tacue  Street  Bouto  duxins 

the  period: 

Route  38,  Section  1 
Whitehall      street.      Battery 
place  to  South  street.  Bor- 
ough of  Bianhattaa. 

1913 

;S;j $38,000  00  $38.000  00 

};J5 C06.000  00  506,000  00 

1»1« 476,000  00  476,000  00 

$1,019,000  00 

Route  3S,  Section  2 

WIJ 1.424.000  00     $1,424,000  00 

1916 2.452,000  00     2.452,000  00 


CONTRACT  NO.  3 

RouU  33,  Section  3 

IJIJ 267,000  00     $267,000  00 

1916 518,000  00     518,000  00 


3.876.000  00 


786.000  00 


CONTRACT  NO.  4 

Route  33,  Section  3 

IW; 144,000  00     $144,000  00 

1916 962.000  00     062.000  00      1.106.000  00 

Qrandtotal $6,786,000  00     $6,786,000  00    $6,786,000  00 
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LXZnV.  RECAPITULATION  —  Continued 
CORPORATE  STOCK  —  ConHnued 

BBOADWAT-FOVBTH  AYSNUX   UNX   OONSIWCTION  rUNDS  —  ContiflMOi 

17.  Canai  Street  Route 


Total  amount  of  proceecU 
credited  of  the  corporate 
stock  iaraed  by  the  City  of 
New  York  f <»>  the  oonatruo- 
tion  of  the  Canal  Street 
Route  during  the  period: 

RmUe  20,  Section  No,  2 

1913 

1014 

1915 

1916 


CMporate 

stook 


PMoeeda 


Tote] 


S20,000  00 
816,000  00 
667,000  00 


S20.000  Ot 
816,000  00 
667.000  00 


Orandtotal $1,503.000  00     $1,503.000  00    $1,503.000  09 
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LXUiV.  RECAPITULATION  — C<m^niMl 
CORPORATE  STOCK  —  Continued 

BBOADWAT-VOUBTB  AVSNUB  UMB  GONBTBUCTION  FUNDS  —  ConHnued 

18.  Brooklyn  (Fourth  Avenue)  Subway 


Total    amount    of    . 

eredited  of  the  eorporate 
stock  issued  by  the  City  of 
New  York  for  the  eonstruo- 
tion  of  the  Brook^ 
(Fourth  Avenue)  Subway 
during  the  porioa  of: 

SecHon  M-B-Ez.  1 

Flatbnsli  avenue  eztensioii 
from  Nassau  street  to  Wi^ 
lou^by  street.  Borough  of 
Brooklyn,  New  York  CSty. 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

SecHon  9-01 

Flatbu«h  avenue  extension 
and  Fulton  street  from  Wil- 
Iou«hby  street  to  Ashland 
place,  Borouich  of  Brooklyn, 
Xew  York  City. 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 


Corporate 
•took 


Premium 


Ftooeedi 


Totdl 


t255.000  00 
462,851  10 
229,000  00 
100,000  00 


$3,242  74 

4.334  99 

936  33 

749  06 


1258.242  74 
467.186  09 
229.936  83 
100,749  06 


1,084  79 


1,084  79 


$1,055,029  48 


686.000  00 
1,278,714  00 
917.000  00 
816,000  00 
373.000  00 


6.050  49 

12.211  34 

4.018  72 

2,292  33 


$542,069  40 

1.290.925  34 

921 ,018  72 

318.292  83 

373.000  00 


770  18 


770  18 


3,444.625  70 


476,600  00 

5.881  44 

13.950  80 

8.295  87 

1.610  49 

$482,381  44 

1.489.726  50 

1.503,677  80 

914,000  00 

917.295  87 

215.000  00 

216,610  49 

323,000  00  . 

323,000  00 

^  - 

Seetiam  11-E-l  and  11- 

A-1 

Ashland  nlaoe  and  Fourth 
avmue  from  Fulton  street 
to  Sackett  street.  Borough 
of  Brooklyn,  New  York 
City. 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 


Section  ll-A-2 

Fourth  avenue  from  Saekett 
street  to  Tenth  street,  Bor- 
ough of  Brooklyn,  New 
York  aty. 

1909 

1910 

1911 

1912 

1913 

19i4 

1915 

1916 


406  84 


40S  84 


3.442,559  26 


647.300  00 

1.045.925  30 

292,000  00 

267,000  00 


8,214  97 
9,718  19 
1,209  74 
2.000  00 


$665,514  97 

1.055.643  49 

293.209  74 

269,000  00 


3,814  97 


8,314  rr 


2.270.053  93 
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IXZXIV.  RBCAFTTULATION-— CofiCinticd 

CORPORATE  STOCK  —  CanHmud 

BBOADWAT-FouBTR  ▲yaKUB  UNS  ooNBTBUCTioN  roNse  —  Contimui 

18.  Broohltfn  (FovrOi  Avenue)  Svbway  —  ConHnued 


Section  ll-A-3 
Fourtn   avenue  from  Tenth 

street,  Borough  of  Brook- 
lyn, New  York  City. 

Corporate 

IrS^MnikUk 

ProeeedB 

TMsl 

1910 

1911 

726.500  00 
811.216  60 
489,000  00 

9.238  67 
7.695  86 
2,606  74 

$736,738  67 
818.912  36 
491.606  74 

1912 

1913 

1914 

1915 

1916 

SJdS  46 

SJ96  ifi 

Section  ll-A-4 
Fourth  Avenue  from  Twenty- 
seventh    street    to    Forty- 
second  street,  Borough  of 
Brooklyn.  New  York  Qty. 
1909 

93.043,062  31 

1910 

901.600  00 

1,249,047  80 

297,000  00 

298,000  00 

m\84M  ifo 

11.362  33 

11,872  11 

794  01 

2,232  22 

f912.962  33 

1.260.919  01 

297,704  01 

300.233  23 

1911 

1912.. 

1913 

1914 

1916 

1916 

2.760.068  17 

Stdion  11-B-l 
Fourth  avenue  from  Fortieth 

street  to  Sizty-fint  street, 

Borough  of  Brooklyn,  New 

York  City. 

1018 430.258  60 

1914 1,102,000  00 

1916 314,000  00 

1916 27,069  11 

SeOwn  ll-B-2 
Fourth   avenue  from   Sixty- 
first  street  to  Eighty-ninth 
street.  Borough  of  Brook- 


3430.268  60 

1,102,000  00 

314.000  00 

27,060  11 


1. 873.327  61 


lyn,  New  YorkCity. 
1913. .   

340,171  26     ... 

1340,171  25 

1914 

892.000  00     ... 

892,000  00 

1915 

553.000  00     ... 

553,000  00 

1916 

39,599  19     ... 

39.509  10 

RBAL  ESTATE 

Sections  M^B-Ex.  1,  9- 

C-1,  11-E-l  and  11- 

A-1.   ll-A-2,   ll-A-3 

and     ll-A-4      (entire 

rouie) 

Real  estate  and  interest  there- 

1909 

1910 

JlOll 

23,452  10 
8,047  90 
30.500  00 
132.000  00     ... 

6  36 
53  11 
64  96 

323.458  46 

8,101  01 

1912 

30.564  96 

1918 

132.000  00 

1014 

6,000  00     ... 

6,000  00 

1.824.770  44 


200,124  43 
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ixxxiv.  RscAnnjLA'noir— cofiiMMMi 

OORPORATE  STOCK  — CoiKimMd 

BBOADWAT-rOUBTH  ATUnTX  LZHK  OOMBTBUCTKON  WUffDB  —  CotUiniud 

18.  BrooHtfn  (Fourth  Avermd  Svbway  —  Canduded 
Corporate 


1909 

■took 

Premiiun 

Proceeds 

Total 

1910 

4,500  00 

8.600  00 

112.000  00 

55.000  00' 

20,000  00 

6,770  60 

80.458  00 

9t8  IS     . 

$4,500  00 

8,521  96 

112.509  24 

55.411  97 

20.000  00 

6,770  60 

$30,686  16 
998  16 

1911 

21  96 
609  24 
411  97 

1912 

1913 

1914 

1915 

1916 

S€etUm  M-B-Ex.  1 

(Bpeeial) 
Extrm  work  and  materials. 
1913 

228  15 

$196,262  67 

1916 

80,458  00 

Maintenaaoe. 

1909 

1910 

1911 

1912 

2.000  00     . 
3.000  00     . 

$2.000  00 
3.000  00 

1913 .- 

1914 

1915 

1916 ; 

8M49     . 

$210,000  00     . 
34,833  86     . 

8M  49 

$210,000  00 
34.833  86 

STATION  mnsH 

11-B-l  and  ll-B-2 
1915 

4.017  51 

1916 

244.883  86 

OOMPUmON       OF       OON- 
STRUCnON  AND  STATION 


1916 

82.000  00 
13.676  26 

$32.000  00 

1916 

13,676  25 

45.676  26 

CBOBaOYBBS 

Section  9-0-1 
DeKalb  arenne. 
1915 

84.000  00 
48.000  00 

$84.000  00 

1916 

48.000  00 

132,000  00 

8EWSB  OONBTBUCnON 

Section  11-E-l,  11-A-l 

1915 

15.233  75 
66  SI 

$15.233  75 

1916 

66  St 

16.177  44 

FOUmH  AVBNUB  STATION 

PI«ATrORlf8 
1915 

4.000  00 
S14  66 

$19,467,716  27 

$4.000  00 

1914 

SI 4  66 

8?786  45 

Grand  total 

$126,914  19  $19,594,630  46  $1 

9,594.680  46 
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UUIV.  REC APITULATION -— ConliiMietf 
CORPORATE  GTCOCK  — Continued 

SIIOADWAT-IOVBTH  AYBNUS  UNS   OONVTBUCnON  FUNDS  —  ConduM 

19.  New  Utre(At  Avenue  RtnUe 

Corpormto 
•took  Fntnanm  Aooaadi  ToUl 

Total  amount  of  the  prooeeds 
credited  of  the  corpoimte 
stock  iamied  by  the  City  of 
New  York  for  the  constmo- 
tion  of  the  New  Utrecht 
ATenue  Route  during  the 
period: 

Route  39,  Section  2 
Along  New  Utrecht  ATenue^ 

from    Thirty-ninth    street 

and     Tenth     aVenue     to 

Eighty-sixth     street     and 

StOlwell  avenue  to  Coney 

Island. 

1913 

1914 $472,190  00     •47S.190  tO 

1915 976.00000     978.000  00 

1916 283,860  03     283.860  03 

61.681,010  01 

STATION  FINISH 
1916 226.00000     6220.000  00  826.666  00 


Grand  totid 61.902.040  03     61.902.040  08    61.602.040  03 
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LXUiV.  RECAPITULATION  —  ConHmui 
CORPORATE  STOCK  —  ConHnued 

20.   CULTBB  LINB 


ToUI  ammmt  of  the  proceeds 
credited  of  the  corporate 
■took  iwaed  by  the  CUty  of 
New  York  for  the  constnxo- 
tion  of  the  New  Utrecht 
Avenue  Route  durinc  the 
period: 


Corporate 
•took 


Pmofan 


Tttel 


RmOe  49,  Section  1 

WIS $8.000  00 

101« 832,000  00 

Route  49,  SeeHon  2 

1916 86.000  00 

l«16 426.000  00 

Qrandtotal $801.000  00 


$8.000  00 
832,000  00 

$86,000  OU 
426.000  00 

$801,000  00 


$440,000  00 


461.000  U6 
$801,000  00 
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LXXXIV.  KBCkPTtJJLkTlOfJX  —  Condmui 

CORPORATE  STOCK  — Coirfintied 
21.  FouBisBNTB  Stbbst-Eastbrn  Linb 


Total  amount  of  proceeds 
credited  of  the  ooroorate 
Btook  iaeued  by  the  City  of 
New  York  for  the  oooBtruo- 
tion  of  the  Fourteenth 
Street  Eastern  Line. 

Route  8,  Section  1 
Fourteenth  street— Sixth  ave- 
nue to  Irvinf  place. 

1916 TZ:. 


Corporate 


$11.000  00 


Ftooeeds 


Total 


tll.OOOOO 


SU.OOOOO 


Route  8,  Section  2 
Fourteenth  street — Irving 

place  to  Avenue  B. 
1916 


29.000  OD 


29.000  00 


n.ooo  09 


Route  8,  Section  3 
Fourteenth     street — Avenue 

B.  Manhattan,  to  Bedford 

avenue,  Brooklyn. 
1916 


354.000  00 


854.000  00 


S54.O0O00 


Route  8,  Section  4 
North    Seventh    street    and 
Metropolitan  avenue,  Bed- 
ford avenue  to  Manhattan 
avenue. 
191-6 


12.000  00 


12.000  00 


13.000  00 


Route  8,  Section  5 
Metropolitan     avenue     and 
Bushwick  avenue,  Manhat- 
tan    avenue    to    Meserole 
street. 
1916 

Grand  total. 


62.000  00 
9468.000  00 


62,000  00 


«2,000  00 


9468.000  00        9468.000  00 
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UUUUV.  RBCAPITULATION  —  Continued 
CORPORATE  STOCK  —  CarUiwued 

22.    CONTRACT  NO.   4  —  CITT  OF  NBW  TOBK    CONSTRUCTION  FUNDS 


Total    amount    of    piooeeda 

Corporate 
atook               F^aainm             FtaeaMh 

Total 

credited   of   the   ooroorate 
Block  iaraed  by  the  City  of 

New  York  for  mbeellaneoua 
purpoaea  pursuant  to  Con- 

ceal BstaU  and  Interest 

Therein 

1913 

$257,350  00     

1257.850  00 

1914 

812,650  00 

812.660  00 

1915 

555,000  00     

565,000  00 

1916 

602,000  00     

602.000  00 

$2,817,000  00 

Extra  Work  and  Material 

1913 

14.000  00     

$14,000  00 

1914 

6,000  00     

6,000  00 

1915 

384,026  67     

384,026  67 

1916 

3.000  00     

3.000  00 

407.026  67 

Interest  on  CorporaU  Stock 
1913 

1914 

1,000,000  00     

$1,000,000  00 

1915 

2.421,247  51 

2.421.247  51 

1916 

2.762,752  40     

2,762,762  40 

6,184.000  00 

Track  Materials 

1913 

*.*!!!.'      *  $321  .'708  07 

1914... 

321.708  97     

1915 

297.000  00     

297.000  00 

1916 

277,100  00     

277,100  00 

806.808  07 

Track  InsiaUalion 

Contract  4,  Routes  11-A, 

11-B 

1914 

29,000  00 

■    • . •          $29 • 000  00 

1915 . 

163,000  00     

163,000  00 

1916 

25,880  00     

25,880  00 

217,880  00 

Route  39,  Section  2 

1915 

4.000  00     . 

.    ...               4,000  00 

1916 

53.355  00     

53.355  00 

57,365  00 

Routes  4and36,5,20,ZS 

1916 

14,000  00     

14.000  00 

14,000  00 

Routes  36,  37  aru2  50 

1916 

4,800  00     

4,300  00 

4.300  00 
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LSOnV.  RSCAPITULATION  —  CotidtM^si 
CORPORATE  SrrOCK —  Conduded 

22.    CONTBAGT  NO.  4  —  CITT  OF  NEW   YORK    COITOTRUGTTON   FUNDS  —  ConduM 


Premium  Pk-oeeeda  TtM 

ReloeaUon    of   tracks  an 

Manhattan  Bridge. 

Relocation  of  tracks  on  Man- 
hattan Bridge. 

1015 $1.30000   fi.aoooo        fi.aooot 

CONTRACT  NO.  4 
Supply  of  varnish  for  station 

1916. ..' 1.00000     1.000  00  $1.00000 

Changes  at  Chambers  Street 

Station  (Broadway-Fourth 

Avenue  Route.) 
1916 2.180  00     2.180  00  2.180  00 


Grand  total $10,102,760  64     $10,102,750  64  $10,102,750    4 


Digitized  by  VjOOQIC 


Auditor's  Repokt 


289 


3 


I 

8 


«1 


II 


10 


8u»  ee  »o  q»  f*  CO  o» 


«or»oor« 


00    -^ 


§§S3S8^ 
ooeoo»ON 


ooo»a»r«o» 


SSI§§SS88-2 


•••••• 1 


lOiOC 

c5?S!22S§aS 

00 '*  «S. ►*.►*. ^.^."^ct 

QO       OOCOiOtQCOCO 


■5<  w  o  CO  o  ^  3  »o  00  r*o» 


Soc*S^nSra<c 


8888S3 


^o^coeo 


-  -  -  -  fl  p  - 

V  < 

at 


« 5  *  ri  I  i 

"^Jl  oo'So'S'S'So 

^  «h>i£SssSSS8 


Nll44444i 


5555555555 

«9«egggggg 

B  o  5  5  S 


llllllll^l 
•S'S'S'S'S'S'S'S'S'S 


i^Qoad^cico-^idtD 


9 


1 

I 


3 

I 


I 


•s 
s 


j 


So, 


III 

V  h  b 


• 


Digitized  by  VjOOQIC 


290       Public  Sbevice  Commission  —  Fibst  District 


I 


1 

0$ 


O  cS 


5 
^ 


v^  00  CO  0)0 


n  (ocooo  CO 


iCfOCQiOOO 


SoOwt^  w 


OOh 


c4a»<-iKa»ooioo5coa»(0 


Qcor» 


fr*  fr*  eo  •^  T-*  o*  00  w     oo 


g2^ 

o5c<d 


1 


^■8 
I- 


S=55  3  5i 

E.tj  c  o  fi  q  d 

^  S  O  Oi  Ci  «^  o 

-K  =  g  £  c  £  E 

?  P  1^  B^  a  -i.  c 

^/      S   -  3  3  Zl 

So*"    «i    "0  JC'    * 


g5    C    P    P    J=    P 

°  ti  3  p  3  :3  3 

'—  c  c  c  c  &  s 

■^^   .   .   .   .   . 


aaaaaacaaa 
e.EgEESSEEE 

nn 


nil 


'D'w'O'O'O'O'O'O'w'w 

*©  "o  *©  "e  "o  "o  "3  "o  *o  "S 
0000000000 


■•r^oogO'-NC^cO'^joo 


i 


'•B 
"3 


2 

S 


S 

c 

1 


I 


S 


I 

I 

1 


I 


I- 
s 

I 
I 

I 


f^5 

•-I 

is| 

ill 

si® 
iif 

MM* 


Digitized  by  VjOOQ  IC 


I  2  I 
e  5  ^ 


j 


1^  ;s 
s*  o 


g  gl 


i 

8 


g 


I 


lj 


1?^ 


Auditoe's  Report 


S 
!? 


291 


3SS 


So§^ 


uiS 


t^«8 


sss 


ISI 


iig    ill    m 

SsS      ssg      Hi 


oooo 


3g2 
steoT 


3S9 


Digitized  by  LjOOQ  IC 


292        Public  Servicb  Commission  —  FiJisx  District 


digitized  by  LjOOgle 


Auditoe's  Repokt 


I    ^ 


o 

< 


^1 


1 


I*. 


S       i« 


I 


H 

5i 


I 


i 
I 


111 


I 

s 


Si- 


il 


II 


9        S 
g        i 

1      s 


$3 


28 


§11 


.-Teo 


(SS      oS        $ooS 


5<0C0 


^5 


2S         g 

8« 


SS 
S 


t^n 


li 


^^"^  ^  3  s  s 


Digitized  by  VjOOQ  IC 


294       Public  Seevicb  Commission  —  Fiest  District 


I  * 

<S  3  1 
I    2   I 


le 


a*    S 

CO    ^ 


11 

"    I 

3  ■*! 

i  a 

i  * 

5 


S 


I 


111 


9 
S 


832 


loSS 


Ml 


•5     I 
i    ^ 

11 

ill 

E-gi ; 


jaaaas 


Si§ 


:i  O  Q  O  O  O 

.  :.-i  6  g  a  S  S 

_  .  M  .iM  f-i  i-^  «^  r^ 


^•23.9  .a.a| 

^^ -H -o  "O 'O  tS  73 

:§!  ill 

o  g 


S3S9 

iiii 


cooee<*o 


3 

a 
s 

i 


wT  o  O  00 

§1  .  ... 

A       0>  O  O  O 
QQ      ^  — -•  — 


Digitized  by  VjOOQ  IC 


Auditok's  Kepoet 


295 


s 


3: 

I 


8 


ss 


CO 00 06^  f 


pisl 


oocoe^'41 
eoovDiHco 


S^{:S^aS 


osoos 


IP. . 


ss 


•s-s 


siSiSi 


iliiiiii 

§1 


liiii 


•^  ©  s  3  : 

•  S  o  o  c 


si 

Si 

f-s 

.S  §  n  G  c  c  d  "S 
ajfi  3  3  :a  B  =f  9 


S'  o  o  o  o  o  o 
-■s§§§§i§ 

.•$000000 


S^S:S&So 


.Sh    1 1 1  s  i  1 


|l  lliiiii 

J'S*o*S'o'o*S 
§§1113 


O^  £ 

Digitized  by  LjOOQIC 


Public  Sekvice  Commission — '  Fiest  Distkiot 


3 


S 


§ 


cio«a>ai 


111 


I 


Hi 

Hi 


C0d»(NCOC 


COt^tO  t»  CO 


If 


$u       * 

£,  sasaas 
?'  ggssss 
'P|:  =asiSB 

^^-  393393 
^^      0  o o  o  o  o 

"  *^  nl^     .»»   4»    «»    «»  «a 

S^S^'  c  c  O  fl  c  d 

■""W  t  =J  s  S  S  3  9 

"*2  £  -  o  o  o  o  o 

III 


Mao 

111 
III 

Ill  sssiss 

-g  g-C  S  S  S  a  S  S 


5  §«J§||||| 
S  gJ§'S  o'o'o'S'o 

jl|Iii§§§§ 

o-d  M  g 

?S,S(8s22:22S 


in  If 

^1:J      "o*S 
=  T.  ,\  G 


Digitized  by  LjOOQIC 


Auditob's  Kbpobt 


297 


9 


Hit 


I 

s 

1 

a 
I 
I 


-eoo 


Si 


-L    0* 
r  "^ 


^i 


oa»o»o 


3 

2 


O       - 


Digitized  by  VjOOQ  IC 


298       Public  Sbbvicb  Commissioit  —  Fibst  Distwct 


1 

5 


I 


ggg 


lis 


ss^^ 


""U^ 


'SS.^W  0*0*0 


<S 


3^3' 


gj  4^  4»  '•A 


ll'^iii 

-2i|  .  .  . 


1 


I 
I 

SlSSi 

5.P  000 

a  • 

Q-O    .    .    . 

V    O  •-lt-4.H 

J)     oa>a» 


<3 


"3 


IS 


I 


II 


i 


1 


1 


5 


h 


Digitized  by  VjOOQIC 


Auditoe's  Repobt 


299 


I 


I 

i 


s 

I 

I 
I 

1 


t 

I 


«3 


I 


eof««oeo 


SSi£ 


Si' 


"2  '^ 


•oooweo 


S32 

r*oco 
c«SSeo 


.^  o  o  o 

JQQ*HlH*H 


I 

.a 


5 

fl 


Digitized  by  VjOOQIC 


300       Public  Service  Commission  —  Fiest  Disteict 


I 


I 


!5. 


|8 


I 


% 

^ 


I 


l%% 


Cvj;-J00 
pHOOi-I 


SSI 


::§S 


«      a> 

-        iS 


8SS5 


a»<peo 


?5S 


lllll 


3 


1 


?J 


Digitized  by  VjOOQIC 


Auditor's  Rbpoet 


301 


I      CO 

^  2  -a  E 

1 2i  § 

5  «  I  e 

Q    Q   r^     2 


g  o   ai 


^1 


ii 


a  fe 


8 


II 

9  ■^ 


I 


s 

8 


CJ..S 


3 

I 

I 
1 


I 
I 


I 


!i 


a 

I 

II 


'A 
II 


Digitized  by  VjOOQIC 


302       Public  Service  CommissioiN  —  First  District 


I 


III 


i 

s 


1ll 


III 


en 


835 


oxoo 


m 


C4C«0» 


8- 


»3S 


C   g*  OB 

mi 

illl 


g  S'^^  c  a  a 


QS 


I 

s 

OQ 

9 

a 

"S 


i 

3 


^1 


Digitized  by  LjOOQIC 


Auditob's  Bepobt 


303 


g  § 


s 


I 


Hi 


s 
s 


IF 


'41 

IK 


11 


s 


Si; 


5 


4 

§-a"s 

1^4 


sa 


Bi§ 


§1 "  2  ^ 

I  fill 


SI 


I 


I    i 


I 


3 

1 


I 

I 

I 
§ 

1 


.3 

.3 

■** 

3 

J 


Digitized  by  VjOOQ  IC 


304       Public  Sebvicb  Commission  —  Fiest  Disteict 


3 


S      3 


3      § 


SS^ 


Sgg 


5      §§ 


9    ii 


SS2 


^   6   2SS 


"OD    .    .    . 

a»c»o 


SS  5  ^d   SS 


Digitized  by  VjOOQIC 


Auditoe's  Report 


305 


o 


o  g 
o 


I 


III 

1© 


t 


•    OQ*  "i 


§ 


i 

i 

8 


i 


«2 


8^ 


gs 


H 


QOO 

IS;?' 


10 


b..§i§i 


•si 

s  . 
Is 


•J 
1 

I 

5 


1  I 

ill 


I 


s 

11 

1| 
Is 

9  e 


■I 


2-2 


1 

u 


si 


^ww         rS^' 


ffJSS 


5111  I 

Digitized  by  VjOOQ  IC 


306       Public  Sbevicb  Commission  —  Fiest  District 


I 


5j     --     eo« 


=gs?s 
ssss 


OC4 


ill 


a 

J  llllllll 

1  lllll-l-" 

2  •'o  o  o'o'S'o  o*S 
o-jSB 


p  o  o  d  o  o 


G 


1 

c 

I 

ti 
1 

1 


Digitized  by  LjOOQIC 


Auditor's  Befobt 


807 


SI 
8 


<S 
I 

z 
o 


1 

i 


^    I 


I  ? 


soil 


SIS 


i 

8 


g 

8 

< 


Digitized  by  VjOOQIC 


308       Public  Service  Commission  —  Fiest  Disteict 

9  S 

&  S3; 


I  s 

<S   2  1 


I 


55 

8 


QQ 

8 


if 

I 

I 


ill 


I 

I 


Ills 


11 

I  *- 
!l 

B  «^  i 


d6o>o>o 


1 


fl  0  fl  a  a 
o  «  «  «  « 


E  3  >.    5  s  3  3  3 


I  •2  ♦» -M  ♦»  •«*  ♦» 

<-<  Si  e  e  e  fl  fl 


g  ^^  f^  rN  *-•  <M 


imn 


SoSSo 

am 

eeaaoaoW 


»    55553 

I  UP-'- 


Digitized  by  LjOOQIC 


Auditob's  Rbpobt 


809 


8 


S|§S3 


S=8S 


SSS§88 
2|§5S 


iS 


i    § 


ssss 


i^ 


I 


5 

Iggggg 

^O  o  o  o  o 

.^a  ^  ■*»  *»  •*» 

«§§§§§ 

.  o  o  o  o  o 

§ 


I 


m 
J 


§ 

I 


S   ;£ 


•3   ISRS 

•a    atotat 


Sll 


Digitized  by  VjOOQIC 


310       Public  Service  Commission  —  Fiest  Distbiot 


8 


I 


I  5 


III 


"S'S'S 


% 
^ 


333S 

biss 


ill 
§11 


oS 


iSI 


o^  ^ 

a,  oH 

ill 

£  -  d  - 

^  r  3  g  o  a  a 


t""  ij  »-«  ^H  *i^  »S 


l-^lli 


■41 

lias 

CO     »^»^ 


9S 


Digitized  by  V^jOOQlC 


Ax/Ditob's  Espobt 


311 


3  o-^iO^ 


Digitized  by  VjOOQ  IC 


312       PuuLic  Service  Commission  —  Fibst  Distbiot 


B  t: 


3 


la 


"II 


«1 


^1 

II 


g  w  ©  ac  —  -M  'C  r^ 


S9 


§§ 


1112 


«M  ^  ^  » -  - . 

|!||A5iiii 


^"2  o  o  o  o  o  o  o  o  o  o 

>^|i|iil§§li 

ol  * 

J'"SlS82::22222 


11 

22 


+152S22222S     i  ^- 


Digitized  by  LjOOQIC 


8 


Auditoe's  Kbpoet 


8 


813 

ft 

i 


Si's  § 


• •*♦»♦» 


jSSS^SSfSS  :8 


:g  : 


O00»H 

esTcoo 


ccoQ  raoo  t« 


S2 


^1^1 


S|2 


aaaaaa  a  a 


oooooooo 

Oooooooo 
agcSESES 


II 

fif gggggggssr 


I  oo'3'S'S'o'oo'o'S 

Jiiiiliiiiii 

11^ 


I 


^iaaaaaaaor- 


52''a''8''o''§4*'§^*'S^"'§ 


B*?  *©  *©  "S  *©  "o  "o  *©  "o  "o  *o 


s^  i ; 

^5    5^J5555555 

5^'  J  i  3 1 

_  -  :-  '  '-i.s.s.s.ss.s.s 

■^  >  -  I  I  "i'S'S'B'o'o'o*© 


Q  gt« O  «r^ 3.SWbr 

oao>oo>So»        jC     i^cboa>o»9a>a>oo»         y     ^^e^oiOiaiaiOiOiai  ,9     •-«abaaabO»abOoa 

wm  m*  w^  ^  r-t  w^  r^  QQ  4»v-«  iH  <-l  f-4  ..4  ..4  l-l  1-4  1-4  X  +- ,-1  ^  t-l  ^  .-I  iM  .-^  .-I  t-4  00         ^-*H  *H  *H  1-4  *H  *H  f-4  «-^ 


^4  Ob  O  ttOb  OObO  01 A 


Digitized  by  LjOOQIC 


314       Public  Service  Commission  —  Fibst  Distbict 


1 


"II 


5 
§3 


!a!5S 


OOOOQO 


.  _-  5  3  3  3  a  ^ 

O  O  O  D  0   3  O 


d  »^  oi  CO  -^  »c"  d 

Ci  O  O  O  9^  0>  0> 


C        - 


I 

3I 


I 


fe-=a 


Digitized  by  LjOOQIC 


Auditor's  Repoet 


315 


•3 


I 


18- 


I 


age 


oa 


|1| 


la 


z 
3 


^000 


"2.2  3 


1^1  III 

4jE    ■  d  a  q 

c'7-'  I  3  =a 


S2 
i-it-i 

a*. 


5*- 


8 


1 


§ 


s 


S   2 


I 

Digitized  by  LjOOQ IC 


316       Public  Service  Commission  —  First  District 


3  fO 

5  3  -s 

I  OS  3 

1  -  s 

2  9  <S 

^  I  ' 

s  g  1 


I 


I 


Ill 


I 
I 


<^  5  <? 


•as 

o  « 
^6 


55 


co«c> 


1 


i| 

ill 

c  0)  O 

^  to  .  (3  a  a 
c  :3  h  V  CO  V 


I 

I 


1 
I 


I 


I 


|c3|222 


o 


Digitized  by  VjOOQIC 


Atjditob's  Keport 


317 


I 


S 

^ 


MB 

Hi 


ScoSSeoao 


I 


O  O  vQbOO 


S 


S 


? 

e 


04<scoM3e«co 


d  a  a  d  a  a  a 

tt  o  o  «  »  V  « 


1=  ..^llllll 

of    6^5  r 


§§§ 

o  o  o 


3      1   Sr.^  o  d  fl  d 
--;^-C  5  il  ; 

O        ^Jj  8o»O»O>O»0»0ft 

H         a&         ,M  1-4  iPi  ,-1  f-i  ^  *s 


'HO"-*  ^ 


Digitized  by  LjOOQ IC 


818       Public  Seevicb  Comuission  —  Fiest  Distmct 

a  3 


3 


n 


I 
I 


tf 

2 

>« 


8 


SSS| 


5oc 


s5 


TJ^  55 


-.p.p. 


ii 

11 


:  :3  C  a  C  O  d 
3  o  •  «  «  5 

§1^  II 


4iliiiiiii 

.ig« V   .  og 


^liiiiiii 


«:^-i^^< 


Digitized  by  LjOOQIC 


Auditor's  Repobt 


319 


S3 
S 


CO 


i 


9S$S3 


§S1 
2J 


!§«' 


9&SS 


S89I3S 


8SX9S 

iiiii 


5S2 
c  a  ca 

ft,  a>  o^ 

Sec; 


414 


ococoo 


«S   §§§ggai 
5-2    If 


=^^°^UIIII 


89SS 
§S2S 


ISS3 


I 


2-. 


5555 
-]  a  fl  d 


I 


fill 


iiiiiii     4i§iii 


Js  •  •  •  • 


'5'o'o'S  o 

SB 

^w       Oft  O  O  O 


I 


5^ 


! 

u 

i 


ei^lllllll 

S  ►j^'S'o'S  o'o'o'o 

I41iiii§ii 
If 


>  Ob  Oft  O  Oft  O  Oft 


Digitized  by  LjOOQ IC 


320       Public  Service  Commission  —  First  District 


i 


I 


I 


II 


I 


ill 


rf 


n 

•as 


S" 


SI 


I 


a 

! 

I 


ooooooo  ^ 


•g 

Q 

in 
111 

■8=1 
111 

§62 

fees 

III 

i 

a 

4 


Digitized  by  ^OOQIC 


Auditob's  Bepobt 


821 


I 


Hi 


5 
e 


i 


11 


s 


s 


90m 


Qoaca 


occw 


Si 


.2.9 


3«35 


fill 

<3222 


Digitized  by  VjOOQIC 


322       Public  Service  Ck>MMissioif  —  First  District 


o   ^ 


a 

< 


O  OS 


SOr4 
CJ0»O 

5ow 


2 

Jl  ^ 


^  £  n  g 


S 

§ 

.a 


1 

<3 
1 


1 


P 

I 


§ 

I 


Digitized  by  VjOOQIC 


Auditor's  Repoet 


323 


I 


III 
58 


C   2 


i  s 


"II 


1| 

o  <s 
^6 


03 


2i5 


Z      « 

I  f. 


&^?' 


•    -o-o 
^  ay,    'o'o 

^-  *-  O  >- 

ft  OM^— «  .-4 


ss 


^s^ 


53 


I 


1 

I 

.a 

h 

i 

.  Digitized  by  VjOOQIC 


324       Public  Service  Commission  —  Fiest  Distkict 


I 


I 


Ill 


II 


3    I    S 


i.. 

11 


|^« 

Hi? 

^  11=;  5 

-:  "2  &  S 
S£  ^-? 


^z 


H 

.9  3 


Id  o  s     ^ 


^  II 


life  ° 


1 


Digitized  by  VjOOQIC 


Auditob's  Report 


825 


S        i 
2       3 


§ 


I 


6Q 


§ 


I      I 
8       8 


I 


»l. 


I 


ll 


s     § 


5 
"S 

I. 


81 


9     ® 

|l 

III  5    I 
lk°  1 


I 


1 


Digitized  by  VjOOQIC 


S2Q       Public  Service  Commission  —  First  District 


I 


s 
3 


§    i 


ton 


s 

s 


If- 

III 

II" 


s 
i 


PS 

< 


t:  5  J  =  g 


53 

c  a 

•  3  3 


52;S 


II 

II 


^1 


11 


«Q^ 


Digitized  by  LjOOQIC 


Auditor's  Eepobt 


327 


2-     i 


8 
9 


8 


3 


Digitized  by  VjOOQIC 


328       Public  Service  Commission  —  Fiest  District 


I 


I 


8 


8 
§ 


3 
I 


ISS; 


S5S 


nu^ 


^ 

^ 


II 


Sc40 


§S 


S 


SS; 


00  o) 


Digitized  by  V^jOOQlC 


AvDITOB's   liSFOBX 


S 

S 


s 


ssss 


I 


s 


Digitized  by  VjOOQIC 


ySO       Public  Seeviob  Commibsiok  —  First  Distsiot 


8 

Si 


i 


I 


a 


Pi 
< 


sssss 


oooNe 

3 


1-^ 


I 


13 

OS 


■  5  c  a  fl  d 


—  fe  .  .  .  .    CJ 


Digitized  by  VjOOQ  IC 


Auditob's  Report 


331 


g  o 


5 


i 


111 

II 
£&8 


:  :8 

Ms 

8  :  :  : 

"  i  i ; 

13 
8 


c 


5 


•§i 

0.5 


ilj 


a  G  G  qa  a  e  a  a 


I 


o 
d 

i 
I 

I 


Digitized  by  VjOOQ  IC 


332       Public  Service  Commission  —  Fibst  District 


o 


Si 

o  I 
H    8 


o 


rt 


g       E 
§      ^ 


I 


III 


III 


all 


iOiOQO-<«it<«aOOQOh- 


SSS 


oSSSS 


Si^^Si-il 


8SSS888S8 

0Qt«O»  Oh- Q  CO  t-C9 


J*  WW  rH  «  o  «o  ■♦  w  w 


8  NO 


;§i§ 


<«iHeoiot<«io^ 


II 


|1 


|5 


til 

111  illllli-3 

I  !-3  1 8  8  8  8  8  8l1 

^11  illllllll 

S't^A  >oooooooo 


s 

"♦ 

§ 


IS 

li 


Digitized  by  VjOOQIC 


Auditor's  Repobt 


333 


LXXXVn.  RECAPITULATION 

INTERBOROUQH  RAPID  TRANSIT  COMPANY  — CONTRACT  No.  3 

DlSBCTRBBMBNTB  BY  TH»  ClTT  OF  NbW  YORK  AND  THM  iNTKRBOBOnGH  RaPID  TRAKBIT  CoMPAKY 

ON  Account  of  Citt-ownbd  Links 


RoirrBs 

Total  disburse- 
ments to  Decem- 
ber 31.  1915 

DisbuTBements 
for  year  1916 

Totol  disburse- 
ments to  Decem- 
ber 31.  1916 

Seventh  Ave.  Line.  Rt.  4  and  38 

Lexington  Ave.  Line,  Rt.  6,  Seca.  6-15. . 
Jerome  Ave.,  Rt.  16 

$8,971,476  44 

23.901,780  66 

1.963.246  26 

1.654,737  38 

3.388.739  81 

4,033.635  13 
1,217.470  67 

2,878,872  66 
369,885  10 
578.443  07 

$3,932,243  31 

2,657,371  72 

283.874  52 

291.002  57 

1.160,167  64 

108,933  43 
917,996  82 

4,846,051  07 
26.049  02 
66.275  85 
20.274  62 

3.126,285  90 

517.688  19 

1,000,089  02 

1,168.093  15 

459.459  21 

1.349.444  28 

212.570  52 

22.065  06 

77  71 

$12,903,719  75 

26.559,152  38 

2.250,120  78 

White  Plains  Road.  Rt.  18  and   180th  St. 
Yd 

1.945,739  95 

Southern    Boulevard- Westchester    Ave., 
Rt.  19  and  22 

4,548.907  45 

Astoria,  Woodside  A  Corona.  Rt.  36  and 
37 

3.924.701  70 

42d  Street  Connection,  Rt.  43  and  26. . . 

Park  Place,  WiUiam  Street,  Clark  Street, 

Rt.  48 

2,135.467  39 
7.724.923  63 

Stein  way  Tunnel.  Manhattan,  Rt.  26 

Steinway  Tunnel,  Queens,  Rt.  50 

Steinway  Duct  Line,  Rt.  20  and  50 

395.934  12 

644.718  92 

20,274  62 

Eastern  Parkway,  Rt.  12  and  Rt.  29 

MontasueOlark-Folton,  Station.  Rt.  33. 
Sections 

1,422.157  64 

143.543  01 

45.300  59 

375.453  19 

1.409.086  32 

4.548,423  54 
661,231  20 

Station  finish 

1,045,389  61 

Real  estate  (City) 

1.543.546  34 

Real  estate  (Company) 

1,869,145  53 

Track  material 

1.349.444  28 

Track  installation 

212.570  52 

Broadway  A  Park  Place,  Sec.  2,  Rt.  6. . . 

22.065  06 

Maintenance. '......! 

77  71 

$52,354,427  73 

$21,951,126  75 

$74,305,564  48 

Note. —  Total  vouchers  drawn  upon  Interborough  Rapid  Transit  Company  for 

paymsnt  to  contractors  included  in  above  amounts $28, 164.949  90 

Total  contribution  of  Interborough  Rapid  Transit  Company  to  City 
for  real  estate  included  above 1 ,869, 145  63 

Total  vouchers  payable  by  the  City  from  funds  furnished  by  Inter- 
borough Rapid  Transit  Comi>any  for  Station  Finish  and  180th 
Street  Yard.. .^VT. 114,706  68 

$30,148,802  11 
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LJXSVWL  RBCAPITULATION 

NEW  YORK  MUNICIPAL  RAILWAY  CORPORATION  —  CONTRACT  No.  4 

DlSBUBSBMEKTB  BT  TBS    CriT  Or  NbW  YoRK  AMD  NBW   YORX   MUMICtPAI.    RAILWAY  COBPOZA- 

TioN  ON  Account  of  Citt-ownbd  Linxs 


RODTM 

Total  disbune- 
ments  to  Decem- 
ber 31.  1915 

for  year  1916 

Total  dkbune- 
m«nts  to  Decem- 
ber 31.  1915 

Brooklyn  Loop  Lines 

$12,941,607  81 

19,405.589  90 

9.814.003  46 

835.991  85 

567.783  59 

3,571,082  61 

2.232,711  86 

1.447,524  35 

42,363  66 

773.290  05 

$4,850  00 

100,928  45 

1.074.003  24 

666.901  82 

85.102  09 

3.371.753  91 

3.890.014  77 

234.515  68 

757.457  97 

591.252  32 
466.777  25 
440.364  93 
278,367  00 
97,078  76 
901,419  04 
40  00 
120,638  70 
503.235  84 

$12,946,457  81 

Brooklyn-Fourth  Avenue 

19.509,518  33 

Broadway.  Rt.  5.  Sees.  1-4 

Canal  Street.  Rt.  20 

10.888.006  70 
1.502.893  67 

tConnectionB  at  Canal  Street 

652,885  28 

Broadway-69th  Street.  Rt.  4  and  36 

Whitehall-East  River-MontoKue 

New  Utrecht  Avenue,  Rt.  39 

6,942.836  52 
6. 122.726  63 
1,682.040  03 

Gravosend  Avenue  Line.  Rt.  49 

Flatbuah  Avenue-Eaatem  Parkway.  Rt. 
12.  St.  Felix  Connections 

779.821  63 
1.364.542  37 

14th  Street  East 

466.777  25 

Station  Finish.  Contract  No.  4 

Track  material 

243. 96i  9i 

616.853  05 

196.192  31 

•1.624.475  05 

4,416.599  95 

684,326  84 
895,220  05 

InijttAUfl.tion  of  tracks 

20?. 271  07 

Real  estate  (City) 

2.525.894  09 

Real  estate  (Company) 

t4. 416,639  95 

Blackwell  IsUnd  Tunnel 

120.638  70 

Queens  Lines,  Rt.  36  and  37 

503.235  S4 

$58,730,031  41 

$13,584,702  37 

$72,314,733  7S 

Nora. —  •$774.42  refunded  by  Transit  Development  Co.  and  deducted  from 
1914  disbursements, 
t  Includes  contribution  by  the  New  York  Municipal  Railway  Cor^ 
poration.  as  follows: 

Canal  Street  Connections.  Rt.  5.  Sec.  2-A  and  3 $514,733  13 

Crossover,  south  of  Canal  Street 58,000  00 

Crossover,  Spring  Street T&,553  15 

$552,883  28 
t  Real  estate .* 4.416.639  95 


$5,089,526  23 
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INDEX  TO  SENATE  DOCUMENTS,  1917 


A  Doc.  No. 

Adjutant-Ckneral,  amraal  report 66 

Animal  industry,  resolution,  on  extra  session 3 

Appropriations,  Governor's  compilation  of  desired  appropriations 8 

GoYemor's  tentative  appropriation  act 4 

requests  for  6 

Architecture,  Department  of,  annual  report 34 

Athletic  Commission,  annual  report 59 

Athletic  Commission  LaV,  message  from  €k»vemor  urging  repeal 26 

Attomey-Qeneral,  annual  report  . . . ; 28 

Automobiles,  lights  on,  final  report  of  Joint  committee  to  investigate 63 

B 

Banks,  Superintendent  of,  annual  report  on  banks  of  deposit  and  discount  10 

annual  report  relative  to  Savings  and  Loan  Associations,  Land  banks  44 

annual  report  relative  to  Savings  Banks,  Trust  Companies,  etc 45 

Bedford,  New  York  State  Reformatory  for  Women,  annual  report 21 

Bills,  Senate,  Supplemental  index 70 

Boards,  commissions  and  departaneats,  see  afeeifie  namee  of. 

Boxing,  message  from  Governor  urging  repeal  of  Athletic  Commission  Law  25 

Bridge  and  Tunnel  Commission,  annual  report 17 

Brown,  Elon  R.,  papers  by  in  re  ''The  Church  in  action  against  the 

saloon"  32 

C 

Charities,  State  Board  of,  annual  report 36 

Cities  of  the  State,  statement  of  financial  condition 61 

Civil  practice,  simplification  of,  report  of  joint  committee  on 63 

Civil  Service,  Senate  Committee  on,  report  on  standardization  of  public 

emifloyments    29 

special  repert  on  pensions  and  retirement  funds 30 
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